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PUBLIC WORKS, IRELAND. 



TWENTY-FIRST ANNUAL REPORT 

PROM 

THE BOARD OF PUBLIC WORKS IN IRELAND, 



TO THE LORDS COMMISSIONERS OF HER MAJESTY'S TREASURY. 

May it please youb Loiidsiiips, 

W E have tlio honour to submit our Twenty-first Annual Report, embracing, 
in tlie usual manner, the several services intrusted to our management, 
viz. : — 



Accounts : — 

Loans and Grants for Public Works, Repayments to Her Majesty’s 
Exchequer, Sanctions for Grants. 

Landed Property Improvement. 

Arterial Drainage. 

Public Buildings : — 

Government Buildings in and near Dublin. 

Queen’s Colleges. 

Maynootli College. 

Lunatic Asylums. 

Customs Buildings. 

Constabulary Buildings. 

Roads and Bridges. 

Post Roads repaired. 

Piers and Harbours. 

Limerick Docks. 

Inland Navigation. 

Fisheries. 

B 



Printed image digitised by the University of Southampton Library Digitisation Unit 




2 IRELAND : TWENTY-FIRST ANNUAL REPORT 

LOANS AND GRANTS FOR PUBLIC WORKS. 

Statements of all Loans made for Public Works will , • , 

the following is an Abstract of the Funds which have wTr” 1 A PPEND1X ; and 
applicable thereto, showing the Amounts issued nit om timc to tim e been made 
Loans, and the Amounts repaid to the 5th January 1853° Unt ° f Cadl descri P tJ °n of 



A. 1 
A. 2 



lit 



A. 4 



A. 6 



Original Appropriation by Act 1 <fe 2 W. 4 c 33 
Re-issued pursuant to Act 1 & 2 W. 4 c. 33 ’ ; 

Additional sum by Act G & 7 W. 4,'c/l08 * 

Of £50,000 pursuant to Act 1 V 2 Vic/ c 88" 
£4,000 was appropriated to grants, leaving for 

Total issuod in Exchequer Bills 
£15,000 per quarter, by Act G <& 7 Vic c -14 

B vtl, s 9 vi»!rr;' °: 108, “ ° f 

£15,000 per quarter for fivo years, from 5th 
April, 1847, to 5th January, 1852 inXsive 
pursuant to Act 9 & 10 Vic., c 85 

B Dmi C nao-e° & U Via ’ C ' 106 > foT Artoriai 

Re-issues pursuant to Act 11 & 12 Vic c 51 
of repayments under Act 10 k 11 Vie’’ c ' S7 
Droba, C e" lpl ° ti0U ° f Rc ' ief Works ai,a Arterial 

ifh'i {0 * ***** Drain^e, 

By Act 13 & 14 V.c., c. 31, for Arterial Drainage 
and other Public Works, 

£15,000 per quarter for’ fivo years, from 5th 
April, 1852, to 5th January, 1857, inclusive 
pursuant to Act 14 & 15 Vic., c. 51, ’ 

\ A ,°v 2 Vi ?*, a SJ.’ forthc Improvement of the 

f ' 0n i° f l ' C , Rn ' cr S,iann «» (Loan portion) 
Sums charged on the Consolidated Eund for the 
Employment of the Labouring Poor mirairinf 

tbotfl ° ‘l 10 Vic-, .°; 107 > *4.848,235 of which 
thme lias boon certified to bo repaid, viz. 

Jiy Counties, pursuant to Act 10 A; 11 Vic.’ c S7 

?y io7CSi?’’ UtaMl ' <! ‘' 0 *****> Act ’ 



500.000 0 
244,650 0 

100.000 0 



4G,000 0 0 

210,000 0 0 

145.000 0 0 

300.000 0 0 

370.000 0 0 

138.648 15 7 

200.000 0 0 

800,000 0 0 
300,000 0 0 



£ s. d. 



890,050 0 0 



1,463,648 15 7 
294,090 0 0 



2,244,585 2 4 
199,870 9 2 



A. 1 
A. 2 



A. 1 
A. 2 
A. 3 

A. 4 
A. 6 



By tat,lP,Ipeiy 33 ’ f0r tl10 of I 

By Act 12 Via. a 23 for ditto ' ' • V'00,000 0 0 

By Act 13 & 14 Via, o. SL to ditto, i ;| S;» • « 

By Exchequer Bills, Act 1 & 2 W 4 c 33 
By Commissioners for the Reduction of the Ea' 
tiona 1 Debt, per Act G & 7 Vic r £ „ l 
subsequent Acts, viz. '* C ' 44 ’ aml 
For- Ordinary Loans, 

For Arterial Drainage, 

For Relief Works, Act 9 Vic., c. 1, 



2,444,455 11 6 



2,000,000 0 0 



By Act) 0 4 1 l^VIe °c *07 CSLannon Navigation), . 

I Diirf l. f o “ n , tio “- r 4c“i * • im" 

Ditto for Lnbouchero Drainage, . W7 ‘ 

”/ 0ivil ^viooo, per Act JO Vic 
I «• 3-, for tlio Improvement of landed Pinpcrty^ 

|B=a4r b ^£“^,185 3 , 

Total, as above. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Total Repayments to Her Majesty’s Exchequer to the 5th January, 1853. 



a 



A.1, A. 2 
A. 1, A. 3 

A. 5 
A. 4 



By Transfers on account of Act 

1 <fe 2 W. 4, c. 33, . 

By Transfers on account of Act 
6 & 7 Vic., c. 44, &c., for 
Ordinary Loans and Arterial 
Drainage, 

By Transfers for Relief Works, 
per Act 9 Vic., c. 1, . 

By Transfers on account of Act 

2 & 3 Vic., c. Cl, for Shannon 
.Navigation, . 



By Transfers on account of Act 
10 & 11 Vic., c. 87, Employ- 
ment Labouring Poor, viz. : 
Labour Rate, £30 1 ,298 7 4 
Proprietors, 50,892 10 7 



By Transfers on account of Act 
10 Vic., c. 32, for Improve- 
ment of Landed Property, 



Principal. 


Interest. 


Total. 


£ s. d. 


£ s. d. 


£ s. d. 


697,945 1 6 


243,065 19 1 


941,011 0 7 


152,996 3 2 


149,322 9 9 


302,318 12 11 


65,807 13 1 


18,643 11 4 


84,451 4 5 


244,648 7 0 


38,777 19 2 


283,426 6 2 


1,161,397 4 9 


449,809 19 4 


1,611,207 4 1 


Repaid on the principle 


of an Annuity. 


358,190 17 11 


Ditto, 


Ditto, 


243,402 7 7 






2,212,800 9 7 



Total Sanctions for Grants. 





£ s. d. 


By Act 1 <fc 2 W. 4, c. 33, for Public Works, 


50,000 0 0 


By Act 1 Vie., c. 21, for Public Works, . 


50,000 0 0 


By Act 1 & 2 Vic., c. 88, portion of £50,000 




appropriated to Grant for Public Works, 


4,000 0 0 


By Act 6 & 7 Vic., c. 44, for Public Works, 


21,000 0 0 


By Act 9 Vic., c. 1, in aid of Relief Works, 


50,000 0 0 


By Act 9 & 10 Vic., c. 108, ditto. 


175,000 0 0 


By Act 2 & 3 Vic., c. 61, in aid of River Shannon 




Improvement, ..... 


— 


By Act 9 Vic., c. 3, for Piers and Harbours, 


50,000 0 0 


By Act 10 & 11 Vic., o. 75, ditto, . 


40,000 0 0 


For Navigation in connexion with Drainage Act, 




5 ifc 6 Vic., c. 89, .... 


— 


By Act 10 & 11 Vic., c. 87, being the moiety of 




Certificates against Counties, for the Employ- 




mont of the Labouring Poor, made Grant, 





£ 



s. d. 



125.000 0 0 

225.000 0 0 
290,717 0 0 

90,000 0 0 
141,073 0 0 

2,231,077 4 1 
3,102,867 4 1 



B 2 
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IRELAND TWENTY-FIRST ANNUAL REPORT 



LANDED PROPERTY IMPROVEMENT ACTS. 

“SET In Reporting on the several works which have keen commenced and conmlofc,] 
under the Landed Property Improvement Acts during the year Igjj* Ji.“ 
the pleasure, to state, that the same success has attended our recent operations 
which rewarded 6m* exertions at the commencement. 1 

No doubt, more numerous applications for loans were received and m-eater 
anxiety to obtain them was displayed during the years 1848 184') am? 1850 
than during the last, and preceding year, hut it will he home in mind that the 
greater number of landed proprietors who required pecuniary assistance to enable 
them to thorough dram and otherwise improve their comparatively waste lands 
have obtained what, was required, and many are at this moment reaping the 
advantage of their expenditure; and, as will appear from the .Reports of several 
of our Inspectors of Drainage, the return of the two first crops, after the com 
pletiom of the works, in many eases more than repaid the entire outlay 

1 here can lie no doubt that the improvements effected through the medium 
of the loans have been the forerunner of very decided and extensive improve- 
ments m the agriculture of the country. Turnips, mangold wurtzel, and other 
green crops are abundantly cultivated everywhere, and universally on the lands 
drained under the Acts, and the introduction of green crops always leads to the 
improved system of alternate husbandry. 

Our feeling is, that the groundwork has been laid ; and, aided as it is by the 
present high prices, there is reason for anticipating a rapid increase in agricultural 
exertion, and proportionate returns to the farmer. 

In addition to the operations connected with tin* improvement of land, we had 
fast year to record those belonging to the improvement of farm buildings the 
continuance ami extension of which, as will appear hereafter, have been satisfac- 
tory. M o have this year to record a second novelty, namely, the authority 

Sruteli irilis 1 st p'l™. '’y Act J .) 1 10 Vic., cap. :I4, to make loans for the erection of 

bu f lm S s surtal,1 ° to ""teb »'HI» ‘"tflax, and for the formation of watercourses 
and weirs necessary for providing water-power for the mills. 

We sub] mil the instructions issued by jour Lordships for our guidance in 
recommending loans for those projects, and wc have distributed copies of them 
through every county m Ireland, amongst a class of persons likely to avail 
themselves of the privilege thus granted. 

Instructions. 

MJnuhhnploho executed according to plans and specifications approved 
Iry the Commissioners of Public Works. 

2. Loans to be confined to the erection of buildings, consisting of substantial 
« f 0 2? °J brick . walls > with ril <‘dcd roofs, and suitable, doors and windows ; and 
u tlie * orina ti°i\ Of watercourses and weirs necessary for providing water- 
« P ower tb ? lni J ls * Tl >^ internal fitments and machinery of all kinds to 
{l 9 b ® Provided by the applicant out of his own funds. 

°u t ° i °n 1 to °. xc . c °d £600 without the special authority, in each case, of the 
u , Commissioners of Her Majesty’s Treasury. 

« , °^ n , s . bc 1Tla de for dwelling-houses, or for repairing or enlarging 

M r b ^ding S , or raising on old walls or foundations. 

°u •„ A oan i 11 each case to be issued in live or more instalments, and no 
stalment after the first to be. issued until satisfactory proof has been 
gi\ en o the due completion of that portion of the works, the expense of 
“ ft r, 1 ? 1 W “ 9 *? bo <*>t Of the previous instalment 

.ISO loan to be made unless it shall appear that the lands to be charged 
are of ample value.” 

, J, ew ‘‘Plications for loans for the erection of scutch mills for flax have as 
yet been received, and one only, namely from the Marquess of Ely, has been 
approved, and recommended for your Lordships’ sanction but others, and some 
n important character, arc under consideration : while correspondence has 
nit ° Wlt l sevei ' al Pities in each of the provinces, and we anticipate 
that the preparatory steps are being taken by them previous to their sending in 
the formal application by memorial. 

Ill our Nineteenth Report, for the year 1850, we took occasion to refer to the 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 5 

subject of the want of Scutch Mills in all but the north-eastern counties ; and Landlmprovemmt . 

it appears to us that the extension of the provisions of the previous Acts for 

such purpose became the more necessary, from the increase in the extent of the 
cultivation of flax in the provinces of Leinster, Munster, and Connaught, where 
the knowledge of the proper system of preparing the fibre for manufacturing 
purposes was nearly unknown, and where few mills for scutching flax have been 
hitherto erected ; but when we find that large establishments for spinning flax, 
such as those, of the Messrs. Russell of Limerick, are in progress of erection in 
the south, it. is important that every facility should be afforded for the judicious 
and economical preparation of the fibre of the flax, so as to fit it for manufactur- 
ing purposes; and we fully expect that these facilities will be afforded through 
the medium of the. Scutch Mill Act. 

It will be observed, that by the instructions received from your Lordships, the 
loans for scutch mills are restricted to the necessary buildings, the formation of 
the watercourses, and the construction of regulating mill-dams or weirs, leaving 
to the proprietor the purchase and selection of the machinery to be used for 
preparing the flax, and separating the fibre from the pulp and woody matter. 

1 his arrangement appeared to be necessary to preserve this Board and your 
Lordships from recommending or admitting machinery or systems for flax steep- 
ing, which, in these times of mechanical and chemical progress, might be deemed 
obsolete within a short period after their adoption. But by confining our loans 
to the erection of buildings and tlic arrangement of water-power, which will be 
required for any principle which may be adopted by the borrower, we preserve 
the integrity of the loan as a useful adjunct to the cultivation of flax, which may 
probably be raised from wet or waste lands, previously improved by thorough 
draining, &e., under the Land Improvement Act. 

In the preparation of the plans, &c., we. have received much useful information 
and assistance from Mr. James Macadam, Junior, of Belfast, Secretary to the 
Royal I lax. Society, and we cannot omit expressing our cordial commendation 
of the. untiring and successful exertions of the Royal Flax Society in instructing 
and stimulating the exertions not only of the fljix growers and flax manufacturers 
of the province of Ulster, but in extending the knowledge of the best system of 
growing and preparing flax in the southern and western districts ; the result of 
which has been the recent establishment of periodical markets in the principal 
towns in the south and west, for the purchase of flax grown in new localities. 

< )ur northern friends have certainly taken a most useful and patriotic lead, and 
we trust and expect that the country at large will respond to their exertions. 

Up to the 81st of December last, 1852, the number of applications for loans 
received under the Land Improvement Acts, were 3,442, amounting to the sum 
of £4,10(5,209 ; and the number of loans sanctioned by your Lordships, deducting 
those relinquished, were 2,026, amounting to £1,883,293, leaving an apparent 
balance on hand of £116,707. But at the above date, investigations had been 
completed and allocations made relating to new loans not then recommended for 
your Lordships’ sanction, but which either have been or will be immediately 
submitted for approval, amounting to £30,538, leaving only an unappropriated 
balance of £86,169, out of a fluid amounting to £2,000,000. 

The gross amount issued on loans from the commencement up to the 31st of 
December, 1852, is £1,300,254, of which £90,822 was issued during the year 
1852. 

According to the several Reports of our Inspectors it appears that the sum 
of £997,650 has been expended in thorough draining, subsoiling, making farm 
roads, &c., up to the 31st December, 1852 ; and the sum of £302,604, being the 
amount of instalments last issued to the several proprietors, may be said to be in 
progress of expenditure. 

The number of loans which have been completed, and for which final certificates 
have been issued, is 1,099, amounting to the sum of £618,900, and the number 
of loans, the works of which are still in progress of execution is 1,527, amounting 
to the sum of £681,354. 

Out of the several totals, as above stated, 6.7 loans, amounting to the sum of 
£25,650 have been sanctioned to proprietors for the erection of farm buildings, 
ot which 25 loans, amounting to £12,800, have been completed, and on the 
remainder considerable progress has been made. 

The following Table exhibits the number and present state of the several farm 
building loans up to the 31st December, 1852. 
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6 IRELAND TWENTY-FIRST ANNUAL REPORT 



Farm Buildings. 

Retukn showing the Amount applied for and sanctioned, with the Amount of 
Instalments issued, to the 31st December, 18,52. 



County. 



Carlow, . 
Cavan, . 



9 Donegal, 
" 1 Dublin, . 



Ferrnauagh, 

Galway, 



Kildare, 

Kilkenny, 

King’s, . 
Limerick, 



Longford, 
Mayo, . 



Meath, , 
Queen’s, 



Roscommon, 



Sligo, . 



53 j Tipperary, 

55 

56 

57 
5S 

59 

60 
61 
62 



Westmeath, 

Wexford, 

Wicklow, 



Applicant. 



George A. Wray, 

Ditto, 

The Knight of Kerry, 
John C. Jones, 

William H. Encry, 
Arthur II. Lucas, 
Edmond B. Roche, 

John T. Cramer, 

Sir Robert Bateson, 
James M'Owen, 

Ditto 

Robert Noble, . 

Edward Blaquiro, 

Peter D. Smyth, 
Maurice FitzMaurice. 
Henry A. Herbert, 
Samuel M. Ilusscy, 

Earl of Listowol, 

John Bonham, . 

Thomas C. Wakefield, 
Sir Henry Marsh, 
Thomas Wright, 
Sandford Palmer, 
William C. Frond, 

John Crokcr, . 

Sir Richard Bourkc, 
John Crokcr, . 

Samuel W. Blaelcall, 
Thomas Gossclin, 

Earl of Lucan, . 

Ditto, 

Ditto, 

Ditto, 

Isidore Bourkc, 

Hugh Burke, . 

Viscount Avonmorc, 
John Barlow, . 

Ditto, 

George Adair, . 

Ditto, 

Christopher St. George, 
Charles II. Bowen, 

Hon. II. Pakcnham, 

Lord Crofton, . 

Guy Lloyd, 

Ditto, 

James Kirkwood, 

Henry S. P. Mahon, . 
Charles A. O’Connor, 
Richard G. Brinkley, 
Hon. Edward Wiugfield, 
John W. King, 

John Carden, . 

John Lanigau, . 

John Prior, 

William Ryan, . 

Richard E. Phillips, 
■Arthur II. Read, 

Edward Galwey, 

John Bayly, 

Ditto, 

Henry C. Bowen, 

Joseph 0. Radcliff, and ) 
Charles T. Webber, j 
Arthur S. Upton, 

John C. Pounden, 

Charles J. Tottenham, 
Ditto, 





Amount 


Amount 








sanctioned. 






£ s. d. 


£ s. d. 






250 0 0 


200 0 C 






100 0 0 


100 0 0 






579 0 0 


200 0 C 


200 0 0 




1,000 0 0 


400 0 0 






100 0 0 


150 0 0 






216 17 0 


200 0 0 


200 0 0 




1,000 0 0 


1,000 0 0 






263 7 0 


250 0 0 


50 0 0 




230 0 0 


200 0 0 


40 0 0 




200 0 0 


200 0 0 


200 0 0 




100 0 0 


100 0 0 


100 0 0 




100 0 0 


100 0 0 


100 0 0 




500 0 0 


350 0 0 






200 0 0 


200 0 0 


200 0 0 




360 0 0 


150 0 0 






860 0 0 


600 0 0 


480 0 0 




200 0 0 


200 0 0 


160 0 0 




450 0 0 


450 0 0 


360 0 0 




356 9 7 


250 0 0 


250 0 0 




312 2 6 


250 0 0 






2u0 0 0 


200 0 0 


40 0 0 




250 0 0 


250 0 0 






350 0 0 


350 0 0 


350 0 0 




485 0 0 


400 0 0 


240 0 0 




300 0 0 


200 0 0 


ICO 0 o 




466 12 10 


450 0 0 


420 0 0 




100 (i 0 


100 0 0 


80 0 0 




200 0 0 


200 0 0 


200 0 0 




450 0 0 


400 0 0 


80 0 0 




1,000 0 0 


1,000 0 0 


1,000 0 0 




700 0 0 


700 0 0 


700 0 0 




1,000 0 0 


1,000 0 0 


200 0 0 




360 0 0 


300 0 0 


300 0 0 




500 () 0 


450 0 0 


360 0 0 




309 15 11 


300 0 0 


60 0 0 




200 0 0 


200 0 0 


120 0 0 




900 0 0 


700 0 0 


140 0 0 




200 0 0 


200 0 0 


40 0 0 




1,000 0 o 


900 0 0 


900 0 0 




100 0 0 


100 0 0 


100 0 0 




268 12 3 


200 0 0 







547 0 0 


500 0 0 


300 0 0 




650 0 0 


550 0 0 


550 0 0 




1,000 0 0 


1,000 0 0 


1,000 0 0 




500 0 0 


300 0 0 


300 0 0 




200 0 0 


200 0 0 


40 0 0 




553 0 0 


500 0 0 


100 0 0 




400 0 0 


200 0 0 


40 0 0 




300 0 0 


250 0 0 


50 0 0 




1,000 0 0 


1,000 0 0 


1,000 0 0 




700 0 0 


700 0 0 


560 0 0 




585 0 0 


550 0 0 


110 0 0 




1,000 0 o 


1,000 0 0 


1,000 0 0 




1,100 0 0 


850 0 0 







COO 0 0 


200 0 0 


200 0 0 




400 0 0 


400 0 0 


240 0 0 




416 19 9 


400 0 0 


320 0 0 




411 0 0 


400 0 0 


240 0 0 




480 0 0 


200 • 0 0 


40 0 0 




200 0 0 


150 0 0 


90 0 0 




300 0 0 


300 0 0 


240 0 0 




299 0 0 


200 0 0 


40 0 0 




450 0 0 


400 0 0 


— 




COO 0 0 


450 0 0 


90 0 0 




300 0 0 


300 0 0 


300 0 0 




200 0 0 


200 0 0 


80 0 0 




525 0 0 


300 0 0 


120 0 0 




30,484 16 10 


>5,650 0 0 


6,340 0 0 
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James H. Owen of flip A tv»7 ■+ , , „ 

undertaken the duty of designin'! esSn^K,!?* ° f B ? ard ’ who bas 
the several farm building woifi J 2 ’ *“ d Ins P“tmg the progress of — 
intrusted to him in a molt satisfactory Z T to , Perform the duties 
tions with respect to those protects 7 ’ supplies the following obserra- 

Mr. Owen states 

“the same 8 average as hJtTem'^^ bas colrti >med at nearly 

“increased to 67 , up ^ 1851 •“"*>« 

“although numerically small bears a vow 1 ’ bein ° ^ ln that year, which, 

“farms in this country of the ’extra, t reonil j aa S e l’ropoition to the number of 
“of instances the application to the tl J 0 regulations. In a majority 
“consolidated from smaller holdm«s ■ and'in'thfs vie’ 1 f °r fa ™ s recently 
good test of the increase of tereeholdinL and ’ a PP Ilcatl0 ™ form a 
“class of tenants. From the natnw S’ - d 00nsB 'l<mntiy of a substantial 
“must elapse before the new farms ran * “rcumstances, considerable time 
“the nropkctor to appty S Sdi™ o^ % 80 “ to 

“* \ ^.extent, have 
chiefly the enhanced cost mav be ;„d j * “S. 1 “ ans > sucb parties regarding 
“ing more to the .4?unerativJ ^ look! 

“become more anxious to erect builflino- +? tlC ff rU1 ’ 1 2 a y» in consequence, 

“them better able to rep^ *“ P, '° dUCC ° f Ae fa ™ rendering 

“ JI e cio^ C *ihe S wmfa w? E*"* “ d r pl6ted ’ ha ™ »een generally 
“inspected, in a sou^ Si sSiM ^ 1 ba ™ 

Progress of the Drainage Works. 

4 ^ovZet A^f “mT S“ lm ^ *?*"& draI “ Bd the Land 
Report, ?*, *° date ° f this 

average cost of £4 lO.v per acre- of which 17000°’ hl , oh ll£ f beel ! effected at an 

dnring 

Drainage, to which' “ire' beTkTr^^^ ° f , SeVeral ofom ' Inspectors of 

up with weeds oHiave bcioi^s a * h - y . Il!l ™ buen ^"-ed nearly to choke 
unless measures be fOTthwXaken 1 " 1J 7 ( ?“ m 3 * veadin S of «*le ; hence, 

4 e works were ' Completed ’ ” S *° render them 38 ■**!"> ™ ^en 

Distribution of the Fund. 

counties and district in r^°i°’ 0 ? 0 ’ h d 5 a - been a PP ort mned to the different 
East, West and Smith „ d w d i. “W 1 ™ gr™P 8 , as North, Midland, and 
sanctioned! and ^ ^ ™ 
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If we take the Northern counties, we find the following sums have been 
applied for, sanctioned, and issued, viz. : — 



Antrim, 

Londonderry, 

Donegal, . 

Fermanagh, 

Tyrone, 

Armagh, . 

Down, 



Totnl Amount 


Amount sanctioned. 


Amount issued. 


applied lor. 




.£ s. >1 


£ *. d. 


£ S. d. 


228,318 fi 3 


80,900 0 0 


5/5,380 0 0 


10/5,203 10 2 


30,180 0 0 


32,020 0 0 


193,815 1 0 


104,130 0 0 


79,400 0 0 


87,034 12 9 


30.330 0 0 


17,030 0 0 


93,04/i 17 11 


33,893 0 0 


35,527 0 0 


41,072 19 0 


J0.350 0 0 


9,300 0 0 


30,804 14 0 


21,400 0 0 


15,080 0 0 


788,794 8 1 


o 

o 


244,997 0 0 



In the same manner, if reference he made to the Midland and Eastern District, 
which comprehends 1.4 counties, we find as follows : 



Couutios. I nt J Amount wictionoil. j Amount taued. 





£ 


7“ 


d. 1 


£ 


s. 


d. 


£ 


8. 


d. 




55,027 


15 


8 


14,910 


0 


0 


13,580 


0 


0 




71,58(5 


15 


2 


30,250 


0 


0 


20,370 


0 


0 




39,749 


11 


0 


31,210 


0 


0 


20,820 


0 


0 




59,025 


15 




23,220 


0 


0 


10,100 


0 


0 




89,922 


0 


5 


30,080 


0 


0 


29,030 


0 


0 




40,005 


11 




21,120 


0 


0 


15,010 


0 


0 


Dublin, . 


35,000 


10 




15,585 


0 


0 


10,942 


0 




Kildiiro, . . . 


43,029 


4 


8 


21,840 


0 


0 


1 3,440 


0 


0 




47,744 


4 


7 


25,900 


0 


0 


10,520 


0 


0 


Queen’s County, 


1 20,970 


10 


11 


53,380 


0 


0 


38,330 


0 






77,093 


to 


10 


40,730 




0 










87.520 


;> 


0 


40,500 


0 


0 


31,210 


0 


0 


Kilkcuny, 


115,105 


10 


8 


58,320 


0 


0 


30,040 


0 


0 


Wexford, . 


143,105 


0 


10 


08,010 


0 


0 










1,032,093 


5 


4 


493,721 


0 


0 


353,/ 55 


0 


0 



In the Western Districts, which includes (i counties, we find that for 



Counties. 


Total Amount 
applied i’or. 


Amount .“auctioned. 


Amount issued. 


Sligo, 

Leitrim, . 
Mayo, 

Roscommon, 
Galway, . . 

Clare, 


£ 8. d 

108,353 10 11 
93,410 8 0 
304,031 17 11 
120,724 3 0 
299,841 12 1 
144,499 11 7 


£ s. A. 

48,450 0 0 
37,504 0 0 
130,970 0 0 
02,020 0 0 
127,700 0 0 
01,140 0 0 


£ s. d. 

34,317 0 0 
32,624 0 0 
87,700 0 0 
51,030 0 0 
82,260 0 0 
30,180 0 0 




1,070,887 10 0 


473,844 0 0 


324,717 0 0 


Southern District, 


comprehending 5 counties, we find that for 


Counties. 


Totul Amount 
applied for. 


Amount sanctioned. 


Amount issued. 


Limerick, . 

Tipperary, 

Waterford, 

Cork 

Kerry, 


£ t. d. 

203,328 14 1 
140,211 7 9 

77,944 0 9 
310,520 11 S 
421,829 8 2 


£ s. d. 

142,020 0 0 
83,(333 0 0 
41,900 0 0 
140,943 0 0 
103,330 0 0 


£ S. d- 

103,419 0 0 
61,113 0 0 
28,300 0 0 
90,048 0 0 
87,305 0 0 




1,213,834 2 5 


572,480 0 0 


370,785 0 0 


jrand totals being — 




Couutios. 


Total Amount 
applied for. 


Amount sanctioned. 


| Amount issued. 




£ 8. d 

4,100,209 5 10 


£ S. d 

1,883,293 0 0 


£ ». a - 
1,300,254 0 0 
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Northern District. Lanclfmprovemcnt. 

Following the arrangement heretofore adopted, we shall now proceed to review 
the drainage works which have been executed under the Land Improvement 
Acts during the hist year, by quoting extracts from the Reports of our several 
Inspectors of Drainage. 

We shall commence with the Northern Division or District, which compre- Northern District 
bends the counties of Antrim, Londonderry, Donegal, Fermanagh, Tyrone, comprahendingthc 
Armagh, and Down. counties of Antrim 

Londonderry, 

the f 
gal, 

£1,930. 

In making our review of the works executed during the year, we shall com- 
mence with the county of Antrim, and beg to refer to the following extracts from 
the Reports of the Inspectors of Drainage employed under the Acts. 

Mr. B. G. Brooke, Inspector of Drainage for the county of Antrim and part Comity of Antrim 
of Down, reports : — P ar ^ ofDown, 

“ The greater part of the works carried on have been limited to the completion Inspector of 
“ of those commenced during previous years, and continued to completion during Drainage. 

“the year 1852. 

“ The new works are chiefly confined to small loans which were obtained by 
“tenant farmers holding leases in perpetuity, four of whom have executed 
“ drainage works on their farms fully equal to those effected by tlie principal 
“ proprietors in their own demesnes. And I have every reason to believe, that 
“were the facility of obtaining loans more generally known among this class of 
“ landholders, that a great many more would apply for and obtain loans, 

“ which would be much to tlieir advantage. 

“ I am sorry to say, that the Act enabling proprietors to borrow for the pur- 
“ pose of erecting scutch mills has not ns yet been taken advantage of in my 
“ district ; which arises, I believe, from a false impression regarding the difficulty 
“of obtaining loans for this purpose. 

“ As regards the lands already improved, I have much pleasure iu being able 
“ to state, that they continue to show tlieir superiority over the neighbouring 
“lands which have not been drained, both as regards the quantity of the yield 
“ and the superiority of the quality ; as a proof of which, I may state, that the 
“crop in a portion of Glen bush, a mountain district, the property of Mr. Hugh 
“ Montgomery, was cut and harvested ten days before that of the lowlands in 
“the same neighbourhood, owing altogether to the improvement of the soil 
“ effected by draining and subsoiling, under the Act. 

“ I would conclude by calling your attention to the necessity of laying before 
“ the land proprietors the state of the open main drains, many of which owing 
“ to the heavy floods of last autumn and winter, have been much damaged ; and 
“if not repaired during the summer, will cause serious injury to tlie thorough 
“ drainage which has been effected in this district.” 



Mr. James Sinclair, Inspector of Drainage for the Northern portion of the Counties of 
county of Tyrone, and counties of Londonderry and Donegal, states : — Tyrone. 

“ Tlie working of the Land Improvement Act in this district during the past an( j Donegal.’ 

“ year (1852) has been as satisfactory as heretofore : although a smaller number of Mr. James 
“persons have applied for loans than in 1851, a much greater number have Sinclair, Inspector 
“ expended the amount of loans previously sanctioned to them. The names of 0 raiim S e - 
“ the latter are, Mr. Arthur Walker, Mr. M. M'Causland, Rev. G. Scott, Mr. 

“ Thomas Scott, Rev. E. Bowen, Mr. R. M‘Clintock, Mr. F. C. Leslie, Lord 
“ Templemore, Mrs. Norman, Mr. H. Verschoyle, Messrs. Lane, Mr. Vesey, Mrs. 

“ Brooke, Rev. J. H. Singer, Mr. W. R. Tredennick, Rev. William Knox, Mr. 

“William Atkins, and Mr. John R. Boyd. 

“ The number of proprietors that have applied for fresh loans are four, viz : — 

“ Mr. James H. Todd, Mr. John R. Boyd, Rev. G. Scott, and Mr. James H. 
u Dougherty, in the comity of Donegal. 

“ There have been no new works of particular interest commenced or carried 
“ on during the past year, with, perhaps, the exception of those of Mr. Boyd, in 
“ the barony of Kilmacrennan, county of Donegal, which, although, on a small 
“ scale, strikingly exemplify the advantage of reclaiming waste lands. The number 
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Landlmprovement. 



Counties of 
Armagh and 
Down. 

Mr. Powell 
Foxkall, 
Inspector of 
Drainage. 



Midland and 
Eastern District, 
comprehending 
the counties of 
Cavan, Monaghan, 
Longford, Louth, 
Meath, 
Westmeath, 
Dublin, Kildare, 
King’s County, 
Queen’s County, 
Wicklow, Carlow, 
Kilkenny, and 
Wexford. 

County of 
Monaghan, Mr. 
Edward Golding, 
Inspector of 
Drainage. 



ty of Lon g- 
Mr. Henry 
>nd, Inspector 
'ainage. 



“ of acres improved arc, T believe, about GO, which, together with ,30 more making 
“ in all 90 acres, was formerly let to a tenant at £13 per annum: this rent be was 
“ unable to pay, and surrendered the bolding. The necessary operations of 
“ draining, subsoiling, and liming, as approved of by the Board, having been 
“ executed, at a cost of about £10 per acre, a crop of oats was sown on 18 acres 
“ which was sold .s tnndm/j for £00 18*. 1 \<l. The. remainder of the land lias been 
“ cropped with turnips and grass, and Mr. Boyd has erected a temporary feeding 
“ house, and is now rearing a number of young Galloway cattle which seem to be 
“ doing well. 

“ The elevation is about 700 feet above the sea level.” 

Mr. Powell Foxa.ll, Inspector of Drainages for the counties of Armagh and 
southern portions of Down and Tyrone, states : — 

“ In forwarding my Report upon the drainage works executed in my district 
“ during the last year, I have very little to add to what f set. forth in my 
“Report for the. year 1851. The system is now so universally admitted to be 
“ the first step in all agricultural operations, and the proper execution of the 
“works is now so well understood, that in my inspections through the district 
“ I have had very little to find fault, with. One circumstance I think worthy to 
“ record, as it tends to establish the estimation in which works of thorough 
“ drainage is now held by the working and small fanner. The proprietor of an 
“ estate in my district effected a loan under the Land Improvement Act on behalf 
“ of his tenants, the rent-charge of £(> 10«. per cent, per annum to be repaid by 
“them. They have regularly complied with their undertaking, and are most 
“ anxious for a continuance of the drainage upon the same terms, though their 
tenure is, generally, short — some at will — all [laying a full rent for the land in 
“ its unimproved state.” 

Midland and Eastern District. 

We shall next refer to the principal works, consisting chiefly of thorough 
draimno; and subsoiling, which have been executed during the past year in the 
Midland and Eastern District, which comprehends the counties of Cavan, 
Monaghan, Longford, Louth, Meath, Westmeath, Dublin, Kildare, King’s County, 
Queen’s County, Wicklow, Carlow, Kilkenny, and Wexford. 

In this district, the sum of £28,233 lias hoeii issued during the year 1852, in 
the following proportions, viz. Cavan, £970 ; Monaghan, £1,180 ; Longford, 
£ ; '>!)0; Louth, £820; Meath, £2,380 ; Westmeath, £'2,880; Dublin, £1,570; 
Kildare, £2,900; King’s County, £770; Queen's County, £8,340; Wicklow, 
£2,827 ; Carlow, £4,780; Kilkenny, £850; Wexford, £8,790. 

We commence with Monaghan, the most, northern county of the group. 

Mr. Edward Golding, Inspector of Drainage for the county of Monaghan, 

u the few cases of land improvement work in which I have been engaged 
^during the last, year the works were well executed ; but, it, is manifest that the 
tendency amongst proprietors at present, is to carry out, the improvement of 
« r U> ? tates from other sources than by loans from the Public Treasury. In 
w * a ct» t“ e system of allowing the tenant a proportional reduction in liis rent on 
K J CC0lint of drainage performed by him, has been found to work well, and to cost 
the proprietor less than a direct outlay by himself either from his own funds or 
u .}? borrowed money. No loans have been applied for the erection of scutch 
u 111 m Y Strict, although several new ones have been erected, and are in 
M . 1 0 l jer ^tion, and more are still wanting to meet the increased cultivation and 
u * m P rove d management of the flax crop. I have not, either, been called upon 
« ? n * arm buildings to be erected by means of loans under the Act ; 

^ but, 1 am happy to say, there are several instances in this district of improved 
u homesteads having been erected within the last two years, by proprietors and 
H P erso P s holding under long or beneficial leases. On the whole, improvement 
, a g ricu hnre s is decidedly the ‘ order of the day,’ and is spreading rapidly from 

the great landlords down to the tenant farmers.” 

Mr. Henry M. Bond, Inspector of Drainage for the county of Longford, states : — 
u ^' or ^ ie twelve months, comparatively speaking, little work has been 
u exe ^. ut ®. un J er L aT) d Improvement Acts in this district, and only one new 
a PPhcation for a loan has been made, namely, by Mr. John Thompson of 
Llonfer, for the improvement of the lands of Lower Esker, in the barony of 
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“ Longford ; still proprietors, in general, who took advantage of the Acts, appear Landlmprovement. 

“ to be well pleased with the benefits derived from the expenditure. Having in 

“former Reports stated the nature of the improvements executed on the several 
“properties in this district, I think it unnecessary to repeat them, the works now 
“in progress being precisely similar. I have, however, to observe, that a tilery 
“for the manufacture of pipe tiles for drainage, so much wanting in this country, 

“has been lately established at Killnshee, where tiles of superior quality can now 
“be purchased on such moderate terms as should induce proprietors to thorough 
“ drain their lands particularly in localities where broken stones cannot be easily 
“procured, or in moory and boggy soils, where pipe tiles should alwavs be 
“ used. 

“ Many of the loans made, having now been expended in thorough drain in o - , 

“ it is a matter of much importance to insure their continued efficiency, that tlie 
“out-falls should be attended to and kept open. Much also depends on the main 
“drains, which should be cleared out annually, and their original form and depth 
“ preserved, f he scouring of them, when required, could be effected in the sum- 
“ mer season, at a very small outlay, whereas, when they are allowed to fill up 
“with weeds and dirt, great injury may be caused to the thorough draining.” 

Mr. William F . Irwin, Inspector of Drainage for the Counties of Louth, West.- Counties of Louth, 
meath, Wicklow, and Dublin, reports : — Westmeath, Wick- 

“The works which I. have examined since my last Report, have, in general, been Mr’ William F. 

“ remarkably well executed, at a slightly increased cost. Of loans made last year, Irwin, Inspector of 
“ I may instance one to Lord Talbot De Malahide, in the county of Dublin ; and I >iU ' llft S°- 
“ another to Mr. Thomas Hutton, for the improvement of his property in the 
“ county of Meath. In both of these cases, works of an extensive, nature are being 
“ carried out in a verys satisfactory manner. Still the cases in which works of this 
“ class have been applied for are less numerous than they have been during the 
“years 1849 and 1850, which may be attributed partly to the most, necessary 
“works having been already completed, and partly from the difficulty of pro- 
“ curing labourers living in the neighbourhood in sufficient numbers to execute the 
“works in a rapid manner, excepting during the winter months, which are not 
“suited to the operations connected with thorough draining. Few proprietors 
“ wish to introduce strange labourers into their works ; hence many have deter- 
mined to limit them so as to absorb the surplus labour of the locality. In 
“ previous Reports I have given so many examples of the successful working of 
“ the Land Improvement Act, that it is hardly necessary that I should record 
“ any additional ones ; I shall, however, beg to mention one case, in which, owing 
“to the exudation of ferruginous matter from the subsoil, the pipe tiles first laid 
“were soon filled up by a dark brown sediment ; but by judicious treatment this 
“ inconvenience has been overcome. 

“The lands in question form part of the estate of Lord De Vesci, in the 
“Queen’s County, and are called Togher, • being part of a large district, laid out 
“for thorough draining, the farm being in the occupation of Mr; Thomas 
“ Pigott. The parallel drains, as originally executed, were cut at the distance of 
“ 40 feet apart, and to a depth of 4 feet, in the bottom of which pipe tiles of 
“ one inch bore, with collars, were laid. It was remarked that the drains soon 
“ ceased to discharge : in consequence, on the application of Mr. Pigott, Mr. 

“Stewart Trench, the then Drainage Inspector of the. district, being directed to 
“ visit the works, directed the whole to be re-opened, and left open and exposed 
“ to the atmosphere, for some time ; and also that deep, open drains should he cut 
“ so as to divide the land into moderate sized compartments, to suit as fields, the 
“ bottom of such open drains being at least one foot below the bottom of the 
“submain drains discharging into them ; that pipe tiles, at least two inches in 
“ diameter, with collars, should be used in the minor drains, in place of the one- 
“ inch pipes first laid down, and that they should in no case exceed the length of 
“100 yards, without discharging into a submain, containing a conduit, either of 
“ stone or of pipe tiles, not less than 4 inches ope. The works were completed 
£i according to the above instruction during the summer of 1 849, and Mr. William 
“Hamilton, the present Inspector of Drainage for the Queen’s County, having. 

“.examined the lands in September last (1852), reported: — 

‘“On the town land of Togher I made a very minute examination of that 
‘ portion .of the drainage executed originally with one-inch pipe tiles, which 
‘“were immediately stopped up in the manner fully reported to the Board by 
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1m ntUmprovement . “ ‘ m y predecessor ; I am happy to be able to state that the means recommended 
“‘at the time — re-opening the drains, and relaying them with tiles of 2 1 - 
“ * inch bore — have been quite effectual. 1 a many of the drains there is no trace 
‘“whatever of the substance which caused their former failure, and in none of 
“ ‘ them does it appear to any formidable extent. The works upon this townland 
‘“have been conducted under the immediate direction of Mr. Thomas Pigott 
‘“the occupier, and they appear to have been executed with great care ; but in 
“‘most instances, the full depth specified, of 4K inches, has not be carried out- 
“ ‘ but the space between lias in all. such eases been reduced to what is generally con! 
“ 4 sidered more than equivalent, and the land appears perfectly well drained. The 
‘“cause assigned tor reducing the depth is the great expense of opening the out- 
fidls, the land being generally flat, and requiring a. very long sinking of open 
‘“drainage for which there is no specification or estimate. The minor drains 
“‘are from 42 to 45 inches in depth, and the submains in proportion and the 
“‘spaces between, from 82 to 85 feet.’” 

M v- Willi,lm I " a l' ector of Drainage for the counties of Kildare and 

Mr.WitliamSmitli, Meath, states : — 

IjT" ,lf “ The description of the manner in which the various improvements have been 

* ’ “completed lias been so fully explained in former reports, that on the. present 

“ occasion it is unnecessary to do more than refer to them. 1 shall only add 
“ that during the past year increased skill and economy were almost everywhere 
“ apparent in the execution of the works ; hut the same extent of improvements 
“has not been effected as during preceding years. The number of fresh loans 
granted during tile year 1852, in the county Kildare, was eight, amounting 
“in the gross to £3,050 ; in the county Meath, only three loans, amounting to 
“£1,150, were made in the same period. Tile number of loans under which 
improvements wore finally completed during the past year amounted to live 
“ill the county Kildare, and to four in the county Month. 

“The following tabular statement exhibits the extent and cost of some of the 
“improvements under tile Act, completed in live of tin: counties comprising tile 
Midland and hastern District. 



Meath, . 
Westmeath, 



Viscount Ilftrliorton, j 
George W. West, j 



Richard IS. Palliscr, 
Anthony S. Hussey, 
W. J. A. Shaw, 
Marquess of West- 
meath, . 

W. B. Smythe, . 



Rev. Charles MiUer, ■ 
Viscount Masserene, 



Thnrough <lnuna"i! \ 
in day and moor 1 
soils,. J 

Stibsoiting, 

Thorough draiimgo j 
in hog and clay, / 

Ditto in moor and) 
clay, . . j 

Ditto, 

Ditto, 

Ditto in hog, . 

Claying drained hog, . 

Thorough drainage, . 



Ditto in clay and 
boulders, 

Subsoiling, including ! 
blasting and re- 
moval of rocks, , 
Thorough-drainage ] 

in stiff clay, . 

Ditto in ditto, . 



Aron in,— 


Curl Kind 


” Still III n 




Munmirii. 


liiiffOuiiioH. 


a. «. a. 


■C *. d. 


131 II 0 


403 11 5 


7*2 0 I) 


.158 8 0 


34 1) 0 


130 1 1) 


i in i) n 


4118 4 3 


•270 0 0 


1,5(11 2 10 


134 1 1(1 


(104 7 3 




53(1 15 0 


104 0 0 


305 1 4 


70 0 0 


537 5 1) 


418 3 0 


3,133 4 2 


1(15 3 10 


1,277 4 1 


S3 3 37 


1(1 5 13 10 


300 1 33 


1,500 7 2 



r 4 1 7 per acre. 



„ 3 14 
Exolusn 



This includes extensive 
jnai u il mi H9,in'Ovi ding 
out-falls for morn land 
tlmn tlio thorough 
drained portion. 

, 0 1 5 per acre. 



0 18 
5 13 



cn viscount 1 owerscourt’s YVicklow estate very extensive and judicious 
tl im P r ovements have been effected by his Lordship’s trustees. The tenants, by 
« S? an ’ ail S emen t made previous to the commencement of the works, pay half 
, * he rent-charge incurred thereby; and so highly do they appreciate the advan- 
tages resulting from those improvements, that they are most desirous to have 
them extended. 

u OntheMarquess of Westmeath’s property, near Castletowndelvin,in the county 
Westmeath, a tract of partly cuLout bog, containing 104 statute acres, was 

gullets^ 6 ^ a ^° yC caseS) ^ l0rou gk drainage includes the necessary open main drains and 
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“ drained and clayed before tlie end of the year 1850, at a gross cost of £7 25. 3d. 
“ per acre. Previous to reclamation, this bog was comparatively worthless, being 
“ subject to constant inundations, and producing only aquatic plants ; it is now 
“let at 165. per statute acre to a respectable grazier, and the change in its 
“ appearance in so short a time is very striking ; an excellent pasturage, in which 
“perennial clover is everywhere abundant, having been substituted for its former 
“ sour and scanty vegetation. 

“ At Grangebcg, in the county Kildare, Mr. George W. West has, within the 
“ past year, completed a novel and valuable drainage work, by which he has 
“lowered the surface of a small lake that periodically flooded the adjacent valley, 
“ from the want of a proper outlet for its surplus water. This has been success- 
fully accomplished by a well-constructed covered main drain, extending for two- 
“ thirds of a mile through a ridge of ground, at a maximum depth of IS feet ; and 
“ the lake has been so far lowered as to admit of 34 acres of the valley being 
“ thorough drained, independent of which six acres have been reclaimed by the 
“ contraction of the lake, &c. Referring to those improvements, Mr. West thus 
“ writes : — 

“ ‘ I beg to inform you, that the entire of my drainage works at Grangebeg are 
“ ‘ in a most satisfactory state, and that my Ballinasloe nine-pounds heifers lie on 
“ ‘ the bog every night from choice, it being drier than upland. When you saw 
“ ‘ this bog first it had 20 inches of water on its surface.’ 

“ Mr. Thomas II. Thompson describes the benefit his pasture-land at Clonee, in 
the county Meath, has derived from thorough drainage, as follows : — 

“ ‘ On that part ■which has been always in grass I have observed a great 
“ ‘ improvement, both in quantity and quality, as ivell as capability of feeding 
“ ‘ stock. 1 can mention this fact, that, since the land was drained, I have been 
“ ‘ able to keep a large stock of sheep and lambs successfully feeding on ground 
“‘which previously was only suited to young stock for a few of the summer 
“ ‘ months.’ 

“The following is an extract from Mr. Thomas 0. Wakefield’s (Jun.) commu- 
“nication, relative to the results of his drainage operations at Burtown, in the 
“ county Kildare : — 

“ ‘ It is hardly possible to submit newly drained grounds to a severer test than 
“ ‘ the late unprecedented wet season furnished ; yet, this heretofore wet and 
“ ‘ almost impassable ground is firm and dry, and at this moment suitable to any 
“ ‘ description of agricultural operation. So far as we have gone, I believe, the 
“‘cost has been £2 155. per statute acre, though we have met with serious 
“ ‘ impediments in slipping banks, &c. I may remark that the discharge from 
“ ‘ the drains is prodigious, and seems to carry off the rain as quickly as it falls.’ 

“ The following proprietors’ improvements were inspected by me during the 
“year 1852, viz. : — Viscount Harberton, Major R. Doyne, Mr. George W. West, 
“Mr. Thomas Thompson, Mr. M. C. G. Roberts, Mr. A. B. Cane, Mr. R. B. 
“ Palliso r, Mr. Thomas C. Wakefield, Jun., and Mr. N. G. Evans, in the county 
“ Kildare ; Sir St. V. K. H. Whitshed, Mr. Thomas H. Thompson, and Mr. Richard 
“P. O’Reilly, in the county Meath; Rev. John T. Moore, in the Queen’s Comity; 
“ Rev. Edward Groome, and Rev. Charles Miller, in the county Louth ; Sir 
“ St. V. Iv. II. Whitshed, and Mr. R. R. Cruice, in the county Dublin ; Viscount 
“ Powerscourt, in the county Wicklow ; Mr. John J. O’Sullivan, and Mr. John 
“Dillon, in the county Roscommon; and the Marquis of Westmeath, in the 
“ county Westmeath. The gross quantity of certified works upon the estates of 
“the above proprietors amounted during the year to £3,569 2s. 5d.” 

Mr. William Hamilton, Inspector of Drainage for the Queen’s County, states : — 
“ Since my last report I have not been called upon to examine any new appli- 
“ cation for loan under the Land Improvement Acts ; In the instances in which 
“I have been ordered to inspect or report on the progress of the works I have 
“ found them proceeding in a satisfactory manner. All who have availed them- 
“ selves of loans appear well pleased with the result; and, I have no doubt, their 
“ experience of the late extraordinary wet winter will render them still more so. 
“As remunerating prices are now to be obtained for agricultural produce, I 
“ expect to see more active exertion made by land-owners for the improvement 
“ of their estates in the ensuing year ; the increased demand for land continues 
“ in this country, particularly where thorough drainage has been completed under 
“ the Acts.” 



Land I mprovment. 



Queen’s County. 
Mr. William 
Hamilton, Inspec- 
tor of Drainage 
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Mr. Joseph Fishbourne, Inspector of Drainage for the county of Carlow and 
parts of the Queen’s County and Kilkenny, states : — 

“Having, on a former occasion, reported fully on the success of the Land 
“Improvement Acts in this district, I have little to add to my former statements 
“Indeed the benefits derivable from it are so obvious, and so universallv 
“admitted throughout the country, that, 1 am happy to say, farmers who were 
“ formerly opposed to having their lands thorough drained, and their fields squared 
“now frequently solicit proprietors and agents to have their holdirms improved! 
“under the provisions of the Act, and are quite willing to pay the whole of the 
“rent-charge of (>£ per cent, on the expenditure. 

“ The works connected with several loans have boon completed within the past 
“year, and some proprietors who experienced the advantages of improving their 
properties, under the provisions of this Act, have applied for additional* 5 loans 
and are again zealously employed in carrying out the new works. As a proof 
of the manner in which this Act is appreciated by practical men, I be-- to sub- 
join a copy of a letter received by me from Mr. W. It. Fitzmaurice, an extensive 
land agent, who has the management of estates in this district the rentals of 
“which exceed £40,000 per annum : — 

“‘Having now had live years’ experience of the. benefits arisiug from thorough 
drainage, under the Land Improvement Act, to the several properties .under 
my management, 1 am more than ever convinced of the. great and important 
advantages which each of the properties has derived from such works - and as 
t , ( a P roof of the value I place on the reclamation of land by drainage’ I have 
ut ^commended each proprietor not to permit a wet, acre ‘ to remain’ on his 
property, and have obtained the sanction of two of them to a pply for further 
loans. 1 1 • 

u /''You aru nware of tlie determined opposition 1 experienced at the com- 
mencement, from tenants, to draining their lands, and now the utmost, anxiety 
prevails among them that, loans should be. obtained, and their farms drained 
^ on then- undertaking to pay the amounts of the instalments of rent-charge 
as they become due, in addition to their ordinary rent.’ ° 

‘In some few instances, proprietors, having funds of their own, are carrying 
on umimvemonts to some extent; but they have expressed their regret that 
« l - p if w* V Ut J'*v ir W01 * s 1111 ( h‘ r fhe management. of the Ooinmissioners 
^ of 1 nblic Works, finding that the works inspected by the Board's officers have 
been executed more perfectly, and at less cost, than those conducted by their 
own overseers. •' 

„ * 1 V l y e “S™ 1 tl'e pleasure! to lii.ui.r testimony to tin. anxiety evinced by 

proprietors and their agents, in carrying out the requirements of the Act ill 
most satisfactory manner, ami overseers and labourers continue 
„ *? ""I",' 11 ™ 111 a»l mill efficiency. Were it not for the employment afforded, 

B through the medium of tins Act, many would haw been, at times, unable to 
a ^ ] sappoi , localise the employment for farm labourers is very precarious ; 
and, though there has been much emigration, abundance of bands can still be 
had at low wages, except during the period of harvest.' 

Mr. Henry Newton, Inspector of Drainage for the county of Wexford states 
“In consequence of the scarcity of labourers, the operations under the Laud 
« T™"* h ? TO>ln tIie ? ear 1852, been limited in extent, and few hands 
^ weie to be liad, unless at periods of the year when fanners did not require 
u i ie, 1 11 '. la ' ve * or some _ years anticipated such an occurrence, and feel assured 
.. ”l lmp TT, 6nt ’I“ rks cannot ’ for future, be carried out, unless at an 
“ ^e o at least 2o per cent, over the former cost. The lands improved 
» ™. ™* . ct > Slnce my last report, have been chiefly in the occupation of 
proprietors, in many cases on farms thrown on their [lands by defaulting tenants, 
on 7? - IBt y ? ar (\ m )t the works executed under the late Colonel Bruen’s 
„ Io “ w ® re broughtto a close. 1 have every reason to expect the land both 
drained and subsoiled will lie most productive' when brought into cultivation. 
An evident improvement in the quantity and quality of the pasture is to be 
observed on the land thorough drained last, year. 

1 have certified for works executed under various loans for the following 
^proprietors m the county Wexford, via. : _the Earl of Courtown (two loans), 
a I, 1 , J ' LL , 0 A I?™ n) v, ° f° an s), Lord Carew (two loans), Mr. Stephen Ram, 
Mr. Anthony Cllffe, Mr. Thomas Bmddell, Mr. Richard Browne Clayton, Mr. 
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“Charles Tottenham, Mr. Robert H. Truell, Major W. J. Blacker, Mrs. Fanny landlmprowmcnt. 
“ Irvine, the Rev. William Batt, and Mr. John Davis. In very few of these cases 
“ had I any cause of complaint, the works having been carried out with complete 
“success. On Lord Carew’s property, as well as those of Major Blacker and 
“ Mr. Braddell, several acres of waste land have, in addition to thorough drain- 
age, been subsoiled and cleared of stones. The wonderful increase of produce 
“ in the various crops grown on these lands have been the theme of conversation 
“ amongst the farmers of the locality. I should notice the great improvement 
“effected on the Earl of Arran’s demesne at Saunders’ Court, near Wexford, by 
“thorough drainage alone. I had not been on the property for two years, and 
“notwithstanding the dry summer and autumn, the sward was so close, it was 
“ with great difficulty we could -discover the lines of the drains, though a large 
“ flock of sheep had grazed on this pasture the whole year ; tliis land, previous to 
“drainage, would have been destructive to sheep. 

“ I have observed with much satisfaction, a great increase in the produce of 
“all the crops grown on the lands improved by loans under this Act; but I 
“regret to say, that no pains have been taken to keep in order the open main 
“drains connected with the thorough drainage — I find them, in general, choked 
“up with silt and aquatic weeds, in consequence. . I have of late years, where 
“practicable, insisted on the outlets of the submains being elevated from 1 to 2 
“ feet over the level of the main drains, to prevent injury from such neglect. In 
“ undulating ground, this can, without difficulty, be accomplished, by not sinking 
“ the submain or the ends of the minor drains to the full specified depth, for a 
“ short distance from the outlet. Since the end of October it was nearly impos- 
“ sible, from the almost incessant rain, for labourers to sink drains without the 
“ certainty of their falling in ; therefore, a very small area of land has been 
“ thorough drained during the last four montlis. 



Western District. 

We next proceed to consider the various works executed during the past year 
in six of the western counties, viz. : — Sligo, Leitrim, Mayo, Roscommon, Galway , 
and Clare, comprehending the province of Connaught, with the addition of Clare. 
In this district, the sum of £18,200 has been issued during the year 1852 m the 
. following proportions, viz.: — Sligo, £1,800 ; Leitrim, £1,400; Mayo, £6,230; 
Roscommon, £2,150; Galway, £3,750; and Clare, £2,830. . 

We commence our review from the north, and beg to refer to the following 
extracts from the report of Mr. William P. Prendergast. 

Mr. William P. Prendergast, Inspector of Drainage for the counties ol 
Leitrim, Cavan, part of Sligo, Fermanagh, and Roscommon, states : 

“In drawing up a general Report on the working of the Land Improvement 
“Acts in the above district during the year 1852, there is less novelty oi deta s, 
“ and less statistical return of expenditure to report on than in previous years ; bu 
“ for other reasons, the period may he considered quite as important and mteiesting 
“to those who wish to form a correct opinion of the value of these measures. 

“We are now in the fifth year of experience, and having, therefore, the 

“ advantage of time for testing results, we may review what has been clone, anc 

“draw conclusions with greater confidence than before. , 

“I would premise, that in order to obtain as much satisfactorily proved 
“information as possible from those whose pecuniary interests are concerned, i 
“have not only taken the opinions of agents, surveyors superintendents and 
“stewards, but also of the owners whose lands are charged with, the lepayment 
“ of the loans, many of whose letters to me, after the completion of their™t , 
“ I annexed to former Reports. My own observations have been thubfudy and 
“fairly checked by those most concerned in examining the results ol expenai 
“ ture with scrupulous care, and I shall state nothing hut what can e coi r 

^The main points mentioned in former Reports have now been Myjrod, 
“vis. : — -that although for farms in the hands of the ordinary d ^ s J 

“the west and north-west of Ireland, landlords do not find it p , fij: t 

“loans, in consequence of the want of capital or skill on the p 
“to obtain a due return from the land drained ancl improve^ and fiom 
“ injurious want of confidence between landlord and tenant w .P „ ii 

“in many parts of this country, yet that proprietors have been universally 
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comprehending the 
counties of Sligo, 
Leitrim, Mayo, 
Roscommon, Gal- 
way, and Clare. 
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LaKUmrmmmti. “pleased with the results of the expenditure on land in their oivn occupation 
“ although the pleasure of receiving and spending is over, and the liccoiitv of 

“punctual repayment, re ins, a test often productive of dissatisfaction J 

“ I may truly state, that no complaints are made as regards Land Improvement 
Loans ; and proprietors freely express, both in public and private, their approval 
“ot the measure, and their Invimmbln opinion of its administration 

“ With reference to tenants also, it is right to state, that there are numerous 

exceptions to tile general rule, even in the districts, while on the prineinai 

estates in the county Fermanagh, those of Lord Erne, Lord Enniskillen and Sir 
Arthur Brooke, Ac., tlm tenants have. luul large loans obtained for their exchi- 
sivo use, and repay the annual charge in full as a separate item from their 
“ ordinary rent. 

„ “With' regard to the past year in Leitrim, T have to report on the completion 
ot most of the undertakings commenced in former years : ami with the 
exception of a few eases, delayed or interrupted by deaths or other chnimcs of 
circumstances, the works have been brought to a satisfactory termination • which 
is the more gratifying when it is rememhered that loans were advanced to about 
fifty different properties in this small eoimtv, which is in a backward condition 
as regards trade and agriculture, and with comparatively few resident pro 
prictoi-s. . Tn the face of these obstacles, the novelty of the subject, the, want 
« experience in the local overaeers and labourers, and tile disorganized state 
ot file district, heretofore a, notorious for agrarian outrage, numerous perms 
nent works of ygrienltural improvement have boon carried out in a manner 
flint would not do discredit to an East, Lothian farm ; and the introduction of 
; n number of regularly educated Scotch and Irish agriculturists for the purpose 
of superintending flic expenditure of the loans, was of great, advantage 
in spreading general agricultural information, as well as of exhibiting specimens 
ot thorough drainage, and various other farm works, executed according to 
■the system adopted in the most favoured parts of the empire. The facilities 
fee obtaining loans directed tile attention of nearly nil tile resident proprietors 

^if small properties, to tlioimpmvcnm-iit. of their I hi farms, from the produce 

, "t clone many, during the last six yearn, have been obliged to depend 

_ for tlie support of themselves and their tiiniilirs— the failure of the potato crop 
„ lum !'g “f ,1,liaiw "f enjoying the easy, indolent, sporting life hitherto 

^nearly universal among this class, they were forced into a more frugal and 
industrious course of life ; a, ml having once aeipiired the habit of attending to 
Wcjrlutm business, it proved an agreeable, as well as necessary, occupation; 
and many ot these gentlemen have completed their land improvement works 
m a Aery perfect manner, tuul are now enjoying tlm results. 

«• Alno "K the larger estates in tlm county Leitrim, on which remarkable 
^ imp, 'ovoiuonte have been eoiuph'.teil, 1 may mention those of Lord Leitrim, 
U , (, V 1o " cl W, *yt‘S Mr. -lohustoii, and Mr. (iodley; and 

among thcsmidler that exhibit results eip, ally beneficial, in proportion to their 
“Mr Plli=! nay i nCI1 ? 011 Mu Alexander Percy, Mr. Francis Cullen, Mr. Rowley, 

‘ i ’ aiu ,’ as ^ remarked before, the. benefit of tlie.se. examples, scattered 
“ FTt ! ir ncnltli r iL li ,u,d liitherto neglected district, is very important to 

bo, y tenant farmers, as well as to tile ownora of dm lands improved, 
“firto..; , C0,mty U ™.'“ “ T lll,cl ' of loa,, “ have also been concluded in a ntfc- 
“dear^ tWf 01 ’! I S' ' k ™ M y ‘hose of Lord Farnliam, Mr. llunwes, Arch. 

“ Vn f 1 S o ’ 1 ' bllox ' Colonel Pratt, Mr, Copeland .Tones, and others. 

there are two excellent examples of farm buildings completed 
“ mi J, l!,i V . Ct . ; tlle “ 0Bt extensive by Mr. Copeland .Tones, near Belturbet, 
u i ‘:iP e . lai ^ G / 01 ’ stall-feeding, with premises for threshing and storing 
l ] £ . °. r steaming bones for manure, on au improved plan, with 

“imihle fniMn f'oA/? ^ LOm Scotland, and every convenience required for an 
“Tile -nlnn w « ac }’® s 5 cultivated according to the most improved system, 

u j ; | ‘ ‘.V esi & ned by Mr. Jones himself, founded on practical experience, 

Lcst ftnSflW in Scotland. 

ii nn .iT i ,• 18 W( dl worth a visit, both on account of its design and execution, 
“OttW i VC - let l ucnt l.y referred strangers to it for those reasons. Mr. Brook 
« ,1 C - 01np cted a smallcr range of buildings for Mr. W. H. Enery, 

« x' m . 11 a P ci dect manner, ado]>ting the plan of box-feeding 

“to fecit tlio WlU a ? ord ? le countl 'y the advantage of an example by which 

to test the relative merits of ordinary stall and box-feeding. 
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“ In the county Fermanagh, Lord Enniskillen has completed the works under landlmprovement. 

“ the loan obtained by him for land in his own occupation, and is now proceed- 

“ ing with another for the use of his tenants, who are aware, from the results 
“ they observed on his own farm, of the advantage of drainage, and are anxious 
“ to have a share, and pay the rent-charge themselves. 

“Lord Enniskillen’s draining tiles continue to be very much sought after, and 
“ the present kilns are not equal to the demand. In this county, Lord Erne 
“ has completed drainage works on tenants’ lands to the amount of £2,000 in 
“one barony, and is proceeding on other loans in an adjoining district. 

“ Sir Arthur Brooke lias expended a loan of £2,000 for the use of his tenants, 

“ and they arc all well satisfied of the benefit they have derived, although they pay 
“the full amount of the rent-charge, viz., per cent, on the outlay. 

“ The Rev. Sir J ames King, Mr. James Lendrum,thc Rev. Henry Archdall, Lord 
“Adam Loffcus, Mr. Leering, and Mr. Collum, have nearly completed their 
“ improvements in a satisfactory manner. 

“ The Marquess of Ely has applied for a loan to erect a scutching mill for flax, 

“ that will prove of great advantage to the neighbourhood, there being at present 
“no scutch mill m a district where the farmers are in the habit of growing flax 
“ for sale. It will, probably, also be the means of inducing others to follow, and 
“ already Mr. Collum has informed me that he intends to apply for a similar 
“loan. 

“ In the county of Roscommon, in the neighbourhood of Boyle, I have to 
“report the completion of some important drainage works on the estate of Lord 
“ Lorton, and the continued satisfactory progress of Mr. Guy Lloyd’s undertaking 
“ at Croghan. Mr. Guy Lloyd has erected, under the Act, one substantial farm- 
“ steading for a tenant, and has a second in progress. In the county of Sligo, 

“ Lord Palmerston has completed all his draining works, under the Act, in a 
“ most pei-fect manner ; and Mr. R. C. Walker, Queen’s Counsel lias expended 
“the whole of his loan, amounting to £1,000, on such varied works, and with 
“ such very satisfactory results, that I am induced to quote his opinion on the 
“ subject, with his own consent ; and as lie farms, successfully, on a large scale, 

“ his opinion is more than usually valuable, comprising, as they do, the views 
“ of an eminent practising barrister, who has had ample opportunity for testing 
“ the provisions of the Act professionally, and also of proving its advantages as 
“ a landowner and farmer. 

“ He states ‘ that lie considers the Land Improvement Act has conferred an 
“ ‘ important boon on the country, as promoting solid agricultural improvement, 

“‘for which capital was the first requisite, and which it thus provided at 
“ ‘ a far easier rate than would be otherwise attainable ; not only with reference 
“‘to the low rate of interest, and the convenient mode of repayment by lialf- 
“ ‘ yearly instalments, which a borrower easily raises from the increased produce 
“ ‘ of a tillage farm, but with reference also to the trifling cost and trouble of 
“obtaining loans, without the expensive and tedious search into titles and 
“‘incumbrances, all of which is simplified by the speedy and inexpensive 
“ ‘ examination of title by the Solicitor of the Board of Works, and by the notice 
“‘of application for loans in the public Gazette , which enables creditors and 
‘“incumbrancers to state their objections, if any, and have the matter fully 
“ ‘ explained, and the transaction at once stopped, if their consent be not given ; 

“so that practically, even well-circumstanced landowners can borrow more 
“ ‘ easily and economically than from other sources, while to the heavily eneum- 
‘ ‘ bered estates it was the only possible relief.’ 

“With regard to the improvement of his own land, Mr. Walker states, 

“‘that his thorough drainage, clearing land of boulder stones, the construction 
“ ‘ of fences and farm-roads, executed under the loan, were all equally beneficial ; 

“ ‘ without clearing one part of the lands of useless old fences and large boulder 
“ ‘ stones, he could not have ploughed ; without draining, he could not have 
“ ‘grown turnips ; and without a new farm-road he could not have carried them 
“‘home; and, lastly, without a solid stone fence round the whole tillage farm, 

“ ‘ he could not have preserved his crops from trespass in that particular neigh- 
“‘bourhood, near a large town, and where the people were of careless and 
“‘irregular habits.’ Mr. Walker also states, that although in his own case 
“he had provided for the want of local instruction in improved agriculture by 
“ engaging a first-class steward from Scotland, he thinks one of the principal 
“benefits conferred by the Act was the spread of practical information received 
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Zandlmp'ovment. “from the Inspecting Officers of the Board, distributed by their general instnic- 
“ tions, and the strictness observed in carrying out their systematic regulations 

“This testimony comprises, in fact, the opinion of the practical barrister and 
“practical agriculturist, on all the leading features of the subject, and is given, 
“after full experience of the agricultural results of expenditure on his own land 
“and professional knowledge of the effects on landed estates generally; it is 
“therefore, perhaps the best testimony I could adduce of the advantages derived 
“from the Act, and may serve in lieu of repeating details from other proprietors. 

“I will now conclude with the remark, that our prolonged experience con- 
“firms me in the opinion of the advantage of deep, thorough drainage (i. e., not 
“less than four feet deep), and of the large profit to lie derived from the recla- 
“mation of the low, black bogs, situate at the bases of the clay hills of Leitrim 
“Cavan, Fermanagh, and Sligo, and of the unrivalled fertility of the soil of 
“Ireland when fairly treated; of the excellent capacity and universal good con- 
“duct of Irish labourers when properly superintended, and justly paid, and of 
“ the extended open for agricultural enterprise, for those who choose to take 
“ advantage of it in an active and liberal spirit.” 

County of Mayo, Mr. Thomas Elwood, Inspector of Drainage for the county of Mayo, and 

and north of flat- n0 ,* em pa ,. t , of fiaW state 
way. Mr. Thomas 1 . J ’ 

Elwood, Inspector “ In making my report on the operations under the Landed Property Improve- 
of Drainage. “ ment Acts for the year 1852, I beg to say that I have made inspections of 
“works on the properties of the following proprietors during that period ; and 
“in taking a review of same, I am happy to he able to record the satisfactory 
“manner in which all have been executed, and the. acknowledged improvement 
“which has resulted from the several undertakings on the properties of the 
“Marquess of Sligo, the Earl of Lucan, Lord Viscount Dillon, Lord Kilmaine,. 
“Lord Viscount Avonmore, the Lord Bishop of Timm, Sir Robert Lynch Blosse, 
“ Lieutenant-General Si r Robert Arbutlnn it, Major-Genera I A lexander Thompson, 
“Mr. Denis Kirwan, Mr. Christopher St. George, Mr. Joseph Lambert, Mr. Henry 
“Blake, Mr. George Vesey, Mr. John Christopher Garvey, Mr. Alexander C. 
“ Lambert, Mr. John A. Kirwan, Mr. James Browne., Mr. George Staunton Lynch, 
“Mr. Isidore Burke, Mr. William Malley, Mi*. It. Irwin, Mr. Alexander Betagh, 
“Mr. W. H. G. Colies, Mr. Gartside. Shea., Mr. Column, Mr. R. Broughton, Mr 
“ Robert Buchanan, Mr. Matthew Gallagher, Mr. Henry Hildebrand, and the 
“Rev. Messrs. Sadleir, d.d., Gather, Graham, and others. 

“ On tile estate of the Earl of Lucan, extensive operations are still in progress, 
“and the same improved system of agriculture, though even on a larger scale 
“than heretofore is still continued. The. improvement of the lands during pre- 
“ vious years, is fully established by the fact of an increase of 1,500 sheep, and a 
“proportionate, number of black cattle, Arc., having been added to his Lordship’s 
“Hocks and herds during the last, autumn, on the same extent of land. 

“The Marquess of Sligo has already let almost all of his improved lands, to 
“English, Irish, or Scotch farmers, and is preparing to apply for loans for other 
“portions of his estates, which he lias also let to improving tenants. 

“In the demesne of Westport, which he has let. to his brother, Lord John 
“ Browne, 225 acres have already been thorough drained, four feet deep, and forty 
“ feet apart, except where solid rock appeared near the surface, the distance in 
“ such cases being varied according to circumstances. 

“ One lot of ten acres of moory and hog land being drained, and useless fences 
“ levelled, was sown with turnips and mangel wuracl, and the value of the crop 
“ may be collected from the fact of its being estimated as being sufficient to 
1 stall-feed six head of cattle to the acre ; accordingly, sixty heifers were bought 
“in for the purpose, which I saw in most thriving condition a few days since.* 
u Lord Sligo and Lord Lucan, I should remark, are perfectly satisfied with the 
“ result of their drainage and other operations, and have become converts to the 
“ deep system. . Several tenant farmers also, on Lord Sligo’s property, are stall- 
‘ feeding, and, in every instance, their crops have been raised off lands improved 
■ under the Act, and they are well satisfied with the return, both as to quantity 
and quality. 

' u Sir Robert Lynch Blosse, who has also worked extensively under the Act, 
has already let some of his farms, and is applying for further loans, as he finds 

* The original value of this lot was about 8s. por statute aero ; and by an expenditure of £4 per 
acre, it increased the value of the lot 8s. per acre more. 
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« the class of tenants most desirable to secure -will not take land if not improved, 
“ unless at a very considerable reduction in the rent. Mr. Lindsay, of Holly- 
“ mount, has also let to an English gentleman, a large farm which was partially 
“ improved under the Board, but principally out of his private funds, though on 
“ the same system. I could mention many similar examples, but I think the 
“ inferences from those I have selected, are sufficient proof of the satisfactory 
“ working of the Land Improvement Acts in this district, and that a brighter 
“ future is already beginning to dawn on the far west. 

“ When making my inspection last September, on General Thompson’s pro- 
“ perty, which I had known several years before, my attention was caught by 
“ the great improvement visible on some of his mountain pastures, from follow- 
“ing the system of open surface drains, so universally adopted on mountain 
“ sheep pasture in Scotland. So satisfied is he with his present experiment, that 
“ he proposes in future, to improve annually, a certain extent of mountain pas- 
“ ture in a similar manner. 

“ The introduction of mountain improvements, according to the open surface 
“ drain system, is a matter deserving of much consideration, as being particularly 
“ applicable to the extensive mountain groups situate in Mayo, as well as in the 
“ adjoining counties of Galway and Sligo. 

“ The unusual wetness of hist season has afforded a striking illustration of the 
“many recorded advantages of drained over undrained lands. Loans have 
“ already been taken under the Farm Buildings’ Act, by Lord Lucan, Lord 
“ Avonmore, Mr. Isidore Bourke, and Mr. Hugh Burke, but it is unnecessary for 
“ me to allude to the manner in which those works have been executed, after 
“ the flattering statement made by Mr. James Owen, contained in the Board’s 
“ Report for the year 1851. 

“ The introduction of flax into our present rotative system of husbandly, will, 
“ no doubt, be much stimulated by the late establishment of a flax market at 
“ Galway, and other towns, by some Belfast merchants, and the opportunity now 
“ afforded, of borrowing money from the Board of Works, for the erection of 
“ scutch mills for flax. 

“ In my report last year, I observed on the visible improvement in the general 
“ appearance and cultivated character of this part of the west. This year it is 
“ even more apparent and marked, and already, in several localities, where the 
“ tenant farmers have had an opportunity of witnessing the improvement result- 
“ing from the works under the Land Improvement Acts, and a consequent 
“ improved system of husbandry, they are imitating tlieir landlords, and steadily 
“ exerting themselves to cultivate their lands better, and increase their manure 
“ heaps.” 

Mr. Richard Irwin, Inspector of Drainage for the county of Roscommon, 
states : — 

“The works executed under the Land Improvement Acts in this district 
“during the year 1852, have been fewer in number, as well as individually of 
“less extent, than during previous years — the larger loans granted in 1848, 1849, 
“and 1850, having been nearly or altogether expended, and the works recently 
“ sanctioned being as yet only partially in progress. The anxious demand for either 
“ relief or employment has also been for some time decreasing, in consequence of the 
“ lessened supply of labourers, and because a larger proportion of those remain- 
“ing is now required for agricultural pui'poses ; and it is to be regretted, that 
“ among the vast numbers who have emigrated, the district has lost a great many 
“ of the most industrious and most skilful of those who had previously been 
“applicants for employment in the Land Improvement Works. Indeed the 
“ diminished number of the latter class of labourers has had the effect of lower- 
“ ing the amount of wages earned by task-work during the year just past ; the 
“ average quantity of work executed being reduced by the departure of so many 
“ of the best and most experienced workmen. 

“I have already so frequently referred to the subject of thorough drainage, 
“ reclamation of bog and moor, &c., that I have nothing to add to former Reports 
“ further than to state that in the course of a season of unprecedented wetness, 
“the lands operated on under the Land Improvement Acts, in every part of this 
“ extensive district, have even more than ever shown the great and permanent 
“value of the improvements executed upon them, and even in the cavernous 
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“ portions of the districts in which furloughs or temporary lakes are the reci 
“ pients of the water collected by thorough drainage. I have not heard of a single 
“ case of injury to the works, although the flood marks of January were hio&r 
“than any ever known before. The numerous works of main drainage which 
“ now amount to fully 100 statute miles, have also performed their duty in the most 
“ satisfactory manner ; and the estates on which this indispensable preliminary 
“work has been most extensively carried out (particularly those of Lord 
“De Freyne, Viscount Dillon, The Hon. and Very Rev. II. Pakenhain, Mr.W. R. 
“ W. Sandford, Mr. Denis O’Conor, Mr. H. S. J\ Mahon, Mr. I). H. Ferrall, Mr. G. 
“ French, &c.,) present a marked and gratifying contrast to the numerous adjoining 
“properties on which open main drainage, as well as every other description of 
“improvement, has been heretofore considered unnecessary.” 

Mr. Charles S. Cooper, Inspector of Drainage for the Eastern Division of the 
county of Galway, states : 

“ The advantages to proprietors and others who have availed themselves of 
“ loans under this Act are now admitted by all ; and the immediate benefits 
“derived are numerous, and the value of the lands operated on have been in 
“ many cases trebled. That such is the case, it is only necessary that I should 
“state that many proprietors, having experienced the effects referred to, have 
“made applications for additional loans, and many others are now about to avail 
“themselves of the provisions of this Act. 

“ The works of improvement effected in this district are generally those of 
“ main drainage, thorough drainage, farm fencing, road making, digging, levelling, 
“and clearing land of rocks and stones, &c., of fencing, by which a large quan- 
“ tity of land has been enclosed, and let at remunerating rents, there has been a 
“large extent ; and as the clearing of lands is generally effected by drawing off 
“the stones for the wall building, a. double object is accomplished, and this 
“operation may be classed as one. of great, utility in rendering lands, hitherto 
“ nearly waste, of much value, that, the proprietor can readily let them, when 
“ secured from trespass, for cattle or sheep pasture. The number of loans under 
“which proprietors have carried on works in this district, are nineteen ; and the 
“works are situate on the estates of Lord Olonbmek, Sir M. I). Bellew, Bart., Mr. 
“Stephen Roche, Mr. James M. Bourchier, Mr. Francis Longworth, Mr. William 
“ IT. Gregory, Mr. Denis H. Kelly, Rev. I \ I ). Smyth, Mr. John ( !. Evans, Mr. Owen 
“E. Blake, Mr. James M‘De:rmott, Mr. Edward Burke, Mr. Robert B. Seymour, 
“Mr. Robert Power, Mr. Ambrose O’Kelly, Mr. F. 0. Sampson, Mr. Robert 
“R. Smith, Mr. John II. Blakeny, and Mr. Patrick O’Hare. Of new loans 
“ applied for,^ there have been only seven during last, year, and these are for the 
“ most part for works of improvement upon lands recently purchased under the 
“ Commissioners for the Sale of Tncumberod Estates, and are on the properties of 
“ Mr. John Dennis, Mr. Robert Power, Mr. Robert Power, jun., Mr. Patrick O’Hare, 
“Mrs. Jane Kelly, Mr. James Mahon, and Colonel 11. White (eo. Clare). 

{4 " -^ or form buildings, two loans only have as yet been made in this district ; 
“hut as in each case the buildings are in an unfinished state, it is unnecessary to 
^ dwell upon them at present. Of the works in operation prior to my last 
u * ^ iave observe that they have in general been carried out in an 

u effective and workmanlike manner ; many of them have since been completed ; 
u anc * the lands are now either in a profitable state of tillage or in an improved 
u P as turage, yielding a fair return on the expenditure. The same may he observed 
K up on those recently commenced ; and in every case the advantages of the 
tt dee P system of drainage is now appreciated and in general operation. It may 
n °t uninteresting to mention the names of some of those proprietors whom I 

{t consider to have been most successful in the application of the loans made to them, 
u f • Clonbrock’s works have been well and effectively executed, and are still 
u bemg carried out under skilful superintendence, and with additional outlay 
K from his lordship’s private resources ; and so advantageous are the improve-. 
u mei R s j that the . tenants, in most cases, have agreed to pay the interest on the 
outlay upon their farms. I could enumerate many other names of proprietors 
who have been equally successful, and amongst those I may mention Mr. F. 
Longworth, Mr. James Bourchier, Mr. William II. Gregory, and Mr. Denis H. 
u felly, m having been eminently successful in the judicious application of their 
loans. 
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South and South-western District. 

We liave, lastly, to refer to the Southern and South-western District, which 
comprehends the counties of Limerick, Tipperary, Waterford, Cork, and Kerry. 

In this district the sum of £24,597 has been issued during the year 1852, in 
the following proportions, viz.: — Limerick, £9,039 ; Tipperary, £3,753; Water- 
ford, £720 ; Cork, 5,840 ; Kerry, £5,245. 

We commence with the county of Limerick, and beg to refer to the following 
extracts from the report of Mr. John Cox, Inspector for that county. 

Mr. John Cox, Inspector of Drainage for the county of Limerick, states: — 

“ Fewer loans have been made or applied for in my extensive district within the 
“ past year, and, I believe, in most others, than previous experience of the numerous 
“ advantages derivable from the thorough draining system would seem to have 
“ warranted ; on the contrary, the anticipations were the other way, and I feel 
“ convinced that their non-fulfilment has been caused more by the general tran- 
“ sition and social circumstances of the country than from any doubts of the 
“ advantages to be derived through the medium of the drainage loans obtained 
“ under the Act. Your Board’s Annual Report of last year exhibits a schedule of 
“ the proprietors who applied for, or obtained land improvement loans up to that 
“ period ; and, by reference to it, it will be. seen, that in a large proportion of this 
“ count}' extensive drainage operations have been carried out ; and to the success- 
“ ful effects of the improvements wrought may be truly ascribed the fact of most of 
“those lands being now let to solvent tenants at fair rents. I find that whatever 
“ lands have been drained, fenced, properly divided, and accommodated with 
“good roads, even though unaccompanied with other valuable improvements, 
“ such as subsoiling, manuring, &c., there is no difficulty in procuring suitable 
“ tenants ; and such inducements have led many proprietors, within the last year, 
“ to let farms on which drainage and other improvements, either under the Act or 
“ otherwise, had been recently made, noth an intention of retaining them in their 
“ own hands. I could furnish a long list in proof of this statement, and I cannot 
“ but regard it as strongly indicating the revival of prosperity to those interests 
“which had of late years suffered so severely. It is cheering to observe the 
“ anxiety with which the tenant farmers of this county now regard and examine 
“ every movement in the direction of land improvement ; and despite their 
“ natural predilection for ‘ the ways they were used to,’ and their too-often per- 
“ verse unwillingness to adopt any deviation from old and familial- habits, I find 
“ most of those with whom I have conversed are rapidly becoming sensible of 
“the advantages of adopting the practice of modern husbandry, and readily 
“ admit that it was the force of the example, inculcated chiefly through the 
“ progress of works under the Land Improvement Acts, that lias led to their 
“ change of opinion. 

“ I beg to annex extracts from two communications which I have selected out 
“ of several lately received by me on this subject. 

“ Extract of a letter from Mr. John Croker, of Ballynagarde, who has expended 
“ several loans in this county, dated 9th March, 1853 : — 

“‘You request me to state my opinion of the efficacy and general results of 
“ ‘the Land Improvement Act': I have no hesitation in giving you a decidedly 
“‘favourable opinion of it, in all its bearings. It induces and enables many 
“ ‘ proprietors to improve their properties, and, thereby, not only increases the 
“ ‘ quantity of cultivated land in the country, but considerably diminishes the 
“ ‘ poverty arising from want of employment. As to the mode of carrying out, 
“ ‘ and the general results of the system, I can with pleasure say that the Inspectors, 
“ ‘ as far as I have met them, have shown the greatest zeal and anxiety that the 
‘“local superintendents should carry out the works honestly, and as most con- 
“ ‘ ducive to the interests of my property, and have ever been ready to point out 
‘“the best means of effecting them. As to their results, and I have carried 
“ ‘ them on to a large extent, I cannot possibly say too much. The system of 
‘“drainage pointed out by the Board of Works, if followed by subsoiling and 
“ ‘ proper treatment of the land, is almost incredible. Lands which hitherto did 
“ ‘ not produce fifteen shillings per acre, I have drained under the Board, and there 
“ ‘ are not now in Ireland any better, or more productive ; and I can confidently 
“ ‘ say tins has been the case wherever the works have been carried out by me.’ 



LandlmprovemenU 

South and South- 
western District, 
comprehending 
the counties of 
Limerick, Tippe- 
rary, Waterford, 
Cork, and Kerry. 
County of Lime- 
rick. Mr. John 
Cox, Inspector of 
Drainage. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




22 



IRELAND:— TWENTY-FIRST ANNUAL REPORT 



Landlmprovement. 



County of Tippe- 
rary and King’s 
County. Mr. Jas. 
J. Poc, Inspector 
of Drainage. 



County of 
Waterford. 

Mr. Arthur U. 
Roberts, Inspector 
of Drainage. 



“ Extract of a letter from Captain Massy Dawson, who is now expending a 
“third loan, dated, Ballinacourte, March 1, 1858: — 

“ £ I am glad to ho able to inform yon that the works of land improvement 
‘“executed under your supervision upon my property at Toomavarra, have 
“ ‘given me great satisfaction, and have voiy much improved the value, as well 
“ ‘ as the appearance of those lands. You are aware of the useful results which 
“‘have followed the outlay upon the different townlands here, where I have 
“‘expended, and am still expending money under the same Acts; the benefits 
“‘in every sense of the word, cannot be overrated.’” 

^ Mr. James J. Poe, Inspector of Drainage for the county of Tipperary and 
King’s County, states: — 

“ Since the last Annual Report on the working of the Land Improvement Act 
“in the district under my charge, the works have been chiefly confined to the 
“ completion of those in progress since 1851 ; only four new loans for drainage 
“ works having been made within the year. 

“ In almost every instance I have had reason to be satisfied with the execution 
“of the work, and the proprietors with the beneficial results apparent in the 
“improved condition of their lands; the consequence of this has been, that 
“ several proprietors have applied for supplemental loans, for the improvement 
“ of other portions of their lands, which have been chiefly applied in thorough 
“drainage, and the opening of watercourses ; and I have little doubt, the appli- 
“ cations for loans for thorough drainage would have been more numerous had 
“ greater facilities been afforded for the arterial drainage required of several 
“ parts of the district. 

“The system of deep drainage has gained considerably in estimation wi thin 
“ the last two or three years ; in the. applications sent, in for loans by proprietors, 
“ I rarely find the minor drains specified to he of a less depth than from 42 to 
“ 48 inches. 

{ “A considerable extent of land has been subsoiled by the spade which had 
“ been previously thorough drained. This has been done by the proprietors out 
w of their own funds. 1 have also remarked with much pleasure on small farms 
“ the land deeply turned by the spade, and the stones raised to the surface, which 
“ proves that the example has been of much value, and has boon followed by 
the labouring class. 

“ I have also to observe that the main drainage 1 , executed by the several pro- 
“ prietors is maintained in good working order, and the fences erected have 
been preserved in good repair. 

“ The application for loans for farm buildings in this district have not been as 
^numerous as I had expected; however, I have little doubt of their increase 
during the ensuing year. Some few farms of considerable extent have been 
^ let to English and Scotch tenants within the past year, but still a large extent 
u hpd m the northern part of the Lower Ormond barony is, I may say, unoc-' 
u cu P iet b and nearly unproductive. Unless suitable farm buildings are erected on 
®uch farms, strangers will not settle thereon; hut from inquiries which have 
been made, I expect that several applications for loans for farm buildings on 
the lands above referred to will be made during the present year.” 

Mr. Arthur U. Roberts, Inspector of Drainage for the county of "Waterford’ 
states : — 

u _ the year 1852 no new works have been carried on under the Land 

(( Improvement Act in this county ; and but few proprietors appear to be inclined 
te new loans, particularly where the lands to be improved are in the hands 
u °* "tenant farmers, owing chiefly to the difficulty which is experienced from the 
u tenants declining to pay the instalments of rent-charge for the loans which have 
u . n expended in draining their farms. This year about 360 acres have been 
« ll W ? ved . » 250 being thorough drained, and 1 1 0 thorough drained and subsoiled, 
u winch, with the exception of the loan lately made to the Earl Fortescue, nearly 
competes the works for which loans were granted previous to 1852. 
u llie lan<1 which was improved under this Act in 1852 has produced superior 
u cro P s uf turnips, mangel wurssel, oats, and hay ; and I am glad to be able to • 
tt ® tat ? th at the tenantry have shown much more spirit in cultivating the drained 1 
lands. Ihey have at last ascertained that these lands are the most productive 
for a certain class of crops ; and they now seem disposed to manure and till ■ 
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“ the drained land in a suitable manner, so that this year the whole of the land 
“ which has been improved will be properly cultivated.” 

Mr. Charles W. Welland, Inspector of Drainage for the Eastern Division of 
the county of Cork, states : — 

“ The operations under this Act have progressed steadily and satisfactorily in 
“this district during the past year (1852) ; and I am happy to say they have 
“ been attended in their advance with increasing prosperity and contentment on 
“ the part of the labourers employed in their execution ; and they have, in every 
“ case, amply repaid the expenditure incurred, by producing abundant crops of 
“ turnips, mangel wurzel, cereal crops, and hay, the lands improved having pre- 
“ viously been nearly worthless. These favourable and satisfactory results have 
“ been followed by a cordial expression on the part of the proprietors who have 
“ availed themselves of the Act, of their entire approval of the works and regu- 
“ lations, according to which they have been carried out. The works executed 
“ consist chiefly of thorough drainage, which has been performed, for the most 
“ part, on the deep system — the minor drains being sunk to a depth of 4 feet, and 
“ the drains being laid out generally at a distance of from 30 to 40 feet apart, 
“ but at a less distance apart, where, from the nature of the soil or other local 
“ peculiarities, the depth of the drains may have been necessarily diminished. 
“ The number of loans has not been materially increased in this district during 
“ the past year, but those previously commenced have steadily advanced as above 
•“ described ; and it may be expected that in the spring several new applications 
“ for loans will be made. 

“ The privilege and facility afforded by the Act for procuring loans for the 
“ erection of farm buildings, and scutching mills for flax, have not as yet attracted 
“ the attention in this district which might have been expected ; but when they 
“ become more generally known, they cannot fail being appreciated in a country 
“ where such improvements are confessedly so much required. Amongst the 
“ proprietors who have this year availed themselves of the advantages afforded 
“ by this Act, are, the Marquess of Thomond, Mr. E. B. Roche, m.p., Mr. M. 

“ Longfield, Mr. Thomas Power, m.d., Mr. J. M. Harman, Sir Edward Synge, 

“ Bart., Mr. Thomas R. Sarsfield, and Mr. L. Bowles.” 

Mr. Adam N. Meade, Inspector of Drainage for the South and South-western 
Divisions of the county of Cork, reports : — 

“ J have very little to state in addition to the reports which I have already 
“ made, as to the efficient working of the Land Improvement Act in this riding 
“ of the county of Cork. N early the whole of the works undertaken have been 
“ brought to a conclusion during the past year ; and I had great pleasure in 
“ remarking, when making the final inspections, that most of the land which had 
“ been just operated on, was now producing fair crops. The advantages of this 
“ Act were particularly perceptible this season, which was unusually wet ; so 
“ much so, that very little wheat was sown in tins district during the winter 
“months ; some, however (and not a small quantity), has been sown on lands 
“ drained under this Act. I think that a number of additional applications for 
“loans would have been made during the past year, had not the high prices 
“ obtained for farming stock induced many proprietors to lay down their land 
“for pasture ; and the lands of the district being, for the most part, of inferior 
“ quality, it is generally considered that thorough drainage will not pay on such 
“lands, unless combined with tillage. In making inspections during the past 
“ year, I observed with regret that the open main drains have generally been much 
“neglected, and in many cases this circumstance has materially injured the 
“ thorough drained land depending on them for the outfall.” 

Mr. Robert Bell, Inspector of Drainage for the county of Kerry, reports 

“ During the past year, many of the loans allocated to this county under the 
“ Land Improvement Acts have been fully expended, and the works brought to 
“ a close. Several new works have been opened, and others which had been 
“ suspended for a long time, were again resumed ; and, in the aggregate, a con- 
“ siderable area, previously of little value, has been added in 1852 by thorough 
“ draining, &c., to the productive class. Much has been done also m fencing, 
“levelling old fences, subsoiling, making farm roads, improving mam water- 
courses, and embanking, both under the Act and by private funds ; m fact, the 
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Landl mprov ement. “ improvement of tlie land is now observable on every well-regulated estate and 
“ the foundation has been laid for the gradual development of the productive 
“qualities of the soil, which in a few yearn, judging from the prom-css alreadv 
“made, will double the agricultural produce of the country. ° * ^ 

“The advantages and necessity of thorough drainage are. every day becoming 
“more apparent, both to landlords and tenants, consequent not only on the 
“improved system of husbandry which is being gradually introduced since the 
“Drainage Acts came into operation, but by a less abundance of manual labour 
“in the farming districts, so that hundreds of acres, previously cultivated by the 
“spade only, are now prepared for a crop by the less expensive and moreexpe- 
“ ditious operations of the plough ; hence, the desire, amongst the farmers in 
“every direction to have their wet lands drained, and made available for horse 
“labour, to enable them to meet the altered circumstances of the times • a desire 
“ enhanced, doul itless, by the effects of thorough drainage and subsoiling, so univer- 
“ sally diffused through the instrumentality of the Land Improvement Acts. At 
“ no former period were the. effects of drainage rendered more evident than at the 
“ present, when, from the long continuance of rainy weather, our wet, undrained 
“lands have become so saturated from the outbreak of springs and surface water 
“as materially to impair the few elements of fertility in their composition and 
render their cultivation at. the proper season impossible. What a contrast does 
“the thorough drained laud present: here, the water is speedily carried off so 
that the progress of the plough has been little impeded, and the seed consigned 
to the earth at the proper season, making it next to a certainty, if suitable culti- 
vation and manuring be observed, that an abundant return will reward the 
^farmer for his labour.. This is now well understood, and there are few occu- 
piers in the clay districts who would not willingly pay fiJ- per cent on the 
“amount expended iu draining their farms. 

I he cereal crops on the thorough drained land last autumn were everywhere 
u abundant, while the quality of the grain was fine, and its weight per 
^ bushel above the average of former yea rs. The green crops also were heavy, 
tc m niau y instances approximating to 50 tons per Irish acre, or about 30 tons 
a Pei' statute acre; and the great increase in the breadth of turnips cultivated is 
u 0r ^ i ^ 1G evidences of the progress making iu farm management in Kerry, 
r i 1 t* mainl y attributable to the stimulus given to agriculture by the working 
of the Land Improvement Acts.” 



PUBLIC BUILDINGS. 

The several works of repair and maintenance required to the buildings in 
charge of the Board in Dublin have been executed. 

A Contract has been entered into for a new Infirmary to the Constabulary 
.Depot, I liomix Park, which, it is expected, will be completed in the course of 
this season. 1 

Prisons. 

Building 1 , 16 ’ £00 ° p?* ails aT1< ^ specifications have, been prepared for the new Female Convict 
perin^endence j 34,000 A^ e r^f tlTnatc< ^. cost of which, including the purchase of site, amounts to 

bumiiure, &c!, 3,000 '7,J00. ihe plan is arranged to admit of the separate system being carried 

£ 37 , 9 oo OU ’ a * onG ’ 01 ‘ combined with employment in day-rooms, every prisoner having 
a separate cell for sleeping in. The site chosen is adjoining to Mountjoy Prison, 
winch will afford an opportunity of curtailing some office arrangements. 

Quern's Colleges :— 8 # 9 Viet., cap. G6. 

The works of ordinary repair at these colleges have been carried on as usual. 
Inc requirements from the Presidents, for fitments and cabinets, to meet 
extended operations, involving an extra expenditure, having been approved of 
y tne Donate and sanctioned by your Lordships, the works will be proceeded 
with as soon as the estimates are voted. 

Maynooth College : — 8 fy 9 Viet., cap. 5. 

Since our last report, the supply of water has been completed by means of 
an hydraulic ram ; and other works, dependent on this supply, have also been 
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executed out of the original grant of £30,000. The fitments of the extensive 
new library, and other necessary works, remain unexecuted for want of funds. 

District Lunatic Asylums. 

The asylums at Cork, Kilkenny, and Killarney, have been completed, and arc 
at present occupied. The Omagh Asylum is also finished, except some works 
of little consequence, but is not yet occupied. Sligo Asylum we have endeavoured 
to "et completed, but the Contractor, although executing the work well, proceeds 
in a dilatory manner. At Mullingar Asylum the Contractor is not proceeding 
as expeditiously as he should do ; but, except in cases of urgency, we are unwill- 
in<r to take legal proceedings against contractors who show a disposition to 
execute the works well, in accordance with the specification, although, from, cir- 
cumstances, they are not able to proceed as expeditiously as the contract requires. 
We had intended setting forth in this report the cost of the asylums completed, 
and comparing it with the cost of asylums erected in this country and in 
England, but, owing to delays in settling contractors’ accounts, we are obliged 
to postpone doing so until next year. 

Belfast and Richmond asylums are proceeding satisfactorily. Some additional 
works have been ordered at Clonmel, by the Lord Lieutenant in Council. 

Belfast Custom-House. 

In obedience to your Lordships’ order, arrangements have been made for this 
Board purchasing the site of Belfast Custom-House and other offices. The 
valuation has been made of the interests of the numerous owners and occupiers 
of the premises to be taken. The plans have been prepared and forwarded to 
your Lordships for approval. , 

At the other public buildings in our charge, viz., Dundrum Asylum, Coast 
Guard Stations, Custom-Houses, Constabulary Buildings, the works executed 
have been those of ordinary repair and maintenance, except at Ballycroneen 
Coast Guard Station, where a new building has been erected. 



ROADS AND BRIDGES. 



Acts G Geo. IV. cap. 101, and 1 & 2 Wm. IV. cap. 33. 

The roads placed under the management of the Board under tjm above Acts, 
have been maintained throughout the past year in a perfectly efficient state ot 
repair, and economy has been strictly observed, as will be apparent on chrectnig 
attention to the subjoined tables — the average cost is rather under 8 u cl. per perch, 
or £11 5s. per mile. And it is to be observed, that this amount not only 
includes the cost of maintaining the surface of the road, the. clearing of water- 
tables and drains, but also the masonry of retaining walls, bridges, and culverts, 
together until the cost of superintendence. 



Boads and Bridges : — 6 Geo. IV., cap. 101. 



County. 


Perclies. 


Total Cost 
of 1052. 


Average Cost 
per Perch 
per Annum. 


Length 

Milos. 


Cost per Mile 
per Annum. 


Glare, 

Cork, .... 
Galway, 

Kerry, 

Leitrim, 

Limerick, . 

Mayo, 

Roscommon, 

^Tipperary, . 


27,827 

37,365 

47,145 

21,060 

1,112 

10,160 

43,929 

4,140 

13,180 


£ s. d. 
1,621 13 11 
1,724 12 0 
1,113 9 6 
782 4 3 
28 9 8 
491 0 9 
1,003 13 6 
173 6 8 
611 0 4 


s. d. 

1 2 
o 1 H 

0 5| 
0 8* 
0 64 
0 111 
0 5* 
0 10* 
0 ll| 


87 

116f 

147| 

65f 

4 

31* 

1371 

13 

41* 


£ s. d. 
18 12 91 

14 15 5 
7 11 21 

11 18 0 
S 2 10 

15 9 4 
7 6 3 

13 6 8 

14 16 3 




— 



Public Buildings. 



Roads <fc Bridges. 
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Grant Hoads : — 1 2 Wm. IV., cap. 33. 



Drainage. 



County. 


Length 

Porches. 


Total Cost 

onasc. 


Avorage Cost 
por Perch 
per Annum. 


Length 

Miles. 


Antrim, 


8,006 


£ s. d. 
709 16 8 


S. d. 

1 9}- 


25 


Clare, .... 


21,111 


784 10 8 


0 8 ft 


66 


Cork, .... 


2,908 


41 18 2 


0 31 


9 


Fermanagh, 


1,78 5 


108 7 0 


1 2f t 


Mil 


Galway, 


32,463 


856 0 2 


0 5i. 


Kerry, 


48,358 


1,215 2 6 


0 6 


151“ 


Limerick, . 


2,500 


90 4 0 


0 8f; 




Tipperary, . 


441 


8 5 4 


0 44 


if 



£ s. d. 
28 7 10 
11 17 9 
4 13 U 
19 14 0 
8 10 5 
8 0 11 
11 16 0 
C 1 0 



Post Roads : — Act 6 § 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the 
above Act, repairs have been executed during the past year, on 19 roads situated 
in the following counties, viz. : — 



Cavan. 

Carlow. 

Clare. 

Donegal. 

F ermanagh. 
Kilkenny. 



Leitrim. 

Londonderry. 

Mayo. 

Tipperary. 

Waterford. 



These repairs have been executed under the superintendence of the respective 
county surveyors, at a cost of £2,044 Os. 10 d. : repayable by Grand Jury present- 
ments at subsequent Assizes. 



DRAINAGE. 

With Improvement of Navigation and Water-Power, under the Acts 5 & 6 Viet., 
cap. 89; 8 & 9 Viet., cap. 69; 9 Viet., cap. 4; and 10 & 11 Viet., cap. 79. 

In reporting on the _ operations of the past year (1852)— the tenth since the 
commencement of this sendee, — and continuing their history, it is our duty to 
record that the administration of the Drainage Code of Laws lias, during the 
last session, been subjected to a parliamentary inquiry in a Committee of the 
House of Lords, whilst the works themselves have been subjected to the severest 
tests, as to their stability and adequacy, by natural causes of so unusual and 
mterestmg a character, as to distinguish the year 1852 in meteorological annals, 
and cause it to be long remembered in the undrained districts of Great Britain 
and Ireland, from the extensive and destructive inundations which happened in 
that year. 

It may reasonably be hoped that the results of this natural test will, with all 
those who have impartially observed these events, go far to set at rest many of 
the important questions of a professional and practical nature which formed the 
grounds for the parliamentary inquiry. 

Q e J* e results, connected as they are with the general effect of the measures, 
we shah have occasion to advert in a subsequent part of this Report ; continuing, 
111 * e llls ^ ance 5 usual, the Report of the statistical facts of the service. 

VV orbs for the arterial or main drainage of lands, improvement of navigation 
aiul water-power, &c., have been commenced, as stated in our previous Reports, 
m 121 districts, containing about 336,000 acres of land, to be drained and 
improved, and involving separate dealings and operations for the improvement 
o, ■ 3J00 different estates or properties, inclusive of the measures for new 
oi improved navigation and water-power, and requiring interference with very 
numerous adverse parties, adjustment of disputes between them, and adjudi- 
cations under the Statutes upon their claims. 
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The general progress in these 121 districts has been as follows : — 

Districts. 

The works were completed, and the final awards made before the end of 
last year, 1852, in . . . . . .74 

The works were completed, and final award meetings held before the 1st of 
May, 1853, in . . . . . . .6 

The works are nearly completed, and the districts nearly ready for award, 
but waiting for Grand Jury presentments for county bridges, &c., &c., in 13 

Total number of districts complete, or nearly so, . .93 

The works are suspended (although the money for tlieir completion is 
provided), for want of a sufficient amount of second assents, in . .15 

The works are in progress, but may ]>e suspended from the same cause 
before completion, in . . . . . .1 

The works are in progress, and may proceed without interruption to 
completion, in . . . . . . . .12 

General Total, . . .121 



These districts, extending through 31 counties hi Ireland, were, with the 
exception of six, undertaken after the passing of the amended Act, the 9 Viet., 
cap. 4, in March, 1846, when, after the first failure of the potato crop, the 
proprietors of lands and public bodies in Ireland urged upon the Government 
and Legislature, that public laws should be passed to expedite and promote 
agricultural improvement and the reproductive employment of the people. 

All the circumstances attending the commencement and vigorous progress of 
the works, during a protracted famine and period of distress — their suspensions 
from various causes — together -with the necessity and advantages (developed 
by experience and the accumulation of facts as to the increase of floods) of 
gradually changing from a shallow to a deep system of drainage, are elaborately 
stated in our previous Reports ; but we regret to find that upon these matters 
little is known by the public, or even the parties specially interested, and liable 
for the repayment of the expenditure. 

Referring to these Reports, and the correspondence and evidence laid before 
Parliament, last session, for the annual records, not only of the principles, hut a 
large portion of the details of the several measures, we here continue the 
Comparative Statement furnished for the last few years, showing briefly the 
abstract of moneys expended, reproductive employment afforded, work done, and 
tlieir results. 



As to Expenditure. 



Total Expenditure for Preliminary Expenses, "Works, Interest on Borrowed 
Money, and all other Purposes. 







£ 


s. 


d. 




£ 


s. 


d. 


1842, 




207 


8 


6 


1849, 


. 228,163 


1 


11 


1843, 




565 


18 


7 


1850, 


. 357,783 


2 


4 


1844, 




. 10,798 


7 


7 


1851, 


. 281,033 


10 


3 


1845, 




. 19,633 


16 


1 


1852, 


. 198,748 


12 


10 


1846, 




. 98,869 


19 


8 






— 





1847, 




. 289,483 


0 


3 


Total, 


£1,694,791 


1 


6 


1848, 




. 209,504 


3 


6 






— 


— 



Deducting from the above total the sum of £43,175 Is. llcZ., being the amount 
of preliminary expenses in districts not commenced, and credits for plant and 
tools transferred to other services, with sundry transfers and contingencies, the 
net total sum expended up to the 31st December, *1852, on districts in which 
works have been commenced, or final notices issued, is £1,651,615 19s. 7 d., of 
which £181,345 13s. 5d. has been disbursed in payment of interest on borrowed 
moneys. 



Drainage. 
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As to Employment. 



Numbers equivalent to the labour of men for one clay. 



1842, 


— 


1849, 


1843, 


. — 


1850, 


1844, 


70,491 


1851, 


1845, 


146,856 


1852, 


1846, 


901,766 




1847, 


. 3,436,593 


Total, 


1848, 


. 2,231,965 





- 3,148,056 

• 4,592,383 

• 3,315,193 

• 1,788,249 



• 19,031,552 



The maximum number of men per diem, taking the average for 
a month, was for the several years 



1847, 20,000 

1848, 17,000 

1849, 17,500 

1850, 25,222 

1851, 20,028 

1852, 11,870 



As to tiie Quantity of Excavation. 

Quantity of Rock and Earth Work, exclusive of Sloping Banks and Works 
of Repair by Day Labour, &c., and not admitting of Measurement. 



Cubic yards. 

1842, 

1843, 

1844, 

1845, 

1846, 

1847, 

1848, 



1849, 




Cubic yards. 

. 4,438,239 


1850, 




. 9,341,663 


1851, 




. 6,093,839 


1852, 




. 2,840,954 




Total, 


. 38,357,709 



222 333 
408^241 
3,075,153 
8,088,571 
3.848.716 



It may be observed that the greatest portion of these works consists of labour; 
and it was shown in the last Annual Report, that the actual cost of the measured 
earth and rock excavation, including interest on borrowed moneys at a high rate, 
preliminary expenses, compensation, purchase of property, law expenses, super- 
intendence, plant and tools, advertisements, and other incidental expenses, ave- 
raged, but 8 \d. per cubic yard; and, on the whole, that these works had, notwith- 
standing all the difficulties under which they had been conducted, been executed 
more cheaply than any works of a similar class with which we were acquainted. 

In this opinion we are confirmed by subsequent, observation ; and, anomalous 
as it may appear, we find, particularly in the West, that some of the cheapest 
work executed was that in the famine, when the population was in excess; and 
we feel convinced, .by daily increasing experience, that, from various causes, the 
works which remain cannot be executed, now or in future, by our own or any 
other system, on terms nearly as cheap as those on which the works have been 
hitherto executed. 

.The great diminution of labourers, with the consequent necessity for increased 
prices for work, and’ wages for days men, has already rendered it necessary to 
avail ourselves, on every practicable occasion, of the aid of steam, water, and 
horse power, in all operations in which they could he usefully brought into action. 
With an. abundant population, hitherto, the capability was afforded of obtain- 
ing readily large bodies of men during the summer season, the most favourable 
tor river works, the period when these men most required employment, and 
could, from the state of the weather, and length of days, &c., make most wages, 
at moderate prices. That capability no longer exists ; and therefore the diminu- 
tion of labourers, with the variable or inconstant nature of the employment 
which characterizes river or water works, so liable to interruptions from floods 
and changes of weather, is now seriously increasing, and will continue to increase 
the cost of the works remaining to he done. ° 
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As to Quantity of Land Drained or Improved. 

Statute Acres. 

Extent of land drained, improved, or relieved, up to the 31st Decem- 
ber, 1851, .... ... 192,058 

Add quantity of land relieved in 1852, . . .12,974 



Total to 31st December, 1852, . . . 205,032 

Probable quantity of land in progress of being drained or improved in 
unfinished districts, ...... 130,968 



Total, about ..... 336,000 



As regards the greater portion of these lands, and, indeed, other large tracts of 
land in Ireland subject to inundation, the saving of them from floods, with even 
the consequential improvement in their productive powers, forms by no means 
a complete measure of the benefits conferred. In most instances, the arresting 
of gradually growing or increasing evils should enter into consideration; whilst 
in many, credit should be given for redeeming the lands and their original value 
from complete destruction, into which (in the shape of worthless swamps) large 
tracts had merged, or were, or are rapidly and perceptibly falling. 

The rivers and streams which, in their natural state, before the erection of 
artificial obstructions, were, doubtless, sufficient for the discharge of their own 
floods, became, especially in flat countries — as civilization, reclamation of waste 
lands, agricultural improvement and knowledge advanced — gradually less capable 
of fulfilling their natural functions as the common sewers, or, as they may justly 
be called, “public drains” of the country — having their outlets impeded by arti- 
ficial means, which, by lessening the natural scouring power, or force, of the 
streams, were gradually accumulating fresh obstructions, and rendering their 
channels still less efficient ; whilst the improved drainage, reclamation, and tillage 
of the upper countries poured off more rapidly the rain waters into the valleys, 
and, in point of fact, required a great increase in the capacity of these “ public 
drains,” rather than any diminution, such as was gradually occurring 

It may be remarked, First , that whilst, generally speaking, the artificial 
obstructions were erected or continued either contrary to law, or without any 
justification of law, yet a remedy, by any ordinary course of existing law, for 
evils of such gradual growth and long continuance, and where so many and con- 
flicting interests were involved, had long ceased to be regarded as practicable, or 
even desirable if practicable; and Secondly , that with reference to the increased 
bodies of water, which the reclamation, drainage, and improvement of the upper 
country have (beyond all question or dispute) poured into the lower or flat 
lands, to the complete destruction, as before mentioned, in some instances, of 
these lands — there does not appear as yet to have been any successful effort to 
stop the improvement of the upper country on that account, or any party, prac- 
ticalfy acquainted with the subject, who, upon due consideration, would justify 
any penal system that would operate to stop or prevent the improvement of the 
upper lands (which constitute by far the larger portion) of the country, on the 
grounds that the increased floods caused thereby, with the want of capacity 
(natural or otherwise) in the common sewer or outlet through the lower lands, 
caused injury to these latter lands, or to other property adjacent. 

Indeed, it was this state of facts that rendered necessary the enactment of the 
Drainage Code of Laws, and those for the improvement of land, which are based 
on the principle that the owners of the lands injured, or requiring improvement, 
should pay for the works necessary to relieve or benefit them. 

Recent disputes and discussions appear to render it necessary to recall the 
public recollection to these simple primary facts and principles; whilst the inun- 
dations of last year, with their consequent losses, not only in the unimproved 
districts of Ireland, but in some of the richest valleys of England, arising from 
the causes adverted to, bring home to the conviction of impartial observers the 
necessity for a remedy, to redeem the present age, so far advanced in almost 
every science, manufacture, and useful art, from the stigma, which the endurance 
of evils so easily and profitably remedied, places upon the agricultural enterprise 
of the country. 

The fall of rain of last year being greatly in excess of ordinary years, and 



Drainage. 
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Drainage. occurring in short periods almost without intermission, wo deemed it our dutv 

in addition to the registries of rain-fall kept under our directions in this country 

to collect, from various other sources in Ireland and England, records or conies 
of numerous registries, kept in some instances for long periods; and whilst the 
results show that, generally, the rain-fall for the year was the greatest in the centre 
of England for 20 years, and in Ireland for 18, 10, and 20 years, where registries 
were kept for these periods respectively* and that the rain-fall throughout freland 
was, as usual, much in excess of that in England, yet the gradually developed 
results of the large measures of arterial drainage executed under this Board lead 
us to warn all who, relying on the improbability of the recurrence of such falls 
of rain, would construct channels of diminished capacity to suit their views of ordi- 
nary seasons, that our experience shows that the. main and thorough drainage of 
estates, the improvement of fences and lands generally, hy individuals in’ the 
upper parts of the country, has made the floods or discharge of waters in a drained 
district, in ordinary winters, equal to, or greater than those which, in its unim- 
proved state, would occur with the excess of rain-fall of such a season as last year. 

The circumstances of the season were so peculiar, and it was deemed so 
important to possess correct information on the subject, that we considered it our 
duty to have the whole of the districts for which awards had been made (75 hi 
number), as well as those iu which the works were in progress, or nearly com. 
plcted, or suspended for second assents, specially examined and reported upon 
by the engineers of this Board. 

Ilie results, on the whole, have been generally satisfactoiy, and in all cases 
instructive ; the contrast between the lands in districts or parts of districts fully 
completed, according to the system of deep drainage., and those in undrained 
districts, or where the works were unfinished, or only executed on the shallow 
system, was most remarkable — Hocks of sheep and herds of cattle were grazing, 
and tillage operations in progress oil the former (in a great many instances 
where even the adjacent uplands were unfit, for both), whilst the. extensive anti 
long-continued inundation covered (lie. undraiiicd lauds ; and on those drainage 
districts executed on the shallow system, or where by neglect, obstructions 
have been suffered to he made or accumulated in the. channels, floods, in some 
instances to the full height of former floods, rose, over I he lands; and although 
they passed oft quickly, yet they did much mischief by washing away manure 
dropped on the lands, depositing sand and matter deleterious to cattle oil the 
grasses, and sweeping away, to the injury oft lie channels themselves, the surface 
or best soils of hinds which had been tilled. Even in these latter districts, 
however, the contrast between, their improved and former state was palpable, 
whilst the daily accounts received at that time of the. destruction of property 
and life in the wealthy parts of England, consequent from a smaller fall of rain, 
gave additional force to the contrast. 

From a very early period of this service, we have been directing attention in 
our Annual Reports and otherwise, to the unprofitable nature of half measures 
m works of this class; and each year’s experience, and close observation, have 
tended to confirm these views, and to prove, that within the limits of an expen- 
diture, which (by the increase in value, produced) affords the means or facilities 
for its own re-payment, the best, and, in the cud, the cheapest measure, com- 
mercially speaking, is the most perfect, or that which gives the proprietors of 
the lauds the control of the floods at all times ; instead of that system some- 
tunes advocated, whereby the floods should have the control of the lands 
occasionally, or, as it is proposed, iu winter; by which proposal, it is assumed, 
that, with an insufficient channel, the tunes of the occurrence of floods could be 
predicted with certainty. 

This opinion we desire to repeat, as to these works in which numerous parties 
are concerned, feeling convinced that as experience is extended and agricultural 
knowledge increases, much time will not elapse before it meets with a pretty 
genera! concurrence, and parties interested ns trustees of drainage districts, may 
be influenced to give it effect by exercising the powers vested in them, gradually 
to accomplish the object by increased depth of channels ; the effect of which, 
whilst it serves to hold and discharge maximum floods without overflowing the 
lands, is to run down the water suifacc to so low a level after the fall of the 
flood, as to afford a good out-fall for the adjacent low lands, and in many, 

rain ' faU at 38 Stutiom in Bn & laild > during 1852, was 38-90 inches ; and- at 26 
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indeed, most instances, to render their subsequent expensive thorough drainage 
unnecessary. ° ° 

The excessive falls of rain and consequent floods were sources of great anxiety 
to us m the districts m which the works were unfinished, or in progress; and 
whilst every practicable precaution was taken to guard against accident, treat 
fears were entertained of the effect of such violent floods on the new or 
unfinished works. Fortunately, however, very little mischief was done, con- 
sidering the unusual character of the season, though, necessarily the expense in 
unfinished works will be increased by the quantity of materials carried into the 
new channels, injury to banks, &c. 

In the Ballyteige district, the combined influence of an extraordinary tide, 
with high land floods and storm, caused the waters to overtop a large extent of 
exterior banks, and injured several hundred acres of land, breaking down or 
flooding houses, and so suddenly as to have drowned sheep, hares, and other 
annuals. But for the presence of the engineer, Mr. Smith, and the judicious 
arrangements immediately made by him, the injury would have extended with 
much more serious consequences into the large tract of land reclaimed in this 
district. 

Ihe extracts from the Annual Reports of the several engineers contained in 
the Appendix (C), detail fully the operations in the several drainage districts 
m hands, and show witli the accounts (p. 56), and the usual tabular state- 
ments (pages 125 and 128), the year’s progress in this service. 

District Works Suspended. 

The works of 15 districts are now suspended for second assents of proprietors, 
being three in addition to these reported as suspended in the last year. In the 
districts lately suspended, the parties interested have generally expressed their 
determination to await the Report of the Commission appointed to inquire into 
the cases of the 12 districts, before determining what steps they will take with 
reference to the completion of the works. In the meantime debt is accu- 
mulating, the works suffering considerable injury; and, independent of these 
considerations, owing to diminished population, the cost of future works w ill be 
greatly increased. 



County Bridges. 

Generally speaking, the sums certified to Grand Juries for their works since 
the last Report have been presented without dispute, and with a better and 
more satisfactory understanding; but in two or three counties the subject is still 
litigated, and points reserved for the consideration of the Twelve Judges. 

I lie delay is attended with great inconvenience and increased debt to the 
districts affected, as the making of the final award has been consequently 
postponed. 



Maintenance of die Works. — Trustees. 

In the districts remaining in our hands, or in progress, the cost of main- 
tenance, which was essential and was not provided for in the estimates, forms a 
great apparent addition, as explained in previous Reports, to the cost of the 
works. 

In the examination, before referred to, of the 75 districts for which the final 
awards were made, we regret to observe that it is ahnost invariably reported 
that nothing has been done by the Trustees for the maintenance of the works ; 
and that in many instances great mischief is resulting, whilst, in some, acts of 
the grossest illegality are openly committed and continued. In one case, a solid 
wen- has been built across the channel, and the relieved lands again flooded; 
in another, a bridge of totally insufficient waterway has been constructed; 
whilst in a third, where the sluices which kept out the tide and injury from a 
whole district were broken in a violent storm, nothing has been done to repair 
them, though an inconsiderable sum would effect the necessary repairs. 

The Trustees are chosen from amongst the proprietors, and have vested in 
fliem the same powers to levy a rate and execute works as is vested in this 
Board previous to making the final award, but we cannot find that these powers 
have been exercised in more than a very few cases. 



Drainage. 
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Drainage. As TO FlNAL AWARDS AND REPAYMENTS. 



The following is an Abstract of the Seventy-four Awards made final up to 
the end of the Year 1852, and all the Repayments thereon up to the 5th 
January, 1853: — 




The detail schedule of these awards (Appendix 0, p. 125), shows separately 
the totals under similar heads for each district. 

These concluded cases best show the results of the operation of the law, and 
the facilities which the repayment by instalments have afforded to the owners 
of land, for effecting permanent improvement in their property. The facts 
recorded in the extracts from the Annual Reports of the Engineers, published 
in the Appendices of our several Annual Reports, with evidence given at award 
meetings, and afforded by the inspection of the lands themselves, demonstrate, 
that where advantage is taken of the drainage, a, few years’ crop will afford to 
the occupier much more than the cost of the drainage, and of the measures of 
cultivation or improvement requisite to make it available. It is true, that pro- 
prietors who arc not occupiers, cannot always avail themselves of these advantages, 
either from the lands being held by tenants, or otherwise, whilst some who are 
occupiers, cannot, or do not, avail themselves of them, and arc consequently not 
disposed to admit the benefit, although persons holding precisely similar lands 
adjacent have often derived a profit more than sufficient to pay the whole cost 
of the drainage, before the final award has been made, or the parties called upon 
to repay any portion of the expenditure — for which purpose from 12 to 40 
years are allowed. 

Many cases of this kind could lx; quoted ; several will be found in previous 
Reports, and some in the Appendix to this Report ; and amongst them instances 
where the proprietors without any expenditure whatever on. their part, and 
before the award is made, have let the lands for cropping — or as it is called con- 
acre — getting all the levelling, tillage, and reclamation operations effected by the 
tenant for the year, — at such high rents as to pay the whole cost chargeable for 
the drainage on these lands in three years, in some cases in two, or even in one 
year. 

These are facts well known in the neighbourhoods of the districts, but it is 
to be regretted, seldom published or referred to by the parties more immediately 
interested, who seem rather disposed to underrate the advantages, and to over- 
rate excesses in the original estimate, and other such causes of complaint, 
without taking into account or admitting the fact of the really moderate cost of 
the works, as executed, or the fully commensurate benefit which the expen- 
diture, as a whole, has produced in their properties. We, however, somewhat 
confidently, expect the time will come when a just appreciation of both will 
produce very different results. 



Piers PIERS AND HARBOURS. 

^ — b ° ws ' Acts 9 Viet., cap. 3; and 10 & 11 Viet., cap. 75. 

The whole of the piers commenced under the authority of the above Acts 
have been finished, except that at Redbay (Cushondall). 

Notwithstanding the extreme and unusual severity of this winter no damage 
of consequence has been sustained by any of them, except those at Newcastle, 
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on the coast of Down, and Kilmore, on the coast of Wexford, which have 
formed the subject of special Reports to your Lordships. 

The pier in progress at Oushendall received slight injury in the gale of 
December, and its completion has been retarded in consequence ; but it is 
expected this also will be accomplished early in this season. 

Howth Harbour. 

This harbour has afforded very considerable shelter to the coasting and fishing 
trade during the past winter; and, except on the eastern sea slope, has not 
suffered much during the late violent gales. The necessary repairs are in 
progress. 

Dunmore Harbour. 

The expenditure for maintenance this season will be very moderate, and will 
be fully met by the harbour funds. 

lonaghadee Harbour. 

In consequence of some serious damages sustained by the main pier, in the 
dreadful storm of December, a greater expenditure in repairs will be required 
than has been usual, or was anticipated, and consequently the annual estimate 
has been increased to £301. 

Limerick Floating Dock. 

These works advance favourably towards completion. Serious loss was sus- 
tained by the extreme high tides of the 25th December. 

The gates arc nearly completed in their places, and we expect to lie open for 
trade very short!}-. 

Foynes Harbour. 

This basin has been open and used for traffic since autumn last. 

Kingstoicn Harbour. 

The new traders’ wharf has been so far completed as to afford accommodation 
to vessels frequenting the inner portion of the harbour. Some delay has taken 
place in completing the approaches thereto, by reason of the works of the new 
bridge over the Kingstown railway not being commenced. The Directors of 
the Railway Company have, however, given affections that the works may be 
proceeded with at once. But little damage has been done to the sea slopes of 
the piers of this harbour during the severe gales of last year, and the works 
generally arc in good order. The new steamers’ wharf lias been commenced. 
We subjoin the usual Return : — 



Return showing the Vessels that entered the Harbour during the 
past Year. 

Return of the Number of Vessels and Amount of Tonnage that have anchored 
in Kingstown Harbour during the Year 1852, Her Majesty’s Mail Steamers, 
and Holyhead and Liverpool Steamers with Passengers, only from those 
excepted. 

To and from the port of Dublin, waiting wind and tide, 
sailing, . . . • • • 

To and from the port of Dublin, waiting wind and tide, 

From English, Irish, Scotch, and Foreign ports to Irish 
ports, . . . • • • • 

From English, Scotch, and Foreign ports to English and 
Scotch ports, . . • • 

From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For orders, ..•••• 

Colliers and other vessels to Kingstown, 

Revenue cruisers and men-of-war, 



Number. 

737 

59 

271 

221 

232 

71 

29 

249 

12 



103,596 

17,522 

21,669 

24,104 

17,535 

10,650 

4,389 

20,384 



(Signed), 



1,881 219,849 

"Wm. Hutchison, Harbour Master. 

F 



Piers 

and Harbours. 
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Inland Navigation. 



INLAND NAVIGATION. 
The Shannon. 



The late heavy floods have caused some damage to the works, hut not to 
greater extent than might have been exj meted under the circumstances Th> 
amount of tolls received during last year has not quite equalled the receipts of 
the previous year, being — ' 1 

For 1851, ..... £2,142 10 9 

And for 1852, ..... 2,012 16 9 



The .Boyne, the Tyrone , and the A/aiy A T aviyations. 

The works of these navigations are in fair order, and, with the exception of 
the Maig, the tolls received are equal to the cost of maintenance. 



Fisheries. 



FISHERIES. 



Ill Appendix D wo furnish the usual Aimunl Report of the Inspecting 
Commissioners of Fisheries, with several Tables of much statistical interest in 
reference to tills service. 

Nothing more importantly exemplifies the best, and, as it has always 
appeared to us, the only sound means, of improving this trade, namely quick 
and cheap transit to good markets, than the accounts of the increased carnage 
offish Iw railways and steam navigation. 

Our anticipations on this subject have not been in any degree disappointed 
and we look forward with confidence to the steady gradual operation of the 
railway system — the prime mover of commercial prosperity, especially in remote 
districts— in developing the resources of both the sea and inland fisheries of 
tli is country. 

ihe increase of price which this facility <>J transit lias already produced} the 
greatly diminished population of the western districts, coupled with the increased 
demand now arising for manual labour in the more constant employment of 
the cultivation of the land, appear already to operate in smoothing the way for 
the introduction of more efficient boats and engines of capture. 

1 erliaps in no trade or pursuit arc innovations — as the introduction of more 
effectual modes of fishing are frequently called — more strenuously opposed 
than m the fisheries, chiefly on account, of their diminishing the amount of 
human labour required, though this opposition is ostensibly attributed to the 
injurious effects on the fisheries themselves, upon grounds, however, which 
are often frivolous, and rarely sustained by any sound evidence. Nor does 
this remark apply merely to Ireland ; it seems to be applicable to at least the 
eariy history of the fisheries generally. 

t j h V >( f ew !: d at teinpts made to introduce trawling on the west coast of 
Ireland, for the purpose of procuring sufficiently large and valuable supplies 
ot nsli for the increased demands which the extension of railways has caused, 
ivere naturally to be expected, and the state of tilings to which we have 
referred, no doubt conduced to the success of these attempts. The introduc- 
tion of trawling, under proper regulations, will only require steady, firm, and, 
at the same tune conciliatory measures, to insure its being the prominent 
leader to other and great improvements in the fisheries of that coast. Im- 
proved boats nets and modes of fishing will gradually follow, and he finally 
adopted by the inhabitants themselves ; and, the peace being firmly preserved 
and order enforced, we may, without any artificial stimulus, look both for 
ie gradual investment of capital in the trade, as a legitimate source of 
speculation and profit, and, with improved boats, expect from the fishermen 
more energy and nautical skill in following the fish further from land, and 
testing what we have had reason to regard as exaggerated — the danger of 
that coast. ° OD 

In our last Annual Report wc adverted to the operation of the causes above 
mentioned, m increasing the demand for lobsters and oysters, and we have 
reason to believe that they continue to affect both fisheries beneficially. 
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Inland Fisheries. 

The salmon fisheries exhibited, on the -whole, considerable improvement 
last year, whilst the produce of the great eel fisheries was, generally speaking, 
unusually large, so as, in some instances coming under our immediate cognizance, 
to exceed the means of capture or preservation formed for ordinary seasons. 

We are glad to observe more enlightened views prevailing with regard to the 
causes which tend to increase or diminish these fisheries, to which wc alluded 
very fully in our last Annual Report ; and the just appreciation of which, and 
consequent proceedings adopted, cau, as we apprehend, alone lead to tlieir per- 
manent improvement. 

But whilst this is the case amongst the few who impartially observe the 
results, and study the question, we regret still to observe the popular circulation 
of the most delusive doctrines on the subject; and every failure or want of 
increase in those fisheries attributed to the effects of legislation. The answer is 
simple. Up to a very recent date the existing statutes were not enforced, 
the general practice was total neglect, or, still worse, open defiance of the law — 
often by the very parties whose real interest or bounden duty it was to enforce 
it — the exceptional cases were those in which the law was carried into effect ; 
and up to the present time, in many quarters, where a different feeling should 
naturally be expected, there is an unwillingness to carry the law into effect. It 
is then, as a matter of fact, clear, that legislation cannot be charged with the 
result when it has not been in operation. 

On the contrary, in almost every instance where the law has been obeyed or 
brought even partially into operation, direct and commensurate benefits have, 
to our knowledge, followed; and it is to the slow but gradually extending 
knowledge of those cases that we clearly trace the change of opinions now 
candidly admitted by numerous parties, who heretofore, without due con- 
sideration, attributed to legislation the results of the total neglect of all laws, or 
even the commonest principles of preserving or improving these fisheries. 

Under such circumstances it becomes our duty to report that the success of 
these fisheries depends much more upon the parties interested in fisheries, upon 
the magistrates and others, whose duty it is to administer existing laws in their 
legitimate spirit and objects, than on any new legislation. 

The great and unusual floods of last winter may be expected to produce 
peculiar effects on the salmon fisheries ; in destroying, particularly in mountain 
districts, the spawning beds, whilst in those portions of the country where the 
drainage has been improved, we are induced to hope that they have, had a useful 
effect in protecting the parent fish from the poacher, and other means of 
destruction. 

Many migration passes, of different constructions, have been formed during the 
last year over mill and navigation weirs with beneficial effects, and we are con- 
tinuing to watch the results with much interest in these cases, and those of 
large "districts in the west of Ireland, where the execution of extensive 
drainage works have opened up facilities of access for the breeding fish to new 
waters, not before accessible to them. 

"We have the honour to be, 

Your Lordships’ most obedient, humble servants, 

(Signed), RICHARD GRIFFITH. 

JOHN RADCLIFF. 

W. T. MULYANY. 

Edward Hornsby, Sewetary , 

Offi.ce of Public Wm'lcs, Dublin , 
mh May , 1853. 
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(A 1.) — Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 1 
& 2 Will. IV., Cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and [Repayments to the 31st December, 1852. 





















REPAYMENTS. 






COUNTY, &c. 


PURPOSE OP LOAN. 




issued under 
































1 
























Principal 




Interest. 










£ 


s. 


d. 


£ 




d. 


£ 




d. 


£ 




d. 


( 


For making and im-) 


























Antrim County, < 


proving 


roads, > 


64,450 


0 


0 


70,245 


11 


2 


117,278 


4 


1 


14,71 S 


6 


S 


court-houses, &c. ) 




















Armagh County, 


Ditto, 




— 






2,507 


10 


9 


1,285 


q 


2 


403 


G 


7 


Carlow County, 


Ditto, 




5,650 


0 


0 









5.650 


0 


0 


592 


ft 


G 


Carrickfcrgus (County I 
of the Town) ) 


Ditto, 




1,450 


0 


0 


2,993 


10 


0 


4,093 18 


5 


672 


14 


3 


Cavan County, 


Ditto, 




29,500 


0 


0 


6,426 


S 


0 


34,943 


18 


6 


5,808 


17 


5 


Clare County, . 


Ditto, 




17,250 


0 


0 


529 


11 


8 


17,339 11 


9 


1,827 


15 


7 


Cork County, . 


Ditto, 




3,200 


0 


0 


1,251 


15 


10 


3,669 


19 


8 


256 


1 


11 


Cork, County of tlic City, 


Ditto, 




— 






1,500 


0 


0 


337 


6 


2 


225 


3 


10 


Donegal County, 


Ditto, 




14,150 


0 


0 


2,950 


0 


0 


16,213 


3 


1 


1,772 


6 


1 


Down County, . 


Ditto, 




5,950 


0 


0 






5,950 


0 


0 


288 


16 


4 


Dublin City, . 


Ditto, 




— 






1,211 


6 


s 


1,211 


6 


8 


42 


11 


11 


Dublin County, 


Ditto, 




2,450 


0 


0 


3,088 


11 


1 


4,817 


1 


6 


604 


12 


11 


Fermanagh County, 


Ditto, 




4,950 


0 


0 


100 


0 


0 


4,950 


0 


0 


S71 


1 


7 


Gahvay County, 


Ditto, 




23,850 


0 


0 


6,202 


0 


4 


29,342 


4 


S 


1,421 


0 


7 


Galway Town, 


Ditto, 




600 


0 


0 


200 


0 


0 


600 


0 


0 


108 


4 


0 


Kerry County, 


Ditto, 




57,950 


0 


0 


18,144 


9 


6 


75,041 


12 


0 


S,901 


7 


8 


Kildare County, 


Ditto, 




4,850 


0 


0 


1,752 


10 


0 


5,801 


0 


2 


1,313 


10 


10 


Kilkenny County, 
King’s County, 


Ditto, 




29,350 


0 


0 


— 






29,350 


0 


0 


3,2 38 


9 


4 


Ditto, 




1,550 


0 


0 


4,888 


17 


3 


3,768 


17 


3 


627 


1 


11 


Leitrim County, 


Ditto, 




7,650 


0 


0 









7,650 


0 


0 


1,233 


2 


4 


Limerick City, 


Ditto, 




1,150 


0 


0 


2,652 


S 


8 


2,272 


19 


4 


546 


3 


11 


Limerick County, 


Ditto, 




2,700 


0 


0 


8,245 


18 


9 


4,593 


17 


1 


920 


16 


6 


Londonderry County, . 


Ditto, 




1,250 


0 


0 






1,250 


0 


0 


304 


10 


9 


Longford County, 


Ditto, 




— 






4,297 


1 


4 


2,341 


0 


2 


511 


6 


2 


Louth County, . 


Ditto, 




6,250 


0 


0 


3,300 


0 


0 


8,409 


4 


10 


1,268 


IS 


5 


Mayo County, . 


Ditto, 




9,150 


0 


0 


3,288 


0 


0 


11,556 


3 


1 


1,343 


10 


4 


Meath County, 


Ditto, 




— 






2,347 


18 


2 


458 


3 


7 


91 


9 


2 


Queen’s County, 


Ditto, 




3,700 


0 


0 


3,963 


0 


0 


6,853 


0 


3 


468 


8 10 


Roscommon County, 


Ditto, 




IS, 350 


0 


0 


1,434 


0 


0 


19,784 


0 


0 


1,316 


11 


9 


Sligo County, . 


Ditto, 




2,100 


0 


0 


5,070 


6 


9 


5,363 


1 


6 


842 


S 


2 


Tipperary County, 


Ditto, 




7,250 


0 


0 


2,611 


15 


11 


9,476 


18 


5 


708 18 


9 


Tyrone County, 


Ditto, 




2,300 


0 


0 


— 






2,300 


0 


0 


370. 


4 


3 


Waterford County, 


Ditto, 




1,850 


0 


0 


39S 


14 


0 


2,248 14 


0 


122 10 


0 


Waterford City, 


Ditto, 




1,550 


0 


0 


— 






1,550 


0 


0 




7 


5 


Wexford County, 


Ditto, 




35,550 


0 


0 


11,0S7 


0 


0 


39,707 


11 


7 




8 


4 


Wicklow County, 


Ditto, 




— 






6,779 


1 


10 


2,354 


2 


7 


523 14 


2 


Westmeath County, 


Ditto, 


and ( 


— 






956 


1 


8 


208 


7 


11 


55 


7 


4- 


Roads and Bridges, 


For Roads 
Bridges, &c 


40,700 


0 


0 


3,000 


0 


0 


30,091 


1 


0 


12,614 14 


a 


Sundry Harbours, I 
Docks, <fec., | 


In aid of construction, 


143,850 


0 


0 


4S,050 


0 


0 


45,534 


12 


11 


66,6S1 


3 


2 


Inland Navigation, 


Improving Works, &c. 


34,750 


0 


0 


20,000 


0 


0 


8,379 


4 


8 


15,560 


13 


6 


Erection ant 


com- ) 


























Public Buildings, 


pletion of 


Works, 


128,250 


0 


0 


5,050 


0 


0 


12S,65S 


10 


0 


49,771 


13 


10 


Railways, 




157,200 


0 


0 









104,298 


6 


2 


63,664 


17 


O 


Miscellaneous, . 


In aid of Sundry Works, 


14,250 


0 


0 


300 


0 


0 


13,750 


0 


0 


2,362 


13 


8 


Piers and Harbours, j 


Act 9 Vic. c. 3, and 10 > 
& 11 Vic. c. 75, f 


- 






26,605 


10 


0 


265 


0 


0 


1,097 


9 


0 


River Drainage, 


Act 5 & 6 Vic 


c. 89, &c. 


— 






1,292,086 


19 


4 


26,183 19 


6 


121,153 


18 


4 


Exchequer Bills issued 


And afterwards re-) 
lodged, ) 


3,700 


0 


0 


- 






3,700 


0 


0 


su 


9 


7 








890,650 


0 


0 


1,575,515 18 


8 


S50,941 


4 


8 


392,372 


4 


0 








£2,466,165 18s. 8 d. 


£1,243,31 


3 8s. 8 d. 



] J/ice of Public Works, Dublin, 
22nd March, 1853. 



G. Adams, Accountant. 
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(A. 2.) — A Statement of Loans made by the Commissioners of Public Works in Ireland, pursuant to the 

January 1, 1852, the Repayments within the Year, 













BALANCE 






No. 








outstanding, January 1. lsr.a 




of 


NAME OF PARTY. 


























Trine 


i»i 




Interest. 












£ 


s 


cl. 


* 






3 


Ardglass Harbour Commissioners, . 


Completing Works of the Harbour, 
To improve Works, 




6,650 


b 


0 


5,142 18 




5 


Limerick Navigation Company, 




5,400 


0 


0 


167 


7 11 


1-1 


Galway Town, 


Continuing Claddugh Quay Walls, 




— 






0 


6 


0 


15 


Limerick Bridge Commissioners, . 


Completing Wellesley Bridge nml Docl 


H, . 


19,277 


6 


5 


1.930 17 




18 


Atlilunkard Bridge Commissioners, 


Completing the Works of the Bridge, A 


c. . 


9,850 


0 


0 


2,915 


3 




20 


Galway Dock Commissioners, 


Constructing a floating Dock, 




12,038 


10 


7 


97 


6 




28 


Newry Navigation Company, 


Improving W orks, 




5,878 


3 


9 


470 


4 10 


30 


Dublin and Blessington iload } 


For improvements, 




1,137 


10 


0 


229 


9 


0 


31 


Dublin and Kingstown Railway \ 
Company, . . j 


In aid of making Railway, 




20,404 


2 


8 


- 






101 


Ditto, 


Extension to Forty-foot Iload, 




37,200 


0 


0 


483 


4 


3 


32 


Drogheda Harbour Commissioners, 


For improvements. 




3,450 


5 


11 


_ 






116 


Ditto, 


Further improvements, 




3,000 


0 


0 


_ 






57 


Boyne Navigation Company, 


For improvements, 




251 


7 


3 


_ 






113 


Ditto, 


Further improvements. 




460 


0 


0 


_ 






66 


Ecclesiastical Commissioners, 


For purposes of Act 4 & 5 Win. IV. c. 


90, 


30,000 


0 


0 


950 


2 


9 


70 


Limerick Navigation Company, 


Improving Quay, &c. 

Purchasing Quayage and construclii 
new Quays, 


4,208 


15 


0 


170 15 


3 


80 


Limerick Bridge Commissioners, . 




40,000 


0 


0 


4.000 11 


6 


108 


Ditto, 


Further extension of Quays, 




5,000 


0 


0 


626 


0 


6 


126 


Galway Dock Commissioners, 


Second Loan in further aid of Works, 




3,920 


0 


0 


156 


16 


0 


157 


Ditto, 


Completing Works of the Harbour, 




3,000 


0 


0 


120 


0 


0 


143 






120 


16 


0 


1 








tecs, . . . f 








* 


212 


Ulster Canal Company, 


Completion of Works, 




10,000 


0 


0 


5,529 11 


8 


255 


Newry Navigation Company, 


For extension of Canal, . 




10,000 


0 


0 


1,000 


0 


0 


109 


Robert Bowie, 


For embankment on Shannon, 
Roman Catholic Chapel at Cork, . 




800 


0 


0 


541 


10 


4 


142 


Rev. T. Mathew, . 




866 


6 


0 


482 


9 


11 


237 


Rev. T. O’Shanglmessy, . 


Completion of R.C. Chapel at Ennis, 




3S0 


y 


s 


0 


4 


0 




Clare County, 


Roau, Kilfenom to Ennis, 




y 


15 


5 


0 


2 


2 


205 


Dublin County, 


„ Grange to Murphystown, . 




126 


IS 


7 


1 


i.n 




Kerry County, 


„ Tralee to Listowol, 




90 


14 


7 


6 


7 


7 


248 


Ditto, 


,, Ki llamoy to Castlomaine, . 




198 


5 


1 


7 


1 


1 


251 


Ditto, 






1 14 


10 


/j 


4 


1 


LI 


269 


Ditto, 


„ Tralee to Ballybunnion, 




112 


10 




1 


16 


3 


184 


Mayo County, 


„ Bclmullot to Ball iua, 




10 


11 




4 


3 


2 


1S5 


Ditto, 






05 


7 


4 


25 


C 10 | 


244 


Ditto, 


„ Westport to Glinsk, 




81 


14 


10 


1 


10 


4 




bligo County, 


„ Tubhercurry to Ballimi, 




313 


0 


10 


6 13 10 




Moyfcrta Barony, . 




0 


19 


0 


0 


1 


6 










235, 0S3 


1 


1 


25,080 


7 


11 



Dr . 



The Account of the Commissioners of Public Works for Loans under 1 & 2 Win. IV. 



To Balance outstanding as per foregoing Account, 
Ditto, ditto, 

To Interest accrued within the Year, , 



Principal, 

Interest, 



£ s. d. 


£ «. A 


235,083 1 1 




25,080 7 11 




8,968 10 11 


269,131 19 11 





■^Office of Public Worls, Dublin. 
2 2nd March, 1853. 
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Provisions of the Act 1 & 2 Wm. IV. cap. 33, for One Year; showing the Balance of each Loan on 
and the Balance outstanding on December 31, 1852. 



Interest 
accrued within 
the Year. 


Total. 


REPAYMENTS. 


BALANCE 

outstanding, December SI, 1852. 


Principal. 


Interest. 


Principal. 


Interest. 


£ 


s. 


d. 


£ 


s. 


d. 


£ S. 


d. 


£ *. 


d. 


£ s. 


d. 


£ s. 


d. 


266 


14 


7 


12,059 


12 


11 


— 




— 




6,650 0 


0 


5,409 12 


11 


216 


11 


10 


5,783 


19 


9 












5,400 0 


0 


383 19 


9 









0 


6 


0 







0 3 


7 







0 2 


5 


773 


3 


10 


21,981 


7 


7 











19,277 6 


5 


2,704 1 


2 


395 


1 


7 


13,160 


4 


8 







100 0 


0 


9,850 0 


0 


3,210 4 


8 


502 


3 


<8 


13,238 


0 


3 


235 15 


9 


599 9 


8 


12,402 14 


10 


— 




235 


15 


2 


6,584 


3 


9 


— 




470 4 10 


5,878 3 


9 


235 15 


2 


45 


12 


11 


1,412 


11 


11 


- 




- 




1,137 10 


0 


275 1 


11 


696 


5 


5 


21,100 


8 


1 


4,702 8 


10 


. 288 9 


0 


15,701 13 


10 


407 16 


5 


1,492 


1 


6 


39,175 


5 


9 







1,009 2 


2 


37,200 0 


0 


966 3 


7 


124 


12 


8 


3,5 SO 


18 


7 


3,456 5 


11 


124 12 


8 


— 




— 




139 


6 


4 


3,139 


6 


4 


3,000 0 


0 


139 6 


4 


— 




— 




9 


5 


2 


260 


12 


5 


120 0 


0 


9 5 


2 


131 7 


3 


— 




21 


19 


2 


481 


19 


2 


98 15 


8 


21 19 


2 


361 4 


4 


— 




703 


11 


2 


31,653 


13 


11 


30,000 0 


0 


1,653 13 


11 


— 




— 




171 


4 


6 


4,610 


14 


9 


— 




— 




4,268 15 


0 


341 19 


9 


1,604 


7 


8 


45,610 


19 


2 


— 




— 




40,000 0 


0 


5,610 19 


2 


250 


13 


9 


5,S7G 


14 


3 







_ 




5,000 0 


0 


876 14 


3 


157 


4 


7 


4,234 


0 


7 






2S4 17 


10 


3,920 0 


0 


29 2 


9 


120 


6 


7 


3,240 


6 


7 


— 




179 16 


9 


3,000 0 


0 


60 9 


10 


4 


9 


7 


126 


8 


8 


58 5 


8 


3 17 


8 


62 10 


10 


1 14 


6 


501 


7 


5 


16,030 


19 


1 











10,000 0 


0 


6,030 19 


1 


401 


1 


11 


11,401 


1 


11 







500 0 


0 


10,000 0 


0 


901 1 


11 


40 


2 


3 


1,381 


12 


7 











800 0 


0 


581 12 


7 


43 


8 


ft 


1,392 


4 


4 











866 6 


0 


525 18 


4 


19 


1 


0 


399 


7 


10 







— 




3S0 2 


8 


19 5 




0 


0 


5 


2 


18 


0 


2 15 


5 


0 2 


7 


— 




— 




6 


7 


4 


134 


7 


10 







— 




126 18 


7 


7 9 


3 


1 


9 


3 


104 


11 




96 14 


7 


7 16 


10 


— 




— 




3 


3 


11 


208 


10 


1 


192 12 


10 


10 0 


9 


5 12 


3 


0 4 


3 


3 


8 


4 


122 


0 


8 


6G 16 


1 


5 16 


7 


47 14 


4 


1 13 


8 


2 


9 


10 


116 


16 


8 


112 10 


7 


4 6 


1 


— 




— 











14 


14 


4 


10 11 


2 


4 3 


2 


— 




— 




2 


18 


0 


93 


12 


2 


11 1 


0 


— 




54 6 


4 


28 4 


10 


3 17 


1 


87 


2 


3 


8 4 


3 







73 10 


7 


5 7 


5 


9 


3 


11 


329 


4 




204 5 


4 


13 6 


4 


109 1 


6 


2 11 


5 


0 


0 


2 


1 


1 


1 


0 19 


6 


0 1 


' 


— 




— 




8,968 10 


11 


269,131 


19 


11 


42,378 2 


7 


5,430 12 


8 


192,704 18 


6 


28,618 6 


2 



cap. 33, and other Acts, for One Year, ended December 31, 1852. 



By amount repaid within the Y ear, Principal, 
Ditto, ditto. Interest, 

By Balance outstanding, Principal, 

Ditto, Interest, 



£ s. cl. 


£ s. J. 


42,378 2 7 ! 




5,430 12 8 






47,808 15 3 


192,704 18 6 




28,618 6 2 






221,323 4 8 




269,131 19 11 



G. Adams, Accountant. 



G 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 3.)— A Statement of Loans made by the Commissioners of Public Works in Ireland, pursuant to the 
Issues out of the Consolidated Fund, the Repayments within the 



1000 

1071 

1073 

1075 

1076 



1370 

1380 

1381 

1382 



1077 
1200 
1424 
1482 
1105 
132 L 



1460 

1470 

1471 
1078 



1001 
1045 
1040 
1253, &c. 



1263 

1264 
1205 



NAME OF PARTY. 



Antrim Comity, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, i 

Armagh County, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Carrickfergns Tot 

Cavan County, 

Ditto, 

Ditto, 

Ditto, 

Clare County, 

Ditto, 

Ditto, 

Cork County of tho City I 

Cork County, 

Ditto, 

Ditto, 

Donegal County, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Dublin County, 

Galway County, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Galway Town, 

Ditto, 

Kerry County, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Kildare County, 

Ditto, 

Ditto, 

King’s County, . 

Limerick City, .. 

Ditto, 

Ditto, 

Ditto, 

Limerick County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



PURPOSE OF LOAN. 



Head, Portglonoro hi Ttandalstown, 

Court House at Ballymena, 

Bond, Cullyliacky to Ballymena, 

Road, Newtown Crommollin to Glonlmsli, 
ltoad, Cutlyliiicky to Kilroa, l>y ltosliarkiii. 
Road, Ballycnstlo toBushmilIn,liyBallmtoy| 
Road, Bushmills to Giant's Causeway, 
Road, Dillyclmreh to Lisimgunnoguo, 

Road, Portstowart to Bushmills, 

Road, Bullycastle to Ballymena, 

Road, Billychuroh to Lisuagunnogno 

Church, 

Road, Ballyeastlo to Ballymena, by Glon- 

busli, 

Road, llallyoostle toBushmills.by Clonehov. 
New Court House at Belfast, . 

Rood, Coleraine to Portrnsh, . 

Road, Ballymena to Cnshendall, 

Road, Ballymouey to Portrusli, 

Ditto, Ditto, 

Road, Ballymouey to Cusliondall, 

Road, Ballymena to Portglenore, 

Road, Stowartstown to Antrim, 

Road, Lurgim to Lisburn, 

Road, Tanderagoe to Portodown, 

Road, Lurgan to Antrim, 

Road, Lurgan to Stewartstown, 

Road, Ballynary to Clancore, . 

Road, Riehhill to Dungannon, 

Road, Portiulnwn to Cliarlemont, 

Road, Carrickfergus to Bnllynuro, 

Road, Baliycnmic.il to Ballinamnro, 

Road, Enuiskillon to Drunislmmlio, 

Road, Ballyoonnoll to Driunkearun and 

Sligo, 

Road, Baillicboro' to Kingsemtrt, 

Road, Fermoylo to Cuherliullog, 

Ditto, Ditto, 

Repairing Pier at Bidlyvauglinn, 

Widening Lower Glanmire Itoail, 

Road, Kanturk to Limerick, 

Road, Kanturk to Killarney, 

Road, Middleton andCloyno to Wliitcgato, 
Road, Letterkenny to Ramelton, 
ltoad, Falcara Cross Road to Onidorc, 
Making part Rond, Ralhmclton tollossnakill 
Ditto, Ditto (460 porches), 

Making lloail, Milford to Glen, 

Rebuilding Old Bawn Bridge, . 

Road, Outorardo to Clifdon, 

Road, Galway to Mecnish, 

Road, Galway to Groatnmn’s Hay, . 

Court House and Bridewell at Portiunna, 
Road, Clifdon and Outemvdo to Came, 
Road, Outorardo to Kylesalin, . 

Road, Ballycar to Greggs and Athleaguo, 
Completing 106 perches Road, Bnllygar U 
Castlerea, .... 

Road, Fahylieg to Nile Lodge, 

Completing Works at Salt Hill, 

Road, Killarney to Castlemaine, 

Road, Caherciveen to St. Finan’s Bay, 
Road, Tralee to Ballybunnion, 

Road, Castlemaine to Dingle, . 

Road, Kenmave to Castletown, 

Road, Caherciveen to the Quay, 

Road, Killarney to Bahtry, 

Wooden Bridge over River Feale, . 
Wooden Bridge over the Sound at Cahor- 

civeen 

Road, Johnstown Bridge to Naas, 

Road, Edcndorry to Trim, 

Road, Carbury to Longford, 

Completing unfinished Relief Works. 
Building a Court House, . 

Road, Askeaton to Limerick, , 

Road, Limerick to Aslcoaton, . 

For completing tho Ashbourne Road' 

Road, Limerick to Kilmallock, . 

Road, Kilfinnane to Tipperary, 

Ditto, Ditto, 

Road, Limerick to BrufI, . 

For finishing the Bridge of Bosnotstown, 
Road, Pnllasgreen to Cappawhite, . 



payments. 



BALANCE 

mtstandiiig, January 1, 11152. 



:ion 18 
1,1136 Id 
1,001 14 
202 II) 



31)7 12 1 
202 14 0 
0,31)1) 8 1 
131 0 2 
HHO 10 10 
1,800 0 8 
1,301 10 2 



101 11 7 
NO 12 1 
577 10 1) 



1,2011 10 0 
502 10 0 
•180 0 0 
210 I) 0 
7 1) 10 
013 17 2 



0(11 10 3 
71) 0 5 
H 17 3 
203 1 (I 

21 3 10 
10 12 5 
13.1 1) 0 
72 11 3 



51)0 4 5 
1)0 II) 8 
1,2111) 18 11 



(132 18 2 
(13!) I) 2 
324 4 3 



Amount 
issued within 
the Year. 



(1 14 5 
121 10 11 
2 0 11 
12 12 0 



1 18 0 
3 0 1 
l 13 1 
11 15 11 



21 15 0 

0 15 6 

1 17 11 
0 10 8 



2 15 10 
2 8 0 
4 11 11 
2 11 3 



3 4 0 
10 13 3 
I) 10 11 
45 17 1 
12 1(1 8 
12 11) 1 
5 17 



442 0 0 
500 0 0 



00 0 0 
300 0 0 
100 0 0 
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Provisions of the Act 6 & 7 Viet., c. 44, showing the Balance of each Loan on the 1st January, 1852, the 
Year, and the Balance outstanding on December 31, 1852. 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 

| (A 3.)— A Statement of Loans made by the 

BALANCE 

Over- oiitsttuicliiiir, January 1, 1052. Amount 

iff PARTY. PURPOSE Off LOAN. j ' insucd^hin 

payments. I the Year. 

| Principal, Interest. 



Rond, I’lillnsgreen to Kilcnmimui, . 
floiul, Cnppnimuo In 30 m ly, 

Rond, Pniliisgri.'on l<i Gappiuvliile, . 
Rond, Limerick to Clmrloville, . 

Rond, Adore In llullhigiirry, 
lloml, Limerick In Cronin, 

Rond, Limerick In Askciilnn, . 

Rond, I .iim.*ri(:k In .I’lillnskoiiry, 

Roiul, Askeillon In Limerick, 

Rond, Limerick to I'ulbtskeiiry, 

Rond, Limerick to Askcuton, . 

Rond, Court Bridge to lbitbkeiilc, 

Roiul, l*oon to Newport, . 

Roiul, NcwcitsUo to Kiliuullock, 

Rond, Neivcusilu to Newmarket, 

Rond, Newcastle to l.istnwe], . 

Rond, Newcastle lo Kilmalloek, 

Rond, linill' to Newport, . 

Rond, Killiiiiiiiu to RuUevant, . 

Roiul, 0 nil mlly to Limerick, 

Rond, Buliiiiliiuders to Furmny, 

Roiul, Cnppitinore lo Limerick, 

Roiui, . I limerick to Kill likcidc, . 

Rond, Rnt.hkeide lo Askonlon, 

Rond, Limerick to Waterford, . 

Roiul, Pnllasgrccn to Kiniy, 

Rond, Killimiiui to Tipperary, . 

Rond, Duon to Ciippmnurc, 

Rond, 11 mil' to Cmoni, 

Rond, Groom to Adnre, . 

Construction o l'R< i ads, B arony A nlugl i , 
Ditto, Ditto, Moyilmv, 

Ditto, Ditto, Alilioyslirul 

Ditto, Ditto, (irmmrd, 

Ditto, Ditto, Longford, 

Ditto, Ditto, Rntludine, 

Rond, Dundalk to CmrickiimcrusH, . 
Road, Anlee to Dniincnmlrn, . 

Road, Dundalk to J iruincondni, 

Roiul, Dundalk to Kingseourl, . 

Roiul, Killala lo CiiissimjHiiu, . 

Road, Dnitgliall to Clrggiiu, 

Roiul, (ilenuinoy to Bangor, 

Road, Castlebar to Newport, 

For completion of iinfitiiKhi-d Relief Works 
Road, Niivnn to Kiiigsoiiurt, 

Rood, Kingscmirt to Dundalk, . 

Road, Qrmiurd to N avail, . 

Rond, Kingscmirt to Moynall.y, 

Rond, Nftvnn to Ardeo, . ’ . 

Road, Alhboy to Onvun, . 

Rond, Strand Bridge to Tuloiton, 

Road, Ardontlickle to Killeslmn, 

Road, Rosemm to the Dcrylnsu Bridge, 
Roiul, Avileutacklo to I 1 . Browne's .IIoii.sc, 
Road, Sligo to Bidlyslmmum, . 

Road, Sligo to I, bo Pool, . 

Roiul, Lissftdoll to Mullaglmniirie, . 
Completing Sewerage of tho Town of Slim 
Road, Sligo to Ballinn, 

Road, Collooncy to Ballymote, . 

Rond, Mullagbareoiie to Kilcat, 
Completing tho ’Victoria Road, . 

Road, NenagU to Borrisoktine, . 

Road, Roscrea to Portrmma, . 

Ditto, Ditto, 

Road, Ncnagli to Killaloe, 

Ditto, Ditto, 

Road, Borrisoleigli to Limerick, 

Road, Newport to Borrisoleigli, 

Road, Mullingar to Rockford Bridge, 
Road, Tyrrelhposs to Ballymoro, 

Road, Mullingar to Ballymuhon, 

Road, Grannrd to Oldcastlo, 

Road, Moate to Bally-cumber, . 

Road, Nowross to Wexford, 

Road, Nowross to Nasli, Tinterno, ifco. 
Road, Enniscortliy lo Oulort, . 

Ditto, Ditto, 

Road, Caboro to Enniscorlby, . 

Road, Wexford to New Ross, . 

Road, Enniscortliy to Kilkenny, 

Road, Tinaliciy to Gorcy, 

Bridge on Rond, Tngbmon to Kilniftua, 
Road, Enniscortliy and Taghrnon to Kil 
more, 
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Commissioners of Public Works, &c. — continued. 



Interest 










REPAYMENTS. 




BALANCE 

outstanding, December 31 


1852. 


Over- 


accrued within 


TOTAL. 


























the Year. 






























payments. 












Principal. 




Interest. 




Principal. 




Interest. 






JT 


d. 


£ 


, 


d. 


£ 




rf. 


£ s. 


d. 


J? s. 


d. 


£ 


a. 


d. 


£ s. d. 


10 0 




235 


1 




24 


14 11 


10 7 


1 


195 11 




4 


8 






1 S 


0 


32 


7 




3 


0 


5 


1 8 


9 


27 0 


4 


0 


12 


3 








188 


14 


10 


19 18 




8 0 


4 


150 19 


4 


3 


11 


O 




1 10 


4 


34 


8 




3 


9 




1 10 


3 


28 15 


8 


0 


13 


1 




1 it 




33 


18 


5 


3 




9 


1 9 


11 


28 0 


i 


0 12 


8 




15 J3 




355 


a 


5 


33 


11 


3 


15 13 




299 2 


7 


G 


15 






04 1 


10 


1,528 


0 


4 


102 




10 


07 4 


U 


1,27!) 0 


1 


29 


0 11 


_ 


(1 0 


10 


130 


15 


0 


12 


17 


11 


0 0 


9 


110 4 10 


2 


12 


0 


- 


0 15 


10 


18 


5 


8 


1 


14 




0 16 


0 


15 8 




0 




9 


_ 


2 0 


2 


45 


11 


10 


4 




9 


2 0 


5 


38 8 


0 


0 


17 




— 


1 3 


11 


27 


1 


8 


a 


11 


0 


1 3 


8 


22 10 


1 


0 10 


5 


- 


0 18 


4 


20 


1« 


10 


a 


0 




0 18 


9 


17 9 


10 


0 




8 


— 


5 3 


0 


117 


10 




n 


1 


1 


0 3 


7 


99 1 


4 


2 


4 


9 




51 13 


10 


1,103 


8 


0 


100 


1 


8 


51 8 


4 


989 11 


0 


22 




0 




28 3 




G34 




4 


54 


0 


9 


28 0 




530 17 


1 


12 


4 


1 




4 0 




07 


12 


1 


8 


G 


G 


4 0 


0 


83 2 


1 


1 


17 


0 




10 lit 


11 


383 


0 


a 


33 


11 


5 


10 18 


7 


320 0 


4 


7 


6 


11 






3 


58 


17 


0 




4 


8 


2 12 


0 


49 17 




1 








5 lit 


3 


134 


2 


0 


11 13 


8 


0 18 


10 


113 18 


0 




11 


0 


- 


0 18 


1(1 


150 


7 


4 


13 


14 


8 


0 18 


0 


132 14 


7 


3 


0 


1 


- 


0 10 




154 


13 


0 


14 


9 


7 


0 7 


1 


130 17 


7 


2 19 


3 


- 


2 11 






10 


0 


4 


19 




2 7 


1 


49 7 


4 


1 








0 5 


0 


80 


0 


0 


10 


15 


10 






54 10 


3 


0 


5 


G 




5 4 


0 


111) 


4 


l 


11 


0 


1 


4 2 


11 


101 10 


0 


2 


0 


1 




l 0 


0 


38 


G 


0 


7 


3 


3 


0 10 


9 


20 19 


0 


0 


12 


3 


- 


1 0 


11 


29 


19 


5 


a 


10 


2 


1 5 


0 


25 12 


0 


0 


11 


0 


- 


5 10 


11 


180 


3 


11 


21 


9 


11 


3 a 


5 


101 3 


11 


3 


7 


8 


- 


4 15 


11 


107 


10 


1 


9 


7 


10 


4 4 10 


91 15 


10 


2 


1 






1 lit 


0 


125 


10 


0 


15 


10 


3 


0 2 




100 13 


3 


1 


10 


0 




3 7 


1) 




10 


11 


7 


4 


4 


2 9 


4 


04 13 


10 


1 


0 


5 




10 0 




234 








1 


1 


10 11 


7 


197 1 




4 


11 


9 


— 


11 12 


11 


305 


14 


10 


01 


3 


3 


0 15 


0 


239 4 


0 


5 


11 


4 


- 


4 lit 


11 


113 


9 




10 12 


11 




9 


.95 9 


3 




4 


3 


- 


21 19 


9 


500 


17 




48 


3 




22 11 


11 


420 0 




9 


10 






27 7 


2 


035 


19 


4 


71 


13 


0 


24 0 




527 15 




12 


0 11 


- 


24 17 




500 


0 


1 


53 18 


4 


25 11 


4 


475 14 


9 


11 


1 


8 


- 


27 0 


10 


004 14 


.1 


42 


10 


7 


27 9 




022 11 


11 


12 


2 




— 


9 3 


341 


9 


0 


09 


8 10 


10 11 




107 15 


10 


3 


13 






9 3 


7 


241 


9 


0 


00 


8 10 


10 11 




157 15 


10 


3 


13 




- 


17 0 


i) 


429 


11 


10 


101 


0 


2 


18 10 


10 


302 11 


7 


7 


0 


3 


- 






2 




4 




G 




0 0 


9 












— 


1 10 


1 


32 


0 


8 








- 




29 10 


G 


2 


1 


2 


- 


15 0 




300 


8 


7 


09 




9 


15 19 




275 30 


10 


5 


10 


5 


- 


22 17 


9 


493 


17 




14 


3 




22 4 


8 


448 0 


8 


8 


19 


3 


- 


20 13 


11 


009 


0 


7 


58 


10 


0 


25 18 


0 


012 2 


0 


12 io 


1 


- 


1 11 


0 


39 


8 


4 


3 10 


10 


0 19 


2 


33 15 




0 17 


2 


- 


13 0 


0 


390 


10 


0 


38 


15 


3 


8 19 


11 


335 7 


2 


7 14 


2 


_ 


2 10 




00 


5 


3 




13 


G 


2 1 


0 


50 16 


0 


J 

14 




9 


- 


24 0 


7 


784 


4 




83 


19 


11 


12 13 


1 


G73 1 


7 


0 


7 


- 


3 4 


1 


130 


4 


1 


15 


17 




1 13 


2 


119 7 


8 


2 


0 


1 


— 


0 0 


8 


185 


9 


9 


10 


8 


0 


3 8 


0 


100 4 


0 


3 


0 


9 

1 




12 17 


9 


290 


7 


2 


36 


0 


8 


13 0 


4 


241 13 


1 


0 


4 


- 


7 7 


3 


100 


10 


1 


21 


0 


0 


7 8 


11 


138 7 


5 


2 


19 


4 


“ 


3 12 


it 


83 


15 


4 


10 


8 


G 


3 13 10 


G8 3 


9 


1 


0 


2 


“ 


19 5 


10 


443 


10 


3 


54 


15 




19 10 


0 


301 15 


0 


7 


15 


9 




3 10 


102 


15 


4 


32 


1 


9 


4 7 


9 


04 14 


G 


1 


11 


4 




1 19 


0 


52 


2 


9 


15 


10 




2 4 


7 


33 2 


10 


O 


10 


11 


_ 


2 8 


04 10 


0 


10 


19 


7 


2 15 


5 


41 0 


0 


0 


19 


0 




15 8 


2 


413 


5 


10 


127 


4 


8 


17 10 


4 


202 4 


G 


8 


8 




- 


3 3 


4 


85 


17 


7 


28 


1 


9 


3 13 


3 


52 17 


O 










4 4 


1 


108 


18 


11 


20 




3 


4 13 


3 


73 3 


2 










0 7 


9 


100 


5 


1 


30 


13 


2 


0 13 




114 3 


0 


2 


15 


0 




45 1 




1,209 


17 


9 


105 13 


2 


33 1 


8 


1,056 13 


O 


24 


9 


11 




0 7 


4 

1 


13 


7 


G 


0 


9 


1 


0 10 


11 


3 0 


3 


0 


1 


3 


— 


4 3 


04 


0 


5 


10 


15 


3 


4 4 


9 


77 15 


2 


1 


11 


3 




3 12 


1 


83 


4 


2 


11 


5 


11 


3 14 


1 


00 17 


4 




8 


10 


“ 


1 1 


11 


48 


11 


11 


14 


8 


0 


0 11 


0 


25 11 


0 










4 8 


4 


125 


8 


9 


56 10 


10 


4 3 


2 


64 8 


2 










3 3 


8 


125 


9 


6 


34 


5 


7 


l 14 


5 


87 14 


5 










2 1 


3 


81 


13 


3 


13 


2 


4 


0 17 


8 


59 9 


8 


1 


3 


7 




7 7 
5 G 
7 1 


8 

9 

G 


1GG 

120 

158 


12 

2 

15 


2 

8 

5 


10 

11 

14 


10 8 
10 9 
0 10 


8 3 
5 10 
7 17 


2 

1 

1 


139 11 11 
100 13 11 
134 8 10 


2 

1 

1 


1 

9 

19 


5 

11 

8 


: 


8 15 
4 8 
10 0 


5 

4 

1 


251 

142 

233 


9 

1 

14 


9 

5 


42 

22 

34 


10 G 
7 11 
18 11 


7 17 
3 5 
9 19 


0 

5 

7 


108 3 
114 15 
184 15 


8 

5 

10 


1 

4 


12 

0 


5 

1 




2 18 
10 12 


0 


G8 

388 


10 

0 


3 

11 


10 

68 


8 8 
2 11 


2 18 
10 11 


4 

1 


53 19 
30G 14 


10 

0 


C 


12 


11 


- 


37 4 


8 


800 


0 


4 


127 


18 


1 


37 1 11 


G89 2 


1 








12 16 


1 


427 


9 


0 


70 


10 


3 


8 14 


9 


341 3 


11 




n 


ir\ 


_ 


3 13 


0 


84 


10 10 


11 


1 


2 


3 12 10 


G8 13 


0 






o 




7 1 

8 18 


9 

8 


230 

207 


9 

1 


8 

10 


89 

28 


13 

9 


4 

8 


4 10 
8 17 


2 

4 


191 3 
160 3 


G 

0 


£ 


11 10 


GO O 0 


- 




- 






30 


0 


0 


“ 














G2 3 


9 


1,028 11 10 


103 


8 11 


42 16 


1 


1,264 19 


3 


27 


7 


7 


" 



No. | 
of Loan. ' 



ISOS 

ISO!) 

1270 

1271 
130S 
1300 

1310 

1311 

1312 

1313 

1314 

1315 
1308 
1350 

1300 

1301 

1302 

1303 

1304 

1305 
1127 
1428 
1420 

1430 

1431 

1432 

1433 

1434 

1435 

1220 

1227 

1228 

1229 

1230 
1159 
1100 
1101 
1235 



1231 

1430 

1437 

1438 

1439 

1440 

1441 

1248 

1249 

1250 

1251 

1243 

1244 

1245 
1240 
1247 
1301 
1300 
1307 

1384 

1385 
1380 

1452 

1453 

1454 

1455 
1158 
1221 
1802 
1371 

1442 

1254 

1255 
1250 
1257 
1310 

1317 

1318 

1319 
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1444 

1445 
1440 
1447 
1405 
140(1 
1407 



1104 

1105 
1160 
1107 
11 OH 
1100 

1237 

1238 



1242.&C. 

1304 

1305 

1300, Arc. 
1307 

1373 

1374 
1448 
1440 

1487 

1488 
1420 



255 



1151 

1152 

1153 



NAME OP PARTY. 



1000 

1000 

1007 

1000 

1173 

1387 

1049 

1054 

1004 

1070 



Wexford County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Wicklow County, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Fermanagh County, . 
Newry Navigation 
Company, 

I'ortnisli 1 lurbour Di- 
rectors, 

Trustees of Limerick 
Roads, 

Linicrickllridge Com 
missioners, . 

Irish Waste Land So- 
ciety, 

Ditto, . 

Ditto, . 

Rev. P. Fleming, 

Earl of Gonrtown, 

Rev. Thomas Barry, . 
Rev. Owen O’Reilly, . 
Rev. James Doheny, . 
Rev. James Slienham, 

Rev. J. M'Davett, 

Rt. Rev. E. Maginn, . 
Rev. James Crawford, 

Annalong Pier, 
Ballycottoii Pier, 
Ballinokill Pier, 
Belmnliet Canal, 
BunowenPier, . 
Bnllynoss Pier, . 
Ballinagaul Pier, 
Burnet Pier, . 

Court own Pier, 
Carliu'gford Pier, 
Clnddogh Pier, . 
Cloghor Head Hnr 
hour, . 

Greystoncs Pier, 



(A 3.)— A Statement of Loans made by the 



rURPO.su OP I.OAN. 



Rond, Eimiscortliy to Bngimlstowii, . 
Rond, Wexford luiilTiighiiioo to New Ross, 
Rond, FiantH to llngnnlstawn, . 

Bond, from the Sen to Enniscorlhy, 

Bond, Carnow to (Jlongnll, 

Bowl, Ciuii|iile to Wexford, 

Building u Bridge Rnoil, Oulnrt to Ennis- 

corthy, 

Completing Rond, Oulnrt to Kunis- 

corthy, 

Rond, Wexford to Duneormni-.k, 

Rond, ISnniKOorthy to Kilmuekridge, 

Rond, Kilbrido to County Bounds, Tal- 
bots town, 

Road, Blessinglon to Nans, 

Road, Blessington to Wicklow, 

Road, Kelshnbcg to Lady Hutchinson’s 

new road, 

Rond, IvolshahotiudK to Kiltegmi, 

Bond, Donard to Simghorti’ Bridge, . . 

Rond, .Donard to the Glen of Imaal, 

Road, Carnow lo Ballingate Bridge, . 
Hoad, Riitlidrum to 'J'iuahely, . 

Rond, Kiltcgan to Wicklow, 

Road, Blessinglon and Nans In Wicklow, . 
Road, .llalliiinbiu'nn Bridge, und Riv 

Dereen, 

Road, Bnllinnhaj 
Rond, Cro> " 



payments. 



•y and Ballinoddin, 

. - Kntlishiumioro, . 

Itond, Wicklow lo Roundwood, 

Road, Rnllingnilo Village itndTalholsto 
Rond, Bultiuglnss to Rnlhdmm mid Wick- 
low, 

Rond, Rnthdnmi hi Tinalmly, . 

Rond, llnUynmims Bridge lo Bnllygnhliiu, 
Road, Tynle Purls and Currigoweu Bridge 
Road, Irishlown and Kilpnolc, . . \ 

Rond, Carnow lo Rntlulrum, . 

Hoad, Carnow to Wicklow, 

Road, Bnltmglass to Rutliilrinn, 

Road, Bnltinglasa to Bumlmlml], 

Rond, from Lisbelluw to lirooklinro', 

Extension of Canal, .... 

Protection of l’ier and Harbour, 

For Improvements, 

Construction of Floating Docks, 

Thorough Drainage of Sundry Towiilunds, 
Thorough Drainage ol' Gleiieiutls Estate, . 
Thorough Drainage of Kylesulin Kstuto, . 
Completing Malahido Chapel, . 

Road, Wexford to Dublin, through his 
Lordship’s Estate, .... 

Enlargement of Roman Catholic Chapel 

at Bantry, 

Aiding Erection of Roman Catholic Chupoi 

at Virginia, 

Galleries to Roman Catholic Chapel at 

Dnnmonway, 

Completion of Roman Catholic Cliapol in 
united Parishes of Kilmncalice and 
Kilfaugherabeg, .... 
Finishing Roman Catholic Chapel at 

Culduit', 

Completion of Roman Catholic Chapel at 
Cockhill, .... 7 . 

Erection of Presbyterian Church, ’ Lon- 
donderry, . . , 

In aid of Construction, 

Ditto. 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



32 17 10 
121 15 5 
158 1.0 3 



20,000 0 0 
3,729 4 9 
1,834 ] |] 



30, 01 



0 0 

ft'O 0 0 

110 0 0 

100 0 0 



528 17 0 
550 0 0 

500 0 0 
90 13 0 
327 4 7 

500 0 0 
(100 0 0 
1,700 0 0 
450 0 0 
2,500 0 0 
1,300 0 0 
100 0 0 
450 0 0 
300 0 0 
2,000 0 0 
400 13 4 
1,333 0 8 



0 0 



Amount 
issued witlua 
the Year. 



2,874 13 10 
34 14 



13 18 
I) 18 
25 15 



68 0 0 
109 0 0 
41 3 3 
133 10 1 

87 12 1 



46 0 0 
209 0 4 
110 13 9 
.16 0 0 
45 0 0 
16 18 1 
200 0 0 
40 .14 0 
133 0 0 



1,200 0 
100 o 
1,150 0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Commissioners of Public Works, &c — continued. 



Interest 
accrued within 

the Year. 



REPAYMENTS. 


BALANCE 

outstanding, December 31, 1852. 


Principal. 




Principal. 


Interest. 



23,076 17 8 

3.030 10 7 

2.031 1 4 
47,303 0 2 



1,874 13. 10 20,000 0 0 

147 0 1 3,300 10 10 
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(A 3.)— A Statement of Loans made by tbe 



NAME OF PARTY. 


PURPOSE OF LOAN. 


pnymonts. 


BALANCE 

outstanding, January 1, 1852. 


Amount 
issued within 
the Year. 


Principal. 


Interest. 






£ s. d. 


£ 


s. 


d. 


£ *. 


,, 




Kilkiernan Pier, 


In aid of Construction, .... 




1,150 


0 


0 


07 11 


L() 




Kilinore Pier, . 


Ditto, 




HOD 


0 


0 


30 8 


0 




Mountcliarles Pier, . 


Ditto, 


- 


1,088 


0 


0 


10S 10 






Newport Pier, . 


Ditto, 


- 


■101) 


0 


0 


40 O 






Newcastle Pier, 




— 


1,500 


0 


( 


150 0 






Portimblahv Pier, 


Ditto, 


- 


400 


0 


0 


41) 0 


0 




P.ossroe Pier, . 


Ditto, 


- 


200 


0 


0 


20 0 






Slade Pier, 


Ditto, 




(100 




0 


00 0 


0 




Tamm Pier, . 


Ditto, 


_ 


1,117 


ID 


() 


87 2 


H 




Ventry Pier, 


1 >itto, 


- 


1,100 


1) 


0 


72 13 


2 




Kuightstown Pier, . 


Ditto, 


- 


850 


0 


0 




L0 




Kilmnkeelogne l'iev, . 


Ditto, 




(ilH) 




0 


37 17 


0 




Duneaimon l’ier, 


Ditto, 




500 


0 


0 


14 10 






Skull Pier, 




_ 


200 




(1 


5 10 






Ilingle Pier, . 


Ditto, ...... 


- 


750 


0 


0 


21 10 


8 




Hnllywalter Pier, 


Ditto, 


- 














Cusltendall Pier, 


Ditto, 


- 
















Drainage, &c. : — 
















Commissioners 


of 


















Publio Works, 


Annagh District, 




- 


2,150 


1) 


0 


42 18 


0 




Ditto, 




Alick District, 




- 


2,581 


12 


(i 




11 




Ditto, 




Ardoe District, . 




_ 


0,307 


7 


LI 


110 7 


5 




Ditto, 




Blackwater District, . 




- 


8,58!) 


8 


0 


711 0 


10 




Ditto, 




Borrisoknne District, . 




- 


7,121 


0 


{) 


137 12 


4 




Ditto, 




1’allycowan District, . 




_ 


024 


0 


0 


38 0 


0 




Ditto, 




Broadlough District, . 




- 


1,241 


10 


0 


73 0 


0 


_ 


Ditto, 




Boley District, . 




- 


2,080 


14 


7 


30 in 


a 


_ 


Ditto, 




Borris-in-Ossory District, . 






12,200 


0 


0 


240 0 


l 




Ditto, 




Boyne District, . 




_ 


.•14,000 


0 


0 


043 14 


7 




Ditto, 




Ballinnmore anti .Uallyconncll B 


stric 


- 


0.2,000 


0 


0 


1,734 2 


0 


24,378 0 0 


Ditto, 




Ballybny District, 




_ 


-148 


17 


4 




7 




Ditto, 




Brusna l’crbauo District, . 






•17,000 


1) 




010 10 


0 




Ditto, 




Ballinlmssig District, . 




_ 


0,741 


17 


1 


130 0 






Ditto, 




Ballyteigue District, . 




_ 


1 0,1)24 


0 


0 


401 15 


J 


0,400 0 0 


Ditto, 




Ballycasey District, 




- 


2,805 


3 


3 


48 10 


4 


_ 


Ditto, 




Ballinderiy District, . 




_ 


02(1 


8 


7 


74 1 




_ 


Ditto, 




Burron District, 




- 


13,1)00 


2 


0 


205 13 


0 


1,300 7 11 


Ditto, 




Balia District, . 




_ 


14,0(11) 


0 


0 


257 11 


10 




Ditto, 




Ballinabown District, . 




_ 


4,20(1 


2 


5 


80 7 


1) 


2,003 7 3 


Ditto, 




Boardsmill District, . 




_ 


1,041 


5 




01 0 


4 




Ditto, 




Ballinaskea and Castlorickard D 






523 


11 




20 13 


0 




Ditto, 




Ballynakill District, . 




_ 


217 


4 


y 


8 18 


0 


_ 


Ditto, 




Clonakilty District, 




_ 


0,108 


18 


0 


183 13 


0 


_ 


Ditto, 




Cork Slob District, 




_ 


5,8(11 


0 


0 












Carrigowor District, . 




_ 


3,037 




•4 








Ditto, 




Corrigans District, 




_ 


2,181. 


12 


10 


100 3 


4 


_ 


Ditto, 




Cnrraunboy District, . 




_ 


205 


5 


7 




0 


_ 


Ditto, 




Cuilmore District, 






32(1 


1.3 


(1 








Ditto, 




Camcloon District, 






002 


13 










Ditto, 




Castlebar Lakes District, . 














0 




Ditto, 




Carbury Mill Stream District, 


















Ditto, 




Carrowmore Lake District, . 




_ 










7 


_ 


Ditto, 




Clonlost District, 




_ 










r, 


_ 


Ditto, 




Cappagh District, 




_ 




0 


0 




l 


1,200 0 0 


Ditto, 




Comogno District, 
















037 11 0 


Ditto, 




Castlebernard District, 
















3,500 0 0 


Ditto, 




Cave town District, 














0 








Curragha Distinct, 














0 




Ditto, 




Coolanov District, 














11 


525 0 0 


Ditto, 




Cnstlemartyr Distinct, 




_ 










e 




Ditto, 




Ci-ogban District, 














8 


800 0 0 






Crosslongli Distinct, . 














1 




Ditto, 




Cabore District, 
















Ditto, 




Derry lin Distinct, 
















_ 


Ditto, 




Druinbominy Distinct, 




_ 








25 10 


0 


_ 






Dnngolman District, . 




_ 








.104 11) 


8 


87 1 10 






Deel District, 
















2,835 0 0 


Ditto, 




Dunkellin District, 




_ 










0 


000 0 0 






Dunmore District, 
















0,500 0 0 


Ditto, 




Den-yliolmes District, 




_ 








80 13 


2 


3,100 4 6 






Drumclift Disti-ict, 














0 


1,410 7 0 






Dunmoran District, . 




_ 








08 11 


2 


1,333 15 0 






Eslin District, 
















1,450 0 3 






Fergus District, . 














1 


1,300 0 0 






Foranwell Distinct, 






















Fane District, 














5 


- 






Gorteen District, 














5 


- 






Gan- District, 














10 


- 


Ditto, 




Glyde Distinct, . 
















5,500 0 0 


Ditto, 




Glenariff District, 














0 


- 






Hind District, . 














0 


1,2S0 0 0 






Hermitage District, . 














3 








Headfort District, 


















Ditto, 




Inny District, 
















3,800 0 0 


Ditto, 




Kilbride Distriot, 














8 


570 0 0 






Kilmun-y District, 




- 


080 


4 


(1 


07 0 


3 





1057 
1311-1 

1050 

1051 
1008 
1073 
1003 

■ 1053 
1173 
1003 
1005 

1058 
1301 
1380 
1050 
1300 
1388 

1030, ifcc. 

1034, .t-o, 
1100, Are. 

200, ,fce. 

3 14., fee. 

007., to. 

013.&C. 

071., to. 
1005, ,te. 

1011.4. -1 
10 10,*! 
1018, (fci 

1020 
10)5,.te. 
1037, &e. 
1101), *c 
1113, *( 
1150,il:( 
1212 , &< 

1214,,tc. 
1101, &c. 
1305,4-1 

1410.4. 



1207 

1217 

007,.t 

074,4' 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



Commissioners of Public Works, &c. — continued. 



Interest 
accrued within 

the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31 , 


1352. 


Over- 

payments. 


Principal. | 


| Interest. | 


Principal. | 


Interest. j 


.0 g. 


d. 


£ 


s. 




£ . 




</. 


£ 


s. 


cl. 


£ 


s. 


d 


£ 




d. 


£ s. d. 






1,305 




0 














1.150 


O 


0 


155 


0 


0 






11 


2,110 


0 


0 














2,000 


0 




115 


0 


6 








1,251 


















1,088 


0 


0 


103 








20 l 


1 


400 


1 
















400 


0 




00 


1 


1 






1 


1,725 


4 


1 


- 












1,000 


0 


0 


225 


4 


1 


- 


20 1 


1 


100 


1 


1 


- 












400 


0 


0 


00 


1 


1 


- 


10 0 


7 


230 


0 




- 












200 


0 


0 


30 


0 




- 


30 1 




090 


1 
















000 


0 


0 


90 


1 


8 




50 1 


1 


1,300 


13 


9 














1,117 


10 


0 


143 


3 


9 






0 


1,227 


10 
















1,100 


0 


0 
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42 12 


4 
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- 
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0 


02 
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- 


30 1 
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GOO 


IS 


8 


- 












000 


0 


0 


00 


18 


8 


- 
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4 
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11 


9 


- 












500 


0 


0 




11 


0 


- 


10 0 


7 


210 


10 
















200 


0 


0 


15 


10 


9 




52 12 


1) 


1,224 


















- 1,150 


0 


0 


74 


8 


5 




12 0 


0 


312 


0 


0 














300 




0 


12 


0 


0 




20 0 


0 


520 


0 


0 , 














500 


0 


0 


20 


0 


0 


" 


00 1 


8 


2,070 


9 


o ! 










IS 


0 


2,534 


fi 


10 


09 


4 


8 




103 11 


3 


2,887 


7 


8 


_ 






5 


10 


4 


2,581 


12 


0 


248 


18 


10 


- 


238 4 


1 


8,080 


10 


8 


_ 






25 


3 


1 


8,182 




li 


140 


8 


8 


- 


320 1 


0 


0,027 


0 


0 


2,145 


0 


8 


1,037 


11 




0,444 


1 


9 








- 


300 3 


10 


8,177 


14 


1 


_ 






137 


12 


4 


7,730 


17 


11 


300 


3 


10 


- 


20 D 


1 


082 


12 


0 


214 




4 


58 


12 


10 


400 


12 


8 








- 


43 10 


0 


1,350 


1 


9 


102 : 


15 


2 


90 


2 


0 


1,049 


1 


7 


21 


3 


0 


- 


82 4 




2,202 


18 




107 


0 


51 


122 


4 


1 


1,073 




0 








- 


53G 6 


7 


10,625 




8 








489 


G 


8 


14,743 


0 


(1 


293 


2 


0 




1,433 3 


0 


40,280 


18 


O 


_ 






1,333 


10 


9 


38,210 


0 


0 


743- 




3 


— 


4,173 17 


t) 


122,285 


19 


9 


_ 






3,090 


10 


5 


110,378 


0 


0 


2,217 


9 


4 


- 


18 0 


3 


492 


4 




_ 












448 


17 


4 


43 


0 


10 


- 


1,011 13 


G 




9 


11 








1,802 


14 


0 


49,500 


0 


0 


005 


10 






270 10 


0 


7,151 


s 


0 














0,744 


17 


1 


400 


10 


11 




017 15 


8 


27,010 


10 


9 


_ 






700 




10 


20,330 


0 


0 


02U 




11 


- 


112 10 


2 


2,9110 


12 


8 


_ 












2,800 


8 


2 


101 


0 


0 


- 


32 0 


3 


1,032 


10 


0 
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9 


10G 


1 


n 
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U 


10 








- 


580 18 


in 


10, -.'.30 




3 
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15,389 


9 


11 
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5B1 10 


8 


14,819 




0 
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10 


0 


14,000 


0 
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0 
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1 


10 
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1 


4 
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3 
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7 
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- 
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4 




200 


o 


o 


357 


10 


i 


2,741 


G 


2 








- 


84 7 


5 


2,435 


3 


7 


114 : 


LG 


10 


253 


10 


0 i 


2,000 


10 


O 








- 
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No. 

of Loan. 



1057 
130-1 
1050 
1001 
1008 
1071 
10G3 
1052 
1172 
1002 
10U5 

1058 
1301 
1380 
1050 
1300 
1383 



1030, Ac. 
1034, Ac. 
1100, it c. 
j 200, itc. 
| 314,.tc 
007, Ac. 
01 2, Ac. 
071, Ac. 
1005, Ac. 
1011, Ac. 
10 10, Ac. 
10 13, Ac. 
1020 
1025, Ac. 
1037, Ac. 

11 00, Ac 
11 13, Ac. 
1150, Ac. 
1212, Ac. 
1211, Ac. 

1101, Ac. 
1305, Ac. 
1110, Ac. 

, 800, Ac. 
800, Ac. 
001 

000, Ac. 

010, Ac. 

011, Ac. 
914, Ac. 
921, Ac. 
970. Ac. 
073, Ac. 
080, Ac. 

'1013, Ac. 

' 1024, Ac. 

1 1038, Ac. 

1013 
1007, Ac. 
1 170, Ac. 
1180, Ac. 
1207 
1217 
907, Ac. 
071, Ac. 
070, Ac. 
1010, Ac. 
1021, Ac. 
1020, Ac. 
1200, Ac. 
1219, Ac. 
1178, Ac. 
1180, Ac. 
9 19, Ac. 
003, Ac. 
078, Ac. 
1252, Ac. 
000, Ac. 
900, Ac. 
1004, Ac. 
1423, Ac. 
017, Ac. 
022, Ac. 
1030, Ac. 
1027, Ac. 
900, Ac. 
902, Ac. 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 3.)— A Statement of Loans made by tie 



BALANCE 



No. 

of Loan. 


NAME OP PARTY. 


PURPOSE OF LOAN. 


Over- 

payments. 


outstanding, .1 
Principal. 


umary 1, 105 
Interest 


- 


Amount 
issued within 
die Year. 






Drainage, Ac . — aiiiliimetL 


C s. d. 


£ 


s. </. 


£ s. 


d. 


£ s d 


910, Ac 


Commissioners 


of 


















Public Works, 


Kill District, .... 


- 


2, (IS!) 


0 0 


54 4 


5 




1)08, £rc 


Ditto, 




ivilcoel; District, .... 


- 


1,751 


0 0 


102 17 






975, Ac 


Ditto, 




Kiinncuu District, 


- 


244 


10 4 


13 10 


3 




970,. tc 


Ditto, 




Kiliiiagivnny District, . 


- 


8,1 K 10 


0 0 


101 0 


4 


1,524 fl 0 


1012, Ac 


Ditto, 




Killimor District, 


- 


37,200 


O 0 


727 19 


7 


3,105 0 0 


1022, .tc 


Ditto, 




Kiliimiuc District, 


- 


7,090 


10 1 


300 14 






1031, .tc. 


Ditto, 




Kilhcggiur District, 


- 


12,500 


0 0 


202 1 


1 


2,000 0 0 


1008,. tc. 


Ditto, 




Kilinaminck District, . 


- 


5,7311 


13 7 


671 5 


2 




1208, .to 


Ditto, 




Kccimgh District, 


- 


0,000 


0 O 


120 10 


9 




889 


Ditto, 




Lough Neugh District, 


- 


49,800 


0 0 


857 11 


0 


25,000 0 0 


072, .tc. 


Ditto, 




Lecsbom’ District, 


- 


3,(199 


0 0 


74 11 


9 


329 () 0 


1007, Ac. 


Ditto, 




Longford District, 




14,501) 


0 0 


277 1 


11 


3,000 0 0 


1008, .tc. 


Ditto, 




Lon-1 1 a District, . . 


- 


2,304 


19 3 


132 17 


11 




1023,. tc. 


Ditto, 




Loughs Gam, Ac., District, 


- 


8,050 


0 0 


174 8 


0 


800 0 0 


1032, Ac. 


Ditto, 




Ijouglis Ouglitcr, Ac., District, . 


- 


45,300 


0 0 


851 19 


3 


8,000 0 0 


1035, Ac. 


Ditto, 




Longhans District, 




2,000 


(1 (1 


50 8 


3 


703 0 0 


1042, Ac. 


Ditto, 




Lough Crew District, . 


— 


2,503 


19 8 


45 14 


8 




1047, Ac. 


Ditto, 




Lough Corril) District, 


- 


80,030 


11 2 


1,075 10 


9 


35,000 0 0 


1081, Ac. 


Ditto, 




Lough na Saggavt District, 


- 


100 


0 0 


10 0 


4 




1210, Ac. 


Ditto, 




Lougli Didla District, 


— 


2,707 


2 1 


50 17 


10 




1211, Ac. 


Ditto, 




Lavally District, 


- 


7,000 


0 0 


141 3 


0 


950 0 0 


121 3, Ac. 


Ditto, 




Lough Mask District, 


— 


33,000 


0 0 


033 0 


10 


9,000 0 0 


1218, Ac. 


Ditto, 




LisdutV District, 




1,545 


15 11 


20 18 10 




1220, Ac. 


Ditto, 




Lougli Lanuagh District, . 


- 


12,500 


0 0 


222 0 


7 


70S 0 0 


904, Ac. 


Ditto, 




Miles and Teniplcbryun District, 


- 


1,343 


4 (i 


24 3 


4 


- 


913, Ac. 


Ditto, 




Mullawn District, . . 


- 


347 


7 4 


20 17 


U 


- 


1017, Ac. 


Ditto, 




Moyonr District, 


— 


7,904 


1 2 


470 17 


8 


- 


1033, Ac. 


Ditto, 




Mullafnrry District, . 


- 


880 


13 0 


37 12 


4 


- 


1040, Ac. 


Ditto, 




Maghera District, 


_ 


1,397 


12 1 


28 3 


9 


- 


1041, Ac. 


Ditto, 




Moyne mid Crosspatrick District, 


- 


252 


13 9 


19 19 


a 


- 


1215, Ac. 


Ditto, 




Monivea District, 


- 


13,000 


0 0 


205 1 10 


- 


1010, Ac. 


Ditto, 




Nnblmr District, ... 


— 


5,131 


3 4 


94 15 




- 


897, Ac. 


Ditto, 




Owenkoagli District, . . 


- 


1,20(1 


15 8 


95 12 


7 


- 


1002, Ac. 


Ditto, 




Oranhill District, . . . 


- 


1,471 


10 2 


171 9 


0 


- 


1015, Ac. 


Ditto, 




Owenabrockugh District, . 


_ 


1,854 


5 7 


104 10 


8 




003, Ac. 


Ditto, 




Quin District, .... 


- 


12,093 


10 4 


234 0 


0 


4,000 0 0 


804, Ac. 


Ditto, 




lied 15og District, . . . 


_ 


812 


14 4 


(12 10 


11 


- 


808, Ac. 


Ditto, 




Batoomgh District, 


_ 


928 


7 11 


18 3 


2 


- 


005, Ac. 


Ditto, 




liliiim and Blackrivor District, . 


_ 


13,184 


14 1 


252 7 10 


950 0 0 


1028, Ac. 


Ditto, 




Bath or Clonncn District, . 


_ 


0,000 


0 0 


114 0 


o 


71 3 4 


015, Ac. 


Ditto, 




Shftndrum District, . . . 




712 


10 3 


57 0 10 


- 


018 


Ditto, 




Sow District, .... 


_ 


7,082 


0 0 


.142 10 


1 


- 


920 


Ditto, 




Shanagolden District, 


_ 


4,772 


4 7 


90 4 


0 


- 


900, Ac. 


Ditto, 




Shamlon District, 




000 


12 0 


12 10 


0 




1000,. tc. 


Ditto, 




Strokestowu District, . 


_ 


24,200 


0 0 


418 0 


9 


4,017 0 0 


1014, Ac. 


Ditto, 




Slirule District, .... 


_ 


18,950 


0 0 


379 14 


7 


3,014 0 0 


1020, Ac. 


Ditto, 




Shin rone District, 


_ 


0,157 


13 2 


124 3 


5 


878 0 0 


1048, Ac. 


Ditto, 




Saleen Lougli District, 


_ 


3,008 


15 1 


121 2 


5 




977, Ac. 


Ditto, 




Tawnarvoggan District, 




] ,334 


0 10 


77 17 


1 


- 


1009,. tc. 


Ditto, 




Tiuioghmoro District, 




42,000 


0 0 


750 5 


5 


3,181 0 0 


1180, Ac. 


Ditto, 




Templemore District, 




0,800 


0 0 


132 14 


11 


1,818 0 0 


1030, Ac. 


Ditto, 




Wilkinstmvn District, . . 


_ 


1,473 


4 2 


121 2 


10 


- 


1404, Ac. 


Ditto, 




Wottonslown District, 


_ 


202 


13 0 


1 5 


10 


- 


805, Ac. 


Ditto, 




Yotighol District, .. . 


- 


13,430 


0 0 


270 10 


1 


5,505 0 0 








(14 15 9 


1,230,7(1: 


8 () 


33,348 0 


8 


224,934 6 0 






Deduct Transfer J 


om Issues, 


nd Repayments, 




£ 


80 13 4 










Actual Issues, 




£ 


224,847 10 3 



Tjbo Account of the Commissioners of Public Works of 



To Balance of last Account, viz.: — 

Loans outstanding, ....... 

Interest due, ........ 

To Issues out of tlie Consolidated Fund to the Commissioners for the Reduction of the National 
Debt by tlie Commissioners of Public Works, ....... 

To Interest accrued within the Year, 

To Amount received in anticipation of Issues, ...*.! ! ! 



£ s. d. 


£ i- 1 


1,230,703 8 0 




33,348 0 8 


1,204,111 15 5 


224,847 10 5 
54,150 2 10 
170 13 0 


279,138 3 0 


£ 


1,543,280 2 2 



Office of Public Worics, Dublin, 
March 22, 1853. 
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Commissioners of Public Worts, &c. — continued. 



Interest 
accrued within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstanding, December 31, 1352. 


payments. 


No. 

of Loan. 


— 


Principal. 


Interest. 


Principal. 


Interest. 


£ s. 


d. 


£ 


S . 


d. 


£ s. 


d. 


£ *. 


d. 


£ s. 


rf. 


£ s. d. 


£ s. d. 






107 17 


1 


2,851 


1 


0 


- 




107 17 


1 


2,089 0 


0 


54 4 5 


. 


910, Ac 




us o 










120 8 


3 


170 18 




1,031 1 












9 1 


4 


207 


0 


n 


29 12 


7 


22 10 




214 17 


9 










338 i 


4 


10,023 


10 


8 


99 1!) 


3 


327 8 




9,424 0 


9 


172 2 3 








1,500 13 


!) 


42,043 


13 


4 


- 




1,409 18 


9 


4<),3G5 0 


0 


808 14 7 


_ 


1012, Ac 




320 10 


3 


8,011 


14 




- 








7,990 10 


1 


(521 4 10 


_ 


1022,4c. 




001 3 




10,300 


3 


9 






523 10 


8 


14,500 0 


0 


282 7 1 




1031,4c, 




a-i'j 7 


8 


0,537 






28 14 


L0 


071 0 




0,707 18 


9 


229 7 8 




1098,4c. 




239 IB 


1 


0,300 


10 




48 0 


0 


240 13 




5,902 0 


0 


120 2 8 




1208,4c. 




2,301 17 


4 


78,009 




4 






1,923 2 


11 


74,800 0 


0 


1,280 5 5 








148 8 


0 


4,250 


1!) 


9 






148 7 


4 


4,028 0 


0 


74 12 0 




072,4c. 




034 13 


0 


18,411 


10 


8 






074 10 




17,000 0 




330 10 0 








02 0 


0 


2,030 


0 












2,304 19 


3 


225 0 11 








305 11 


1 


9,989 


19 


0 






355 8 


9 


0,450 0 


0 


184 10 9 




1023,4c, 




1,073 4 


8 


50,123 


3 


11 






1,770 3 


10 


53,300 0 


0 


1,019 0 1 








100 7 


2 


3,413 


15 








100 0 


0 


3,203 0 


0 


00 9 11 








100 8 


8 


2,050 




1) 






120 14 


4 


2,003 10 


8 


20 9 0 


_ 






4,319 7 


8 


130,525 


IV 


7 


378 17 


0 


3,581 14 


0 


124,251 10 


8 


2,313 8 li 


_ 


1047,4c. 




4 O 


3 


114 


O 


7 










100 0 


0 


14 0 7 


_ 


1081,4c. 




107 17 


3 


2,025 


17 




120 7 




108 15 


1 


2,040 14 












275 13 


1 


8,300 


10 


1 


284 13 




271) 8 


1 


7,005 0 


3 


137 8 0 


_ 






1,017 1 


5 


44,080 


2 


3 


- 




1,279 9 


1 


42,000 0 


0 


800 13 2 


_ 


1213,4c. 




01 19 


(S 


1,028 


L4 


3 


0 0 


0 


40 14 




1,545 9 


LI 


42 3 11 


_ 


1218,4c. 




507 13 




13,981 


14 


O 






471 0 


10 


13,252 0 


0 


208 7 2 


_ 


1220, 4c. 




02 14 


10 


1,420 


2 


8 


59 10 


3 


70 18 


2 


1,283 14 


3 


_ 


_ 


904,4c. 




13 0 


9 


381 


5 




32 4 


11 


27 11 


3 


310 2 


0 


0 7 0 


_ 


013,4c. 




301 13 


3 


8,730 


12 


1 


924 2 




772 10 


11 


7,039 19 


0 






1017,4c. 




31 10 




955 


li> 


11 


158 9 


9 


09 2 


11 


728 3 








1033,4c. 




03 !) 


4 


1,47!) 






121 0 


1 


81 13 


1 


1,270 G 


0 






1010, 4e. 




10 2 


11 




lb 


10 










252 13 


9 


30 2 1 




Kill, 4c. 




521 8 


C 


13,721! 


10 


4 






404 7 




13,000 0 


0 


202 2 9 




1215,4c. 




200 18 


0 


0,434 


17 


3 










8,134 3 


4 


300 13 11 




1019.4c. 




44 11 




1,340 


19 




102 1 




140 3 


!) 


1,1)44 14 


3 






897,4c. 




59 0 


10 


1,702 


0 


0 


- 




_ 




1,471 10 


3 


230 10 4 


_ 


1002,4c 




74 7 


4 


2,033 


9 


7 


- 




- 




1,854 5 


7 


17!) 4 0 


- 


1010,4c. 




540 9 


4 


10,877 


0 


i 


218 7 


11 


490 12 


2 


15,875 2 


5 


293 3 7 


- 


903, Sc. 




30 2 




1)05 


12 


5 


80 4 11 


92 18 


1 


723 0 








894, 4c. 




37 4 


b 




15 


0 


- 




3!) 13 


9 


938 7 


1L 


15 13 10 


_ 


898,4c 




021 3 


10 


14,908 


5 


9 


1,123 10 10 


018 1 


0 


13,010 17 


3 


200 10 2 


- 


005,4c 




210 18 




0,420 


It) 


(! 






233 19 


5 


0,071 (i 


4 


121 4 9 


- 


1028,4c 




27 11 










37 5 


3 


84 13 


4 


(575 5 


0 






010,4c 




234 1 


1 


7,008 


17 


2 






284 I 


1 


7,082 0 


O 


142 10 1 




018 




101 8 


i 


5,050 


17 








101 8 


1 


4,772 4 


7 


90 4 0 




920 




20 1!) 


0 


099 


7 




29 10 


0 


38 15 




030 15 


0 






9(50, 4c 




1,052 8 


1 


20,087 


14 


10 






020 13 


1 


28,217 0 


O 


544 1 9 




lw m, 4o 




832 11 


4 


24,070 


5 


11 






707 13 


10 


22,804 0 


0 


454 13 1 




1014, 4c 




247 1 


9 


7,401! 


18 


4 






24(1 1(1 


10 


7,030 13 


a 


124 5 4 




1020,4c 




118 6 




3,248 


3 


11 


80 10 


3 


220 l!) 


0 


2,018 19 


l 


13 9 7 




1048,4c 




40 12 


2 


1,458 


111 


1 


212 2 


9 


119 5 


3 


1,121 18 


l 


5 4 0 








1,723 13 


10 


47, Olid 


1!) 


3 






1,010 19 




40,181 0 


0 


S09 0 1 




1009, &c 




300 8 


4 


0,057 




3 






208 7 


(! 


8,018 0 




170 15 9 




1189,4c 




04 10 




• 1,048 


17 




109 0 


4 


170 12 


10 


1,304 3 


10 






1039,4c 




8 2 


10 


212 


1 


8 










202 13 


0 


9 8 8 




1404, 4c 




01O 12 


0 


19,840 


8 


7 


- 




538 13 


5 


18,930 0 


0 


372 15 2 


- 


890,4c 




54,150 2 


10 


1,543,190 


5 


0 


33,113 4 


3 


50,570 7 


1 


1,422,090 9 


0 


30,922 2 5 


170 13 G 
















80 10 


4 


















Actual Repayments, 




A 


33,020 7 


11 



















Issues and Repayments under Act 6 & 7 Viet., c. 44. 



Cr. 



By Balance due to Loan Accounts, being for Amount paid in advance of Issues, • 

By Payments into the Consolidated Fund by lodgments to the Credit of Paymaster of Civil Ser- 
vices, Loans Repayments, as per statement, viz. : — 

Principal, 

Interest, 

By Balance, viz.: — 

Loans -Outstanding, 

Interest due, . .....••••• 



G. Adams, Accountant. 
H 2 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(A 4.)— SHANNON NAVIGATION. 



Statement of Loans by the Commissioners acting in execution of the Provisions of the Act 2 & 3 Vj c * 
cap. 61, showing the Total Amounts certified to Grand Juries and to Individuals, and the Repayments 
on account up to the 3 1st December, 1852. 











Amount certified. 






Repayments. 










Principal. 




Interest. 




Principal ami 
Interest. 


In former 




In the Yea 
1352. 




Repayments. 




A 




,1. 


A’ 


. 1 . 


</. 


A .«. 


d. 


A . 1 . 


it. 


A 




,1. 


*L \ { 


Limerick, 


7,7!)4 






1,017 


3 




0,311 10 




8,248 10 


3 


420 


3 




Limerick, County of the City, . 


2,051 


3 


7 


438 


S 




2,481) 11 


7 




5 


Kill 








Clare, .... 


10,(189 


5 


3 


2,828 


u 


11 


21,018 0 


2 


21, KM) 2 


3 


04 18 


7 


21,018 0 10 
JOjOaaios 


Tipperary, North Riding, 


10,495 


11 


1 


2,02(1 


10 


4 


15,522 10 


t) 


10,421 10 


7 


1(10 


13 


10 


Tipperary, South Iiidiug, 


0,250 


1!) 




875 


15 




7,120 14 


H 


7,000 5 




00 


8 




Gaitvay, 


30,071 


3 


3 


0,017 


17 


11 


45,010 1 


2 


42,105 3 


3 


1,301 








Roscommon, 


7<i,lKl 


2 


1 


10,040 


8 


0 


02,121 10 


7 


04,811 11 


1 


3,100 


10 


1 




King’s County, 
Westmeath, 


10,402 

20,000 


V 

3 


3 


1,803 

3,087 


12 


3 


10,200 0 
20,087 1) 


J! 


15,300 17 
28.100 15 


11 


1,111 


14 


0 


15,800 17 » 
20,302 !) 11 


Longlord, 


20,000 


0 


0 


2,0IIS 


0 


0 


22,008 0 


0 


20,058 15 


0 


1,184 


3 10 


Leitrim, 


30,181 


2 


1 


8,544 


18 


4 


47,720 0 


r> 


21,011 11 


0 


0,140 


12 






Mayo 


0,000 


0 


1) 


700 


15 


2 


5,700 15 


2 


5,027 1!) 


1) 


170 


12 


0 




Sligo, .... 


0,181 


3 


1 


711,1 


7 


10 


5,047 0 


11 


4,272 10 


0 


000 


14 


4- 


4.9(13 10 4 


Loans, account of Counties, 


272,788 


13 


0 


48,352 

388 


13 


10 


321,141 0 


10 


250,873 11 


5 


14,400 


12 




■’71 373 -1 o 


Ditto, Individuals, . 


0,480 




11 


8 




0,808 11 




0,053 2 


6 






0,053 2 5 


Total, . £ 


282,208 


15 


11 


48,741 


3 


l 


331,000 13 


0 


208,0211 13 


10 


14,400 


J2 


4 


283,420 0 2 



Office of Public Works, Dublin, G. Adams, Accountant. 

March 22, 1853. 



(A 5.) — Statement of Loans by the Commissioners of Puiilio Works, pursuant to the Provisions of the 
Acts 1 Viet., cap. 21, and 9 Viet., cap. 1, showing the Total Amount certified to Grand Juries at 
Spring and Summer Assizes, 1847, and tho Repayments on account up to 31st December, 1852. 



Antrim, 
Carlow, . 
Cavan, . 
Claro, . 

Cork, . 

Cork City, 
Galway Town, 
Gnlwny, 

Kerry, . 
Kildare, 
Kilkenny, 
Kilkenny City, 

Leitrim, 

Limerick, 

Limerick City, 

Louth, . 

Mayo, . 

Meath, . 

Monaghan, 

Queen’s, 

Roscommon, 

Sligo, . 

Tipperary, 

■Waterford, 

Westmeath, 

Wexford, 

Wicklow, 



Add Amount not certified for,] 
to make up tlieTotal Amount L 
issued, . 



Amount cortified to Grand Juries. 






Repayments 


Repayments 


Principal. 




Interest. 










former Years. 


the Year. 




A *. 


d. 


A 


, 


it. 


A 


s 


</. 


A 




</. 


A s. 


it. 


3,050 0 


0 


1,003 


J 8 




4,713 


18 




1,0411 


iii 


10 






2,100 0 


0 


021 


1 


:i 


2,781 


1 


;i 


83 1 


t 


0 


— 




1,000 0 


0 


40(1 


4 


7 


2,00(1 


•1 


7 


01.1 


13 


10 


— 




37,074 13 


1 


10,544 


l 


8 


■18,2ls 


14 


0 


13,848 






— 




10,41!) 18 


0 


4,022 






21, (M2 




0 






in 








0 






(i 


2,873 


s 


0 




0 








1,5s 5 0 


0 


452 


3 


J. 


2,037 


3 


1 


407 


7 


4 


101 10 


10 


22,700 12 


0 


0,451 




1 


29,2 1 L 


14 




7,243 


12 




1,402 1 




14,007 0 


0 


4,034 


14 


9 


18,101 


14 




5.200 


7 


0 






839 9 


0 


244 


0 


s 


1,083 


10 


0 


325 




if, 


— 




1,735 0 


0 


4SO 


0 


2 


2,215 


0 


2 


588 


17 


3 


— 




305 0 


0 


85 


1(1 


2 


300 


111 


2 


97 


14 


O 


— 




3,171 0 


0 


900 




II 


4,080 






1,203 


3 


8 






5,202 10 


0 


1,493 




s 


0,755 


12 




2,02(1 


13 


0 


— 




25,000 11 


11 


7,275 


8 


(1 


32,87 5 


10 


11 


9,702 


0 


4 


■ — 




322 10 


0 


94 


18 


(1 


417 




0 






4 


— 




7,107 10 


0 


2,07(1 


G 


3 


9,183 


10 


3 


2,801 


4 


3 


— 




14,82(1 10 


0 


4,130 

3,230 


a 




18,950 


12 




3,000 


17 


3 


1,972 0 


5 


11,402 10 


0 


4 


1 


14,098 


14 


1 


4, til 


4 


0 


— 




552 10 


0 


153 


17 


0 


7 


0 


211 


18 


0 


— 






0 


1,042 


1 




4,772 


1 


1) 


1,431 


12 


(1 










4,220 


0 


1 


19,193 


13 






17 


n 


1,002 2 




5.758 19 


3 


1,030 


5 


•1 


7,305 


4 


7 


2,570 


9 


0 


— 






0 


4,743 


0 




21,281 


IS 


8 


0,197 


4 


in 


— 






0 


1,200 


(1 


10 


5,414 


1!) 


4 


1,024 


10 


0 






3,177 10 


0 


021 


3 11 


4,008 






1,210 


10 




— 




100 0 


0 


27 


in 


3 


127 


II) 


3 


38 


H 


0 


— 




080 12 


4. 


191 


10 


0 


HKl 


3 


4 


201 


14 


n 


— 




222,504 1!) 
3,785 0 

220,340 19 


11 

0 

11 


03,035 


12 


0 


285,000 12 




70,853 


3 


9 


4,508 0 


8 



Total 

Repayments. 



1,040 10 10 
SOI 4 0 
(ill 10 10 
13,848 8 7 
0,000 3 m 
8(12 0 0 
DO!) 4 2 
8,705 10 « 
0,200 7 0 
323 2 2 
083 17 3 
07 14 0 
1,203 3 8 
2,020 13 0 
0,702 0 4 
140 1 4 
2.801 4 3 
ojC33 17 8 
4,111 4 0 
211 IS 0 
1,431 12 0 
0,000 10 9 
2,070 0 9 
0,197 4 10 
1,024 10 0 
1,210 10 2 
38 8 0 
201 14 3 



Office of Public Works, Dublin, 
March 22, 1853 



G. Adams, Accountant. 
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(A 6.) — Statement of Loans by the Commissioners of Public Works, pursuant to the 
provisions of the Acts 10 & 11 Vie., c. 87, showing the Moiety repayable by each 
County, being half the estimated Expenditure of Works, under 9 & 10 Vic., 
c. 107, for the Employment of Labouring Poor, and the Repayments up to 
December 31, 1852. 



COUNTIES. 


Moiety repayable. 


Amount repai 
in former Yea 




Amount repn 
within the Y 


i<l 


Total 

Repayments. 








£ - s. 


d. 


£ s. 


d. 


£ S. 


d. 


£ 


s. d. 


Antrim, 






GOG 19 


ii 


1S5 10 10 


— 




1S5 


10 10 


Armagh, 






15,643 S 


9 


3,255 5 


8 


256 2 


1 


3,511 


7 


9 


Carlow, 






10,500 3 


2 


1,283 19 


6 


— 




1,283 


19 


6 


Cavan, 






74,252 17 


1 


9,862 17 


3 


— 




9,SC2 


17 


3 


Clare, . 






229,225 5 


2 


— 




— 




— 






Cork, East and West "Riding, 




2G9,3G4 0 


9 


35,988 0 


0 


1,303 3 


3 


37,291 


3 


3 


Cork, City of, . 






2,995 1G 


0 


549 10 


0 


— 




549 


10 


0 


Donegal, . 






41,011 6 


5 


12,761 3 


2 


515 15 


4 


13,276 


18 


6 


Down, 






1,740 1 


0 


319 3 


0 


— 




319 


3 


0 


Drogheda Town, 






289 0 


7 


53 0 


3 


— 




53 


0 


3 


Dublin, 






10,0SG 14 


11 


5,969 1 


9 


— 




5,969 


1 


9 


Fermanagh, . 






22,31G 18 


G 


4,093 9 


0 


— 




4,093 


9 


0 


Galway, East and West Riding, 


187,634 11 


1 


1,101 1 


3 


— 




1,101 


1 


3 


Galway Town, 






13,642 2 


6 


55 2 17 


S 


— 




552 


17 


S 


Kerry, 






119,492 17 


1 


14,130 18 


7 


— 




14,130 


18 


7 


Kildare, 






25,SG1 10 11 


4,743 11 


5 


— 




4,743 


11 


5 


Kilkenny, 






53,459 9 


7 


8,109 16 


0 


107 0 


0 


S,21G 


16 


0 


Kilkenny, City of, 






GG1 19 


4 


121 S 


6 


— 




121 


S 


6 


King’s, 






31,077 1 


7 


5,700 7 


0 


— 




5,700 


7 


0 


Leitrim, 






5G,G03 17 


11 


6,877 2 


11 


— 




6,S77 




11 


Limerick, 






189,161 10 


9 


34,020 15 


10 


72 4 


2 


34,093 


0 


0 


Limerick, City of, 






5,095 10 


0 


934 12 


9 


— 




934 


12 


9 


Londonderry, . 






14,331 14 


7 


7,182 0 


9 


— 




7,1 S2 


0 


9 


Longford, 






45,505 IS 11 


8,300 13 


6 


4G 5 


6 


8,346 


19 




Louth, 






12.79G 2 


9 


3,129 9 


0 


— 




3,129 


9 


0 


Mayo, 






1G3,0G0 1G 


4 


— 




- 




— 






Meath, 






43,542 14 


9 


7,9S6 15 


0 


— 




7,986 


15 


0 


Monaghan, 






25,784 15 


4 


4,729 11 


G 


— 




4,729 


11 


G 








25,892 7 


5 


5,188 9 


1 


— 




5,188 


9 


1 


Roscommon, . 






104, 09S 19 


10 


12,531 16 


6 


— 




12,531 


16 


6 


Sligo, . 






G9,3G6 1 


5 


10,6S2 5 


8 


585 12 


4 


11,267 


IS 


0 


Tipperary, North and South 
Riding, 


156,728 3 


5 


27,285 11 


10 


- 




27,2S5 


11 


10 


Tipperary, Limerick 
ford Railway, 


and Water- 


13,507 19 


6' 


15,077 11 11 


— 




15,077 


11 


11 








12,730 9 


6 


9,685 13 


7 


— 




9,685 


13 


7 


Waterford, 






64,369 18 


4 


11,780 12 


0 


— 




11,780 


12 


0 


Waterford, City of, 






2,325 6 10 


426 10 


6 


— 




426 


10 


6 


Westmeath, . 






25,221 4 


2 


4,625 18 


9 


— 




4,625 


IS 


9 


Wexford, 






82,381 G 


8 


15,110 8 


3 


— 




15,110 


S 


3 


Wicklow, 






22,217 19 


8 


4,075 4 


6 


— 




4,075 


4 


6 






£ 


2,244,585 2 


5 


29S,412 4 


8 


2,886 2 


8 


301,298 


7 


4 



Office of Public Works, Dublin , 
22nd March, 1853. 



G. Adams, Accountant. 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 7.) — A. Statement of Outstanding Loans made by the lato " Commissioners for the Issue of Loans 
showing the Amount of Principal and Interest remaining due upon each on the 1st January, 1852 the 



- 


NAME OF PARTY. 


rUEPOSK OF LOAN. 


BALANCES 

outstanding January 1, 185 






Principal. 




Interest. 










£ 


s. 


d. 


£ 






4 


Commissioners of Navan Tnrnpiko Road, .... 


4,933 


6 


1 


887 






24 


Ditto, 


Ditto, .... 


1,286 


14 


10 


287 






53 


Ditto, 


Ditto, .... 


923 


1 


7 


1,302 






8 


Corporation of tho Bridgo across 


tho Shannon at Fortumno, 


1,828 


17 


G 








&[ 


Commissioners of Wide Streets 


,o improve Cork City, 


6,700 


0 


0 


5,430 


18 


4 


113 


Ditto, . 


Ditto, 


7,000 


0 


0 


8,499 




r 


40 


Mayo County, 


To improve Court-House at Castle- 


















bar, .... 


18G 


1 


3 


105 






52 


Ditto, . 


To improve Court-House at Ballin- 


















robe, .... 


39 


a 


Cj 


24 








Kilkenny County, 


For a Causeway at Thoinastown, 


90 


5 


10 


2 


19 


11 




Ditto, . 


Road from Castlccomcr to Ballinakill, 


118 


12 


9 


3 






48 


Earl of Ban try and M. Murphy, 


To employ the Poor at Bail try, 


1,204 


14 11 


442 


9 






Galway Town, 


Portico for Court-House, 


4 


16 


0 




0 




61 


Commissioners of the Bridge across tho Shannon below Thomond, 


55,384 


12 


4 


31,428 


11 






R. II. Maunsell, 


Canal at Plassy, County Limerick, . 


912 


19 


10 


648 








Fermanagh County, 


Road, Enniskillen to Swanlinbar, 









0 








JN. D. Urommclin, 


To improve an Estate, County Antrim, 


10,000 


0 


0 








106 


Commissioners for a Bridge across tho Shannon at Athhmkard, 


0,000 


0 


0 










Limerick City, . . | Road, Limorick to Tarbort, . 


SG 


10 


4 








130 


Commissioners for a Bridgo at Youglial, .... 


10,000 


0 


0 


7,082 


3 









Total, . £ 


100,090 


18 


5 


61,970 


15 


7 



The Account of tho Commissioners of Public Works for late Loans 



Dr. 


... ~ - 




— 


To Amount collected, as per foregoing Statement : 


£ d. , 


£ s. d. 




Principal, 








Interest, 


7,951 4 S 










8,030 2 6 





Office of Public Works, Dublin, 
March. 22, 1853. 



(A 8.) An Account showing tho Receipt and Expenditure of tho Commissioners 

Grant 



RECEIPT. 

To Balance brought from last Account, 

To Rclodgments by Pay Clerks, in reduction of Balances, 

To Contributions received in aid of Grants, &c., 

To Transfers from “Employment of the labouring Poor” Account, Ac,, 
in adjustment of Pay Clerks’ balances, . ’ * 



Office of Public Works, Dublin, 
March 22, 1853. 



£ s. d. 


£ s. d. 


- 


9,167 13 10 


266 12 2 


- 


112 3 2 


- 


. 18,G92 5 5 


— 




19,071 0 9 


£ 


28,238 14 7 
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out of the Consolidated Fund,” pursuant to the provisions of the Act 57 G. 3, c. 34, and subsequent Acts ; 
Interest since accrued, the Repayments within the Year, and the Balances outstanding on December 31, 1852. 



Interest 
accrued 
within 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

outstanding December 31 


1352. 


TOTAL. 


Principal. 


Interest. 


Principal. 


Interest. 


£ s. 


d. 


£ 


s. 


d. 


£ s. d. 


£ s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 


296 15 


10 


6,1 IS 


0 


8 





— 




4,933 


6 


1 


1,184 


14 


7 


6.11S 


0 


8 


64 10 


6 


1,63S 


6 


10 





94 0 


G 


1,286 


14 


10 


257 


11 


6 


1,544 


6 


4 


46 5 


6 


9 971 


15 


2 





355 19 


G 


923 


1 


7 


992 


14 


1 


1,915 


15 


8 


— 




1,828 


17 


b 


75 0 0 


— 




1,753 


17 


6 


- 






1,753 


17 


6 


26S 14 


8 


12,399 


13 


0 


- 


- 




6,700 


0 


0 


5,699 


13 


0 


12,399 


13 


0 


350 19 


2 


15,850 


13 


7 


- 


- 




7,000 


0 


0 


8,850 


13 


7 


15,850 


13 


7 


9 6 


6 


301 


6 


7 


- 


- 




186 


1 


3 


115 


5 


4 


301 


6 


7 


1 19 


1 


65 


4 


11 








39 


5 


2 


25 


19 


9 


65 


4 


11 


4 10 


3 


97 


16 


0 










90 


5 


10 


7 


10 


2 


97 


16 


0 


5 19 


4 


128 


11 


4 










118 


12 


9 


9 


18 


7 


128 


11 


4 


60 8 


4 


1,707 


13 


1 





— 




1,204 


14 


11 


502 


IS 


2 


1,707 


13 


1 


0 3 


1 


6 


1 


1 


3 17 10 


1 4 


8 


0 


18 


2 


0 


0 


5 


0 


18 


7 


2,221 S 


7 


89,034 


12 


8 


— 


7,500 0 


0 


55,384 


12 


4 


26,150 


0 


4 


SI, 534 


12 


8 


36 12 


5 


1,598 


4 


6 










912 


19 


10 


685 


4 


S 


1,598 


4 


6 






0 


5 


6 










— 






0 


5 


6 


0 


5 


6 






10,000 


0 


0 









10,000 


0 


0 


— 






10,000 


0 


0 


240 13 


2 


12,007 


19 


11 





— 




6,000 


0 


0 


6,007 


19 


11 


12,007 


19 


11 


4 7 


0 


146 


1 


8 





— 




86 


10 


4 


59 


11 


4 


146 


1 


8 


401 1 


11 


17,483 




4 


— 


— 




10,000 


0 


0 


7,483 


5 


4 


17,483 


5 


4 


4,013 15 


4 


172,684 


.9 


4 


78 17 10 


7,951 4 


8 


106,621 


0 


7 


58,033 


6 


3 


164,654 


6 


10 



out of the Consolidated Fund for one Year, ended December 31, 1852. 





By Amount paid into the I^master of Civil Services’ Account in the Bank of 
Ireland, being Repayment of Advances out of Consolidated Fund by Loans 
made by the late Loan Commissioners, as per Contra, 


Or. 

£ s. d. 

S,030 2 6 


G. Adams, Accountant. 



oe Public Works, in the year ended December 31, 1852. 
Loans. 



Or. 




EXPENDITURE. 


£ s. d. 


By Payments on' account of Grants, 1 & 2 Wm. 4, c. 33, . • • 


27 6 0 


By Transfers to “Employment of the Labouring Poor’' Account, in part repay- 




ment of amount advanced to this service, . . . • • 




By Transfers to “ Employment of the Labouring Poor” Account, ’&c., in 




adjustment of Pay Clerks’ balances, ..... 




Balance, , • • 


- 




£ 



20,895 9 4 
7,313 5 3 



S,23S 14 7 



G. Adams, Accountant. 
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IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 



(A 9.)— RIVER 
Acts 5 & G Viet., c. 89 ; 8 & 9 Viet., c. 69 ; 



An Account of tho Receipts and Expenditure of the 



No. of | 
Final 
Notice. 



39 

62 

71 

108 

162 

155 

156 
173 
175 
184 
189 



47 

51 

55 

69 

70 
73 
83 

110 

125 

138 

153 

154 
159 
161 
173 
179 

15 

29 

38 

111 

113 

162 

164 

182 

192 



NAME OF DISTRICT. 



1. Works Account. 
Fixed Projects. 



To Ardce, . 

Annagh, 

Alick, . 

Borris-in-Ossory, 
Boyne, . 

Brusna (Ferbane), 

Ballycasey, 

Ballybay, 

Ballinliassig, 

Borrisokanc, 

Ballinderry, 

Ballyteigue, 

Broacllougk, 

Boley, . 

Ballinakill, 

Boardsmill, 

Ballinaskea, &c.. 

Balia, 

Ballynahown, 
Ballinamoro, &c. 
Burrcn, . 

Caliore, . 

Oappagli, 

Coinoguo, 

Clonakilty, 

Cork Slob, 

Carrigowcr, 

Curraunboy, 

Cuilmore, 

Camcloon, 

Castlebar Lakes, 

Carrowmoro Lab 

Clonlost, 

Castlebernard, 

Cavctown, 

CniTagba, 

Crogban, 

Castlemartyr, 

Coolaney, 

Crosslougb, 

Bungolman, 

Beel, 

Dunlcellin, 

Derry] in, 

Brumbominey, 

Brumcliff, 

Bunmore, 

Bumnoran, 

Berryliolmcs, 

Eslin, . 



■Received for carrying on tho Works. 



Coimiiissiinmrs of 
Public Works 
Loan Fund. 



1,925 0 0 
3S4 5 10 



2,543 0 0 
4,210 0 0 
2,500 0 0 



618 17 11 
G,406 0 0 



2,092 7 3 
24,378 0 0 
1,390 7 11 



1,200 0 

G37 11 



59 7 11 



Carried forward, 



26 10 8 
0 12 0 



76 15 0 
59 9 9 
0 0 6 



4 16 0 
40 8 5 



— 








3,500 0 0 


0 0 9 


3,500 0 9 


— 


16 11 S 


16 11 8 


890 0 G 




890 0 6 


— 


41 0 6 


41 0 6 


525 0 0 


— 


525 0 0 


87 1 10 




87 1 10 


2,835 0 0 


84 6 0 


2,919 6 0 


900 0 0 


18 10 G 


918 10 6 


1,410 7 9 


8 14 2 


1,419 1 11 


5,500 0 0 


122 3 1 


5,622 3 1 


1,333 15 6 


19 8 10 


1,353 4 4 


3,1 9G 4 6 


0 0 0 


3,196 5 0 


1,450 6 3 


— 


1,450 6 3 


69,972 14 11 


702 17 0 


70,075 11 11 



1,951 10 8 
384 17 10 



2,619 15 0 
4,269 9 9 
2,500 0 6 



618 17 11 
6,588 3 8 



2,092 7 3 
24,382 16 0 
1,430 16 4 



1,201 5 0 
637 11 9 
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DRAINAGE. 

9 Wet., c. 4 ; and 10 & 11 Viet., c. 79, &c. 



Commissioners of Public Works, in the Year ended December 31, 1852. 



| No. of | 
Final 
I Notice. 



NAME OF DISTEICT. 



EXPENDITURE. 

By Balance from December 31, 1851, 
1. Works Account. 

Fixed Projects. 

By Arrlee, 



Annagli, 

Alick, 



9 

17 

27 

28 
24 
34 

3 

39 

G2 

71 

10S 

152 
155 
15G 
173 
175 
184 
189 

' 5 
.19 
33 
.47 
51 
55 

69 

70 
73 
83 

110 

125 

138 

153 

154 
159 
161 
173 
179 

15 

29 

38 

111 

113 

162 

164 

182 

192 



Borria-in-Ossory, 

Boyne, 

Brusna (Ferbaue), 
Ballycasey, . 
Ballybay, 
Ballinbassig, . 
Borrisokane, . 
Ballinderry, . 
Ballyteigue, . 
Broatllougb, . 
Boley, 

Ballinakill, 
Boardamill, . 
Ballinaskea, Ac., 
Balia, 

Ballynabown, 
Ballinamore, Ac., 
Burren, 

Cabore, 

Cnppagh, 

Comognc, 

Clonakilty, 

Cork Slob, . 

Carrigowcr, . 

Currauuboy, . 

Cuihnore, 

Camcloon, 

Castlebar Lakes, 

Carrowmore Lake, 

Clonlost, 

Castlcbernard, 

Cavetown, 

Cunugha, 

Crogban, 
Castlemartyr, . 
Coolaney, 
Crosslougb, 

Dungolman, . 
Dcel, . 

Dunkellin, 

Dcrrylin, 

Drumbnminey, 

Drinncliff, 

Dimiuore, . 

Duniiioran, 

Derrybolmes, 

Esliu, . 



Carried forward, . 





Expenditure 

on 

Works. 


Interest 
chargeable on 
Moneys provided 
for carrying 
on tlid 
Works. 


TOTAL. 




— 




£ s. 


d. 


£ s. 


d. 


£ 


s. 


d. 


£ s. d. 












- 






30,947 18 8 




1,300 15 11 


845 11 


11 


2,146 




10 






24 0 


4 







24 


0 


4 






1 5 


2 


— 




1 


5 


2 






225 3 


3 


668 16 


11 


894 


0 


2 






2,799 5 


2 


1,837 IS 


4 


4,637 


3 


G 






483 7 


S 


2,284 3 


6 


2,767 


11 


2 






1 6 11 







1 


6 


11 






0 11 


11 


— 




0 


11 


11 






8 14 


9 


— 




8 


14 


9 






130 15 10 


— 




130 


15 


10 






0 16 


8 


— 




0 


16 


8 






286 7 


9 


1,217 15 


8 


1,504 


3 


5 






0 15 


5 


— 




0 


15 


5 






1 19 


9 


— 




1 


19 


9 






0 14 


9 


— 




0 


14 


9 






1 4 


3 


— 




1 


4 


3 






0 15 


1 


— 




0 


15 


1 






436 3 11 


561 10 


S 


997 


14 


7 






32 14 


3 


— 




32 


14 


3 






21,320 8 


7 


4,548 17 


0 


25,S69 


5 


7 






914 2 


3 


551 7 


6- 


1,465 




9 






1 11 


3 






1 


11 


3 






90 11 


11 


363 4 


8 


453 


16 


7 






217 13 


4 


— 




217 


13 


4 






14 14 


0 


365 7 


1 


3S0 


1 


1 






117 11 


0 







117 


11 


0 






0 1G 


10 


_ 




0 


16 


10 






0 15 


10 


— 




0 


15 


10 






0 15 


2 


— 




0 


15 


2 






0 19 


9 


— 




0 


19 


9 






0 14 


11 






0 


14 


11 






1 9 


5 


— 




1 


9 


5 






3 11 


0 







3 


11 


0 






3,033 16 


1 


579 5 


9 


3,613 


1 


10 






78 1 


9 


— 




78 


1 


9 






1 6 10 







1 


6 


10 






37 13 


7 


— 




37 


13 


7 






503 6 


7 


269 2 


0 


772 


8 


7 






242 10 


1 







949 


10 


1 






— 




IS 12 


S 


13 


12 


8 






79 18 


3 


219 10 


8 


299 


S 


11 






- 871 12 


7 


Go 7 18 


9 


1,529 


11 


4 






127’15 


0 


1,00-4 16 


8 


1,132 


11 


8 






0 4 


10 


22 6 


0 


22 


10 


10 






1' 7 


8 


s_ 




- 1 


7 


8 






286 14 


5 


— 




286 


14 


5 






S,3S1-10 


1 


1,074 IS 


0 


9.4-56 


17 


1 






43-10 


4 ‘ 


. — 




43 


10 


4 






438 6 


0 


— 




43S 


6 


0 






326’ 15 


3 


- 




326 


15 


3 




£ 


-42,877’ 12 


4- 


17,086 3 


9 


59,963 


16 


1 


30,947 18 8 



I 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A.9.)— BIYER 
Acts 5 & 6 Viet., c. 89 ; 8 & 9 Viet., c. 69', 



An A ccount of the Roccipts anil Expondituro of tlio Commissioners 



No. of 
Final . 
Notice. 




Received lor carrying on the Works. 


NAME OF DISTRICT. 


Commissioners of 
J'nliliu Works 
Loan Fund. 


Other Receipts. 


TOTAL. , ! 




RECEIPT — continued. 

Works Account — Fixed Projects — continued. 

Brouglit forward. 


£ s. d. 

69,972 14 11 


£ S. ( l. 

702 17 0 


£ s. d. \ 
70,675 11 11 1 


7 


To Pane, 








_ 


65 


Fergus, 


1,300 0 0 


72 r> 2 


1,372 5 2 


121 


Poranwcll, . . . 


— 


— 


— 


8 


Glyde, . 


5,000 0 0 


co 

CO 


5,515 8 3 


106 


Gar, 


— 


— 


— 


187 


Glenariff, ..*.«• • 


— 


— 


— 


58 


Headford, ...... 


_ 


— 


— 


79 


Hind, ....... 


1,280 0 0 


— 


1,280 0 0 


36 


Inny, ........ 


3,800 0 0 


14 0 0 


3,814 0 0 


18 


Killiinor, ...... 

Kilmainc, ...... 


3,165 0 0 


0 8 0 


3,165 S 0 


31 


— 


— 


— 


41 


Kilbeggan, ...... 


2,000 0 0 


0 0 6 


2,000 0 6 


54 


Kilbride, . . . . , 


576 0 0 


— 


576 0 0 


78 


Kill, ....... 


— 


— 


— 


105 


Kilcnck, ...... 


— 


— 


— 


112 


Kinmcen, ...... 


— 


— 


— 


124 


Kilinagauny, ....... 


1,524 0 0 


— 


1,524 0 0 


160 


Kcenagli, . , . . 


— 


— 


— 


11 


Longford, ....... 


3,000 0 0 


— 


3,000 0 0 


12 


Lorrlia, ...... 


— 


— 


— 


32 


Lougli Gara, &c., ..... 


800 0 0 


84 18 1 


884 18 1 


43 


Lough Oughter, See., ..... 

„ „ Grant in aid of Navigation Works, 

Loughans, ...... 


8,000 0 0 


19 3 3 


j. 16,592 3 3 


53 


763 0 0 


.8,573 0 0 
7 15 7 


770 15 7 


68 


Lough Neagh, ...... 


25,000 0 0 


380 13 11 


25,380 13 11 


109 


Leesborough, ...... 


329 0 0 


— 


329 0 0 


151 


Lough Crew, ...... 


— 


— 


— 


166 


Lough Dalla, ...... 


— 


— 


— 


170 


Lavally, ...... 


950 0 0 


— 


950 0 0 


174 


Lough Mask, &c., ..... 


9,000 0 0 


0 0 6 


9,000 0 6 


183 


Lough Corrib, &c., . ' , 


35,000 0 0 


158 14 0 


35,158 14 0 


188 


Lisdufij ...... 





— 


— 


193 


Lough Launagh, ..... 


752 0 0 


— 


752 0 0 


23 


Moyour, ...... 





— 


- 


45 


Mullyfarry, ...... 


— 


— 




60 


Miles and Templebryan, .... 


— 


— 




72 


Mullawn, ...... 





— 


— 


140 


Magliera, ...... 


— 


— 


— 


141 


Moyne and Crosspatrick, .... 


— 


— 




176 


Monivea, ...... 


— 


— 




25 


Nobber, . ..... 


— 


- 


— 


21 


Owenabrocka, ...... 








— 


48 


Owcnkeagh, ...... 


— 


— 




59 


Quin, 

Quoile, 


4,000 0 0 


0 16 0 


4,000 16 0 


- 


— 


— 


~ 




Carried forward, , , 


176,711 14 11 


10,030 0 3 


186,741 15 2 
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OF THE COMMISSIONERS OF PUBLIC WORKS.- 

DRAINAGE — continued. 

9 Viet., c. 4; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in the Year ended December 31, 1852 — continued. 



No. of 
Final 
Notice. 


NAME OF DISTRICT. 


Expenditure 

Works. 


Interest 
chargeable on 
Moneys provided 
for carrying 
on the 
Works. 


TOTAL. 


- 


- 




EXPENDITURE — continued. 




£ 


s. 


d. 


£ fi. 


d. 


£ 


s. 


d. 


£ 


s. 




W orks Account — Fixed Proj ects — continued. 
























Brought forward, 




42,877 


12 


4 


17,086 3 


9 


59,963 


16 


1 


30,947 


18 


7 


By Fane, 






1 


18 


6 







1 


18 


6 






G5 


Fergus, 






237 


10 


1 


1,103 16 


11 


1,341 


7 


0 






121 


Foranwell, . , 






6 


3 


4 


— 




6 


3 


4 






8 


Glyde, 






4,631 


•16 


0 


- 1,425 S 


1 


6,057 


4 


1 






106 


Gar, . 






3 


1 


5 







.3 


1 


5 






187 


Glenariff, 






11 


2 


0 


— 




11 


2 


0 






58 


Headford, 






1 


2 


5 






1 


2 


5 






79 


Hind, . . 






887 


■11 


8 


682 1 


1 


1,569 


12 


9 






36 


Inny, 






190 


6 


6 


932 11 


1 


1,122 


17 


7 






18 


Killimor, 






> 2,139 


17 


5 


■ 1,720 13 


9 


3,S60 


11 


2 






31 


Kilmaine, . . 






1 


5 


2 







.1 


5 


2 






41 


Kilbeggan, 






309 


19 


6 


764 2 


8 


1,074 


2 


2 






54 


Kilbride, 






387 


4 


11 


242 19 


5 


630 


4 


4 






78 


Kill, . 






0 


2 


6 


107 17 


1 . 


107 


19 








105 


Kilcock, . . 






1 


2 


11 


— 




1 


2 


11 






112 


Kiuuieen, . . 






0 


15 


10 


— 




. 0 


15 


10 






124 


Kilmaganny, . 






887 


IS 


7 


338 4 


4 


1,226 


2 


11 






160 


Kconagh, 






381 


9 


6 


239 16 


1 


621 


5 


7 






11 


Longford, 






3,270 


4 


8 


895 15 


8 


4,166 


0 


4 






12 


Lorrba, 






0 


17 


11 


— 




0 


17 


11 






32 


Lough Gara, &c., . 






1 


12 


3 


440 11 


1 


442 


3 


4 






43 


Lougli Ouglitor, &c., . 






12,628 


•11 


5 


2,198 4 


8 


14,S2G 


16 


1 






53 


Lougbans, 






177 


16 


3 


115 7 


2 


293 


3 


5 






6 S 


Lougli Neagh, 






22,980 


9 


1 - 


3,761 17 


4 


26,742 


6 


5 






109 


Leesborougii, 






18 


17 


3 


208 8 


0 


227 


5 


3 






151 


Lough Grew, 






6 


5 


10 


— 




6 


5 


10 






ICO 


Lough Dalla, 






4 


2 


0 







4 


2 


0 






170 


Larally, 






81 


6 


9 


275 13 


1 


356 


19 


10 






174 


Lough Mask, &c., 






15,430 


9 


4 


1,547 1 


5 


16,977 


10 


9 






183 


Lough Corrib, <&c., 






27,573 


1 


8 


4,319 7 


8 


31,892 


9 


4 






18S 


Lisdufl^ 






0 


16 


2 


— 




0 


16 


2 






193 


Lough Lannagli, , 






3,333 


3 


8 


507 13 


5 


3,S40 


17 


1 






23 


Moyour, . . 






1 


3 


3 


— 




1 


3 


3 






45 


Mullyfarry, . 






1 


5 




— 




1 


0 


2 






60 


Miles and Templebryan, 






29 


13 


6 


— 




29 


13 


G 






72 


Midlawn, 






0 


15 


7 


— 




0 


15 


7 






140 


Maghera, 






1 


16 


6 


— 




1 


16 


6 






141 


Moyne and Crosspatrick, 






1 


5 


3 


— 




1 


5 


3 






176 


Monivea, 






2,690 


13 


5 


521 8 


6 


3,212 


1 


11 






25 


Nohber, • • 






10 


6 


4 


- 




10 


6 


4 






21 


Owenabrocka, 






0 


15 


3 


- _ 




0 


15 


3 






4S 


Owenkeagh, . 






0 


15 


4 


— 




0 


15 


4 






59 








3,482 


11 


10 


549 9 


4 


4,032 


1 


2 








Quoile, . 






93 


15 


11 


6 15 


0 


• 100 


10 


11 








- -Carried forward, • 




•144,780 12 


2 


39,991 6 


7 


1S4,771 


18 


9 


30,947 


18 



I 2 



d. 



8 
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GO IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 

(A 9.)— RIVER 
Acts 5 & 6 Viet., c. 89 ; 8 & 9 Viet., c. 69 ; 



. An Account of the Receipts ami Expenditure of the Commissioners 



No. of 
Final 



37 


To Rath, &.c. s 


49 


Rotoorah, 


G1 


Rinn, &c., 


10 


Strokestown, 


20 


Shrule, . 


35 


Shinrone, 


50 


Shandon, 


74 


Shandrum, 


SO 


Sow, 


82 


Shanagoldcn, 


109 


Salccu Lough, . 


14 


Turloghmore, . 


42 


Tempiemore, 


11G 


Tawnawoggaun, 


ns 


Wottonstown, . 


44 


Youghal, 



NAME OF DISTRICT. 



RECEIPT — continued. 

Works Account — Fixed Projects — continued. 

Brought forward, 



Total Receipt — Fixed Projects, 

2. Works Account. 
Preliminary Investigations. 
Incidental Account, . 

Plant Account, transferred to Districts, . 

Suck, or Skiveue, . 



Total Receipts — Preliminary Investigations, . 



3. Liability Account. 



Advances, under the following Districts, viz. : — 
Ardee, ..... 
Annagh, .... 
Alick (Lough), 

Blackwater, .... 
Borrisokane, .... 



Ec’ceivcd for carrying on the 'Works. 


From 

Commissioner's of 
Public Works 
Loan Fund. 


O tiler Receipts. 


TOTAL. 


£ s. d. 


£ s. d. 


£ s. d. 


170,711 14 11 


10,030 0 3 


18G,741 15 2 


71 (i 4 


— 


71 6 4 


950 0 0 


— 


950 0 0 


4,017 0 0 


03 0 0 


4,080 0 0 


3,914 0 0 


50 0 9 


3,973 0 9 


878 0 0 




87S 0 0 


- 


1 10 0 


1 10 0 


3,181 0 0 


272 14 3 


3,453 14 3 


1,818 0 0 


49 5 0 


1,SG7 5 0 


5,505 0 0 


1G1 14 9 


5,060 14 9 


197,040 1 3 


10,037 5 0 






— 


207,083 6 3 




7 1 9 






003 11 0 






20 0 0 




ations, . 




690 12 9 


in repayment of 








329 13 2 






32 10 0 






161 16 4 






501 4 4 






44 5 0 




orward, . £ 


1,120 8 10 


208,373 19 0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 
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DRAINAGE — continued. 

9 Viet., c. 4 ; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in the Year ended December 31, 1852 — continued. 



No. of 
Final 
Notice. 


NAME OF DISTRICT. 


Expenditure 

Works. 


Interest 
chargeable on 
Moneys prowled 
for carrying 
on the 
Works. 


TOTAL. 


— 




EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 




Works Account— Fixed Projects— continued. 












Brought forward, 


144,780 12 2 


39,991 6 7 


184,771 18 9 


30,947 IS S 


37 

49 

61 


By Rath, Ac., .... 
Ratooragh, .... 
Rina, Ac., .... 


34 17 10 
0 16 1 
129 5 7 


134 13 5 
521 3 10 


169 11 3 
0 16 1 
650 9 5 




10 

20 

35 

50 

74 

80 

82 

169 


Strokestown, 

Slirule, .... 

Shinrono, .... 

Shandon, .... 

Sliamlrum, .... 
Sow, ..... 
Shanagolden, .... 
Saleen Lough, 


2,742 8 6 
693 5 2 
18 17 0 
5 8 5 
1 5 3 
45 11 6 
4 5 10 
1 0 11 


1,417 2 1 
932 11 4 
297 1 9 

2S4 1 1 
191 8 1 


4,159 10 7 
1,625 16 G 
315 18 9 
5 S 5 
1 5 3 
329 12 7 
195 13 11 
1 0 11 




14 

42 

116 


Turloglmiore, 

TempTemore, 

Tawnawoggaun, 


2,544 2 5 
621 4 S 
0 15 7 


1,989 8 2 
575 17 4 


4,533 10 7 
1,197 2 0 
0 15 7 




118 


Wottonstown, 


2 ID 11 


- 


2 19 11 




44 


Youghal, .... 


146 9 10 


G40 12 6 


7S7 2 4 






£ 


151,773 G 8 


46,975 0 2 


10S,7iS 12 10 






Total Expenditure — Fixed Projects, 






- 


198,748 12 10 




2. Works Account. 










Preliminary Investigations. 
By Alickafin, ..... 

Barrow, ...... 

Erkina and Goul, .... 

Incidental Account, .... 

Kilnuistulla, ..... 

Limerick, ..... 

Poyntz Pass, ..... 

Suck or Shivcne, .... 




5 10 C 
0 5 G 
7 15 7 
G 9 4 
0 14 
2 11 6 
14 17 9 
14 17 7 






Total Expenditure— Preliminary Investigations, 


~ 


52 9 1 






Lonns 
paid off. 


Interest, &c., 
paid with Moneys 
received under 
Award. 


Total. 


















By Amounts paid in reduction of Loan and 
Interest from Moneys recovered from 
Proprietors or from Counties : — 
Ardee, . 

Armagh, . 

Alick (Lough), 


£ s. d. 

500 0 0 
100 0 0 


£ s. d. 

S5 12 9 
59 G 4 


£ s. d. 

500 0 0 
85 12 9 
159 6 4 






Blackwater, 

Borrisokane, 


235 2 7 


326 1 9 
S8 10 0 


561 4 4 
SS 10 0 






* Carried forward, 


S35 2.7 


559 10 10 


1,394 13 5 


229,749 0 7 
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02 IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 9.)— KIVEE 

Acts 5 & 0 Viet., o. 89 ; 8 & 9 Viet., c. 69 - 
An Account of tho .Receipts and 



RECEIPT — continued. 

Liability Account — continued. 

Brought forwart 

Borris-in-Ossory, .... 

Boyne, ..... 

BaUybay, ..... 

Ballycascy, ..... 

Ballinbassig, ..... 

Ballimlorry, ..... 

Bally teigue, . 

Ballycowan, ..... 

Broadlougli, ..... 

Boley, ...... 

Ballinakill, ..... 

Boardsmill, ..... 

Ballinaskea and Castlorickard, 

Ballynaliown, ..... 

Burren, ..... 

Caliore, ..... 

Coinoguo, ..... 

Cork Slob, ..... 

Carrigower, ..... 

Carrigans, ..... 

Corraunboy, ..... 

Cuilmoro, ..... 

Camcloon, • • , . . 

Castlebar Lakes, .... 

Carbury Mill Stream, .... 

Carrowmore Lake, .... 

Clonlost, ..... 

Castlcbemard, ..... 
Cavetown, ..... 

Ciu-ragba, . . . . ’ 

Crogban, . 

Castlcmartyr, .... 

Goolaney, ... 

Dungolman, 

Beei, 

Drumbominey, . 

Druincliftj . 

Dunuioran, . 

Derryliolmes, .... 

Eslin, . 

Fane, ..... 

Forauwell, . . . 



txorteen, 

Carr, . ... 

Glonariff, . , . ] j 

Headford, 

Hind, .... ; 

Hermitage, .... 

T “»y. 

Kilmaimock, .... 

Kilmaine, 



Carried forward, . 



Expenditure of the Commissioners 



£ 


s 


d. 


£ s 


d. 


1,129 


8 


10 


20S,373 19 


0 


GO 


17 


11 






324 


13 


7 






10 


0 


0 






24-2 


10 


0 






031 


14 


7 






81 


17 


0 






08 


0 


0 






183 


2 


G 






7G 


10 


10 






161 


11 


0 






90 


0 


G 






383 


G 


8 






1G9 


G 


10 






412 


5 


9 






09G 


2 


G 






1,192 


17 


10 






1,433 


18 


0 






49 


0 


8 






202 


14 


0 






121 


7 


8 






27G 


9 


G 






21 


G 


8 






7 


3 


4 






38 


G 


0 






44 


G 


10 






74 


3 


10 






138 


0 


2 






23 


9 


5 






124 


13 


8 






149 


19 


0 






407 


4 


2 






013 


G 


0 






23G 


4 


0 






330 


12 


G 






082 


17 


4 






28 


12 


4 






203 


19 


1 






302 


9 


8 






j 1,201 


4 


9 






3,390 


10 


11 






70S 


13 


9 






201 


14 


10 






000 


0 


0 






100 


0 


7 






202 


9 


4 






03 


10 


0 






91 


11 


2 






131 


5 


S 






16 


5 


9 






2 18 


3 


1 






1,305 


0 


0 






040 


0 


4 






20,390 


1G 


8 


208,373 19 


Oj 
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DRAINAGE— continued. 

9 Viet., c. 4; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in the Year ended December 31, 1852 — continued. 



EXPEND IT UKE — continued. 
Liability Account — continued. 

Brought forward, 
Borris-in-Ossory, . 

Boyne, 

Ballybay, . . . 

Ballycosey, 

Ballinhassig . 

Ballinderry, 

Ballyteiguo, 

Ballycowan, 

Bmvdlough, . . 

Boley, 

Ballinakill, . • 

Boardsmill, 

Ballinaskea and Castlerickard, 
Ballynaliown, . • 

Burren, . . 

Cahorc, 

Comoguo, . . 

Cork Slob, . 

Carrigower, 

Carrigans, . 

Curraunboy, . . 

Cuilmore, . 

Canicloon, . 

Castlebar Lakes, 

Carbury Mill Stream, 
Carrowuioro Lake, 

Clonlost, 

Castleberaard, 

Cavetown, . 

Cnrragha, . • t 

Croglian, . 

Castlcinartyr, 

Coolancy, . 

* 

Dungolinan, . • 

Dcol, 

Drumbominey, 

Drnmcliff, . 

Dnninorau, 

Dcrryliolmcs, 

Eslin, 

Pane, 

Poranwcll, . 

Glydc, 

Gortcen, » 

Garr, 

Glenariff, . 

Hcadford, . • 

Hind, 

Hermitage, 

Inny, 

Kilmannock, 

Kilmaino, . • • 

Carried forward, 





paid off. 


Interest, &c., 
paid with Moneys 
received under 
Award. 


Total. 


— 




£ 


s. 


d. 


£ s. 


d. 


£ s. 


d. 


£ s. 


d. 




S3 5 


2 


7 


559 10 10 


1,394 13 


5 


229,749 0 


7 




250 


0 


0 







250 0 


0 








500 


0 


0 


— 




500 0 


0 








100 


0 


0 


15 0 


0 


115 0 


0 








100 


0 


0 


37 10 


0 


137 10 


0 








750 


0 


0 


19 4 


7 


769 4 


7 








-19 


16 


9 


32 0 


3 


81 17 


0 








162 19 


5 


20 3 


1 


183 2 


6 








53 17 10 


22 13 


0 


76 10 


0 








79 


6 


5 


82 4 


7 


161 11 


0 








50 


0 


0 


39 0 


6 


89 0 


6 








300 


0 


0 


75 16 


8 


375 16 


8 








100 


0 


0 


66 16 10 


166 16 


0 








199 


1 


4 


213 4 


5 


412 5 


9 








1,900 


0 


0 


266 8 


8 


5,166 8 


8 








510 


0 11 


134 4 


4 


674 5 


3 








1,271 


.7 


2 


141 19 


2 


1,413 16 


1 















49 0 


8 


49 0 


S 








137 17 


1 


114 16 


.1 


252 14 


0 








37 


0 


3 


84 7 


5 


121 7 


s 








267 


9 


3 


8 10 


3 


276 9 


6 








15 


2 


5 


6 4 


3 


21 6 


s 








0 


ft 


5 


6 17 


.1 


7 3 


4 















3S 6 


0 


38 6 


0 








22 


5 


6 


22 1 


1 


14 6 


.0 








11 


0 


1 


30 3 


6 


71 3 


.0 








56 


3 


0 


82 2 


2 


13S 5 


2 








47 


4 


6 


77 9 


2 


124 13 


8 








100 


0 


0 


47 9 


0 


147 9 


0 








2S1 


2 


3 


123 1 


LI 


407 4 


2 








613 


6 


5 


— 




613 6 


5 








61 


10 


7 


174 13 


5 


236 4 


0 








250 


0 


0 


129 7 


6 


379 7 


6 








500 


0 


0 


— 




500 0 


0 








16 


10 


6 


12 1 


10 


28 12 


4 








129 


1 


0 


134 18 


1 


263 19 


1 








139 


14 


3 


162 15 


5 


302 9 


S 








991 


4 


6 


207 0 


3 


1,201 4 


9 








2,986 


0 


6 


404 15 


5 


3,390 15 


11 








250 


0 


0 


247 13 


11 


497 13 


11 








119 


4 


0 


132 10 


10 


251 14 


10 








500 


0 


0 


_ 




500 0 


0 








43 


8 


2 


111 12 


5 


155 0 


7 








122 


7 


1 


130 2 


3 


252 9 


4 








100 


0 


0 


39 15 


9 


139 15 


9 








57 11 11 


33 16 


3 


91 11 


2 








131 


5 


9 







131 5 


9 








6 


0 


8 


10 5 


1 


16 5 


9 








- 






- 




- 










62S 11 10 


661 5 


2 


1,290 0 


0 








550 


0 


0 


78 12 


5 


62S 12 


5 








19,453 


5 


7 


5,087 13 


5 


24,540 19 


0 


229,749 0 


7 
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IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 



(A 9.) — RIVER 
Acts 5 & 6 Viet., c. 89; 8 & 9 Viet., c. 69- 



An Account of the Receipts and Expenditure of the Commissioners 



RECEIPT — continued. 



Liability Accouut- 



■continucd 
"Brought forward, 



Kilbride, 

Kilmurry, 

Kilcock, 

Kinmeen, 

Kilmaganny, . 
Keenagh, 

Longford, 

Lorrha, 

Lough-na-Saggart, 

Lough Crew, . 

Lough Dalla, . 

Lavally, 

Lough Corrib, Mask, ai 
Lisduff, 

Moyour, 

Mullyfarry, 

Myles and Teiuplebryaii, 
Mullaun, 

Maghora, 

Moyne and Crosspatrick, 

Robber, 

Oran lull, 

Owenabrocka, . 
Owonkcagli, 

Quin, . 

Red Bog, 

Rath, or Clooneen, 
Pvatooragh, 

Rinn and Black River, 

Strokestowu, . 

Shin rone, 

Shandon, 

Shandrum, 

Saleen Lough, . 

Turloglmiore, . 
Teinplemore, . 
Tawnawoggau n, 

Wilkinstown, . 
Wottonstown, . 



Totiil Receipt — Liability Account, 
To Balance to next Account, 



Office of Public Works, Dublin. 
Wind March, 1853. 



£ 


s. 


d. 


20,395 


10 


8 


152 


1 


5 


44 


2 


10 


144 


8 


1 


20 


19 


8 


99 


19 


3 


48 


0 


0 


320 


3 


10 


543 


10 


0 


10 


0 


0 


294 


11 


7 


202 


18 


1 


284 


13 


9 


378 


17 


0 


27 


0 


2 


830 


;7 


9 


S2 


3 


9 


91 


10 


4 


23 


2 


0 


132 


2 


G 


00 


15 


5 


090 


0 


0 


701 


12 


S 


259 


5 


11 


130 


8 


10 


218 


7 


11 


58 


2 


11 


404 


9 


10 


20 


9 


2 


1,123 


10 


10 


187 


10 


3 


93 


0 


9 


45 


14 


4 


45 


9 


2 


159 


0 


2 


5S1 


12 


3 


082 


17 


3 


81 


11 


0 


109 


10 


2 


92 


9 


0 


- 




i 



208,373 19 0 



29,820 11 C 
25,153 8 1 



203,353 18 
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DRAINAGE — continued. 

9 Viet., c. 4 ; and 10 & 11 Viet., c. 79, &c. 



of Public Works, in tho Year endod December 31, 1852 — continued. 



paid off. 



I Interest, ire., 
paid with Mon e vs 
received under 
Award. 



EXPENDITURE — continued. 

Liabili ty Account— continued . 

Brought forward, 

Kilbride, . 

Kilmurry, . 

Kilcock, 

Kinmecn, . 

Kiluiaganuy, 

Keenagh, . 

Longford, . 

Lorrka, 

Lough-na-Saggart, 

Lougli Crew, 

Lough Dalla, 

Lavally, 

Lough Comb, Mask, 

Lisduff, 

Moyour, 

Mullyfarry, 

Myles and Templcbryan, 

Hullaun, . 

Maghcra, . 

Moyno and Crosspatriclc, 

Nobber, 

Oranhill, . 

Owenabrocka, 

Owenkcagh, 

Quin, 

Rod Bog, . 

Rath or Clooneeu, . 

Ratooragh, 

Rinn and Black River, 

Strokestown, 

Shinrone, . 

Shandon, . 

Sliandrum, 

Salcen Lough, 

Turloghmore, 

Teiupleuiore, 

Tawuawoggaun, 

Wilkinstown, 

Wottonstown, 

Total Expenditure — Liability 1 
Account, 



19,453 

15 



IS 0 
76 7 
11 18 
99 19 
48 0 



500 

600 



0 0 
0 0 



50 0 0 
95 0 10 
284 13 9 
378 17 6 
0 6 0 

528 12 6 
50 13 2 
38 15 6 
16 8 3 
78 13 2 
50 0 0 

700 0 0 

300 0 0 
200 0 0 
91 17 8 



28 0 9 
400 0 0 

1,123 16 10 

200 0 0 

19 15 4 
17 17 8 
53 3 7 

500 0 0 
500 0 0 
40 2 10 

55 0 2 
50 0 0 



5,0S7 13 5 24,540 19 0 



27,029 16 2 



26 2 
68 0 
9 1 



32 2 11 
10 0 0 
122 3 2 
107 17 3 



26 14 2 

301 13 3 
31 10 7 

52 14 10 
6 13 9 

53 9 4 
15 15 5 

75 0 0 

87 2 2 

54 5 11 
44 11 2 



30 2 2 
9 9 10 
26 9 2 



25 19 
27 11 
105 16 



54 10 0 
41 4 0 



6,575 1 10 



152 1 5 
44 2 10 
144 8 1 

20 19 S 
99 19 3 
48 0 0 

500 0 0 
632 2 11 
10 0 0 
172 3 2 
202 IS 1 
284 13 9 
378 17 6 
27 0 2 

830 5 9 
S3 3 9 
91 10 4 
23 2 0 
132 2 G 
65 15 5 



229,749 0 



387 

254 

136 



409 

26 

1,123 



45 

45 

159 

500 

500 

81 

109 

91 



2 2 
5 11 
8 10 



2 11 
9 10 

9 2 
16 10 

0 0 

14 4 
9 2 
0 2 

0 0 
0 0 
11 0 

10 2 
4 0 



33,604 18 0 



£263,353 18 7 



G. Adams, Accountant. 



K 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 10.)— PIERS, HARBOURS, 



All Account showing tho RncEirTS and Expendituhe of the 



RECEIPT. 


£ 


s 


d. 


£ 


s 


cl. 


£ 


. d. 


Piers and Harbours, Acts 9 Viet., c. 3, and 10 & 11 Viet, c. 75. 


















To Amount received from Loan Eund, in aid of the following 
Works, to bo repaid after Final Award, viz. : — 


















Belmullet Canal, ...... 


1,000 


0 


0 












Ballywalter Pier, ...... 


300 


0 


0 












Cuslicndall Pier, ...... 


500 


0 


0. 












Dingle Pier, ..... 


400 


0 


0 












Kilmore Pier, ...... 


1,200 


0 


0 


3,400 




0 






To Amount received as Private Contributions in aid of Works, 
viz. : — 














Ballywalter Pier, from A. Mulkolland, 


100 


0 


0 












Courtown Pier, from Lord Courtown, 


285 


0 


0 


385 










To Sundry Receipts in aid of Works, Sale of Plant, &c., viz.:— 
















Arran Island Pier, . 


15 


0 


0 












Ballywalter Pier, . . 


23 


0 


0 












Burren Pier, ..... 


1 


13 


0 












Dingle Pier, 


35 


5 


s 












Kilmore Pier, ...... 


50 


14 


3 












Ventry Pier, ... 


20 


0 


0 












Skull Pier, ...... 


G 


3 


1 


157 


1C 


0 






Total Receipts, Piers and Harbours, 
Receipts in aid of Fishery Piers, for Tolls, &c. 








3,942 16 


















To Glandore Pier, .... 


8 


14 


6 












Ring Pier, ...... 


12 


9 


1 


21 










Total Receipts, Fishery Piers, , 








J 




21 3 


;7 




























3,963 19 


7 


To Balance carried to next Account, , 














2,010 15 


5 
















£6,974 15 


0 



Office of Public Worlis, Dublin, 
■, 22nd March , 1853. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



AND FISHERIES. 



Commissioners of Public Works in tlie Year ended December 31, 1852. 



EXPENDITURE. 



By Balance brought from last Account, . .. • 

Piers and Harbours, Acts 9 Viet., c. 3, and 10 & 11 Viet. 
By Amount expended on the following fixed projects, viz. :■ 



Ballycotton Pier, 
Belmullet Canal, 
Ballywalter Pier, 
Ballyvaugban Pier, 
Carlingford Pier, 



Total Expenditure, Piers and Harbours, 



4,221 7 6 



Expenditure for Fishery Piers. 



By Glandore Pier, 
Ring Pier, . 



Total Expenditure, Fishery Piers, 



G. Adams, Accountant. 

K 2 
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IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 



(A II.)— LAND IMPROVEMENT 

Act 10 Viet., 



An Accol'nt allowing the Receipt and E xmm , itore of ao 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


To Balance brought from last"Account, .... 


— 


398 12 9 




Amount received from Treasury by way of Loan, 


3,000 0 0 






Amounts received from Proprietors in repayment of preliminary 








expenses, ....... 


1,201 5 4 










4,204 5 4 










4,002 18 1 



Office of Public Works, Dublin, March 22, 1853. 



(A 12.)— SHANNON 



An Account showing the Receipt and Expenditure of the 



RECEIPT. 


£ s. d. 


£ s. cl. 


£ s. d. 


To Balance brought from last Account, .... 


- 


- 


9,084 11 11 


Works. 








To Amount received from Lord Montcaglc,’ contribution in aid of 








works at Foynes Island, . . . 


289 3 4 






To Amount recovered, ..... 


0 10 7 






Total receipt for “ Shannon Works,” 




289 13 11 




Rents and Tolls. 








To Amount received for Rents, .... 


1,200 11 6 






„ „ Tolls, wharfage, <fcc. 


2,055 8 5 






» „ Gauging and weighing boats’, 


1 16 G 






„ „ Produce of sale of materials, 


40 19 11 






» a Cost of removing eel weir at Tarmonbarry, 


0 17 G 






» , } Law expenses, amount recovered, . 


0 2 0 






Total receipt for “ Shannon Rents and Tolls,” . * 


— 


3,299 15 10 










3,589 9 9 




; 




12,674 1 8 

• 



Office of Public Works, Dublin, March 22, 1853. 
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PRELIMINARIES, 
cap. 32. 



Commissioners of Public Works, in the Year ended December 31, 1852. 



Cr. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


By Amount paid into Exchequer, in repayment of advances, 


— 


3,471 3 3 


Amounts paid for preliminary investigations, advertising, 






scrivenery, Ac., ...... 








— 


529 4 2 


Balance to next Account, .... 


- 





G. Adams, Accountant. 



NAVIGATION. 



Commissioners of Public Works, in the Year ended December 31, 1S52. 



Cr. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Works. 






By Amount expended on various works, as follows : — 






Poynes Island, ...... 


513 11 6 




Athlone, . ...... 


SO 15 1 




- Cloondrah Canal, ...... 


0 14 0 




General contingencies, ..... 


9 8 7 




Total expenditure for “ Shannon Works,” 


- 


604 9 2 


Rents and Tolls. 






By Amount expended, viz.: — 






Salaries and allowances, ..... 


1,115 0 4 




Maintenance and repairs, . .... 


1,688 12 4 




Gauging and weighing boats, .... 


0 14 0 




Rents, ....... 


24 0 0 




Taxes, . ...... 


7 4 2 




Miscellaneous expenses, ..... 


13 9 8 




Total expenditure for “ Shannon Rents and Tolls,” 


— 


2,849 0 6 


Balance, ..... 


— 


— 



G. Adams, Accountant. 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(A 13.)— PARLIAMENTARY 



Dr. 



An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 



1. Salaries and Incidents of Office 

To Amount received, from tlie Treasury ou account of vote, 
Amount of Law Costs recovered, . 

Registration Fees, . • ■ 

Sundry Receipts, 



d. £ s. d. £ s. d. 
— 10,703 14 7 



30,834 0 0 
180 10 5 
12 5 4 
172 10 0 



Total Receipt, “ Salaries, die., of_Offico,” 

2. Public Buildings : — 

To Amouut received from the Treasury oif account of voto, 
Amount of sundry Receipts, . . , 



31,200 4 3 



23,025 0 0 
174 10 0 



Total Receipt, “ Public Buildings,” 



3. Inland Navigation : — 

Tyrone Navigation, 

To Amount received ca account of Rents, 
Ditto, Ditto, Tolls, 



Carried forward, 





24,099 10 0 




548 13 2 




548 13 2 


06,012 8 10 
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VOTES AND GRANTS. 



of Public Works, in the Year ended December 31, 1852. 



EXPENDITURE. 



£ 



s. d. I £ s. d. 



£ 



d. 



1. Salaries and Incidents op Office : — 

By Salaries of the Board for one year, 

Salaries of the Establishment, including Engineers, 
Amount of Contribution to the Superannuation Fund, . 
Salaries of Supernumerary Staff, 

Law Expenses, . . 

Postage, . . 

Travelling Expenses of Inspection, &c., . 

Incidents, including Maps, Coals, Taxes, &c., 

Salaries of Commissariat Officers doing duty with the 
Board, ...... 

Travelling and Contingent Expenses of Commissariat 
Officers, ...... 

Amount paid for Progress, Inspections, Land Improve- 
ment Act, 10 Vic., c. 32, . 



Salaries and Incidents of Fisheries : — 

By Salaries of two Inspecting Commissioners for one year, . 
Travelling Expenses of Inspection or Survey, 
Advertisements, . 

Incidents, ...... 



3,740 


12 


5 


12,727 


11 


5 


834 


3 


3 


4,470 


19 


9 


347 


15 


2 


563 


4 


3 


1,754 


13 


0 


715 


6 


2 


3,250 


17 


7 


742 


0 


4 


1,949 


10 


6 


800 


0 


0 


407 


3 


1 


41 


14 


9 


66 


14 


5 



Total Expenditure, “ Salaries, &c., of Office,” 



31,096 13 10 



1,315 12 



3 



32,412 



1 



2. Public Buildings : — 

By Repairs of Building, Furniture, &c . : — 

Board of Health Office, .... 
Charitable Bequests Office, 

Commissariat Offico, .... 
Custom House, ..... 
Dublin Castle, ..... 
Constabulary Office, .... 
Quartermaster-General’s Office, 

Metropolitan Police Barracks, . 

Incumbered Estates Office, 

Four Courts, ..... 
Incidents, ..... 
Irishtown Church, .... 
Phcenix Park, . 

Record Buildings, .... 
Additions to Record Buildings, . 

Royal Hibernian School, 

Royal Hospital, .... 

Stationery Office, .... 
Stores, City Quay, . 

Rents payable, . 

Maynooth College, .... 
Census Office, . . 

Royal Irish Academy, .... 
Chief Secretary’s Gardens, 

Belfast College, . . . • 

Cork College, . • 

Galway College, . - • . . • 

Total Expenditure, “Public Buildings,” 

3. Inland Navigation : — 

Tyrone Navigation, 

By Payments for Labour and Materials, 

Salaries of Inspector, Lock-keepers, &c., 

Incidents, . . ‘ ■ » 

Carried forward, 



44 11 11 
119 3 0 
103 3 S 
2,023 12 5 
4,832 1 5 
136 19. 6 
57 IS 9 
21 2 0 
691 4 11 

2.901 7 4 
55 11 3 
25 2 2 

4.901 9 8 
S35 13 7 

1,98 8 4 3 
1,965 2 9 
1,392 IS 0 
42 14 5 
85 0 0 
115 11 6 
1,036 3 2 
229 14 6 
12 9 5 
404 5 8 
153 9 0 
94 8 1 
134 14 11 



24,403 17 



3 



293 16 6 
207 4 5 
84 0 6 



585 1 
585 1 



5 



2 56,816 3 4 
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IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 

(A 13.)— PARLIAMENTARY 



Receipt and Expenditure on account of Parliamentary Votes and 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


3. Inland Navigation — continued. 








Brought forward. 


— 


548 13 2 


6G,012 8 10 


Maiguc River Navigation, 








To Amount received on account of Tolls, 








Total Receipt, “ Inland Navigation,” 


- 




583 2 4 


4. Harbours: — 








Howtli Harbour, 








To Amount received on account of vote, to March 31, 1853, . 


75 0 0 






Ditto, Ditto, Rents, 


71 0 11 










14G G 11 




Dumnore Harbour, 








To Amount received on account of Rents, 


G9 19 f» 






Ditto, Ditto, Dues, 


13 G 3 










83 5 9 




Donaghadee Harbour, 








To Amount of Rents received, .... 


5 0 0 










5 0 0 




Total Receipt, “ Harbours,” . 


— 




234 12 8 


5. Insolvent Court, ...... 


— 


- 


Nil. 


6. Marsh alsea : — 








To Amount received from tlie Treasury on requisition, 




- 


200 0 0 


7. Kingstown Harbour : — 








To Amount received from tlie Treasury on account of vote, 





0,600 0 0 




Ditto, Ditto, Dues, . 




1,198 4 10 




Ditto, Ditto, Rents, . 




62 18 6 




Total Receipt, “ Kingstown Harbour,” 






10,921 3 4 


• 8. Convict Depots and Constabulary Barracks : — 








To Amount received from tlie Treasury on account of vote, . 


— 


1,000 0 0 




Total Receipt, “ Convict Depots,” Ac. 






1,COO 0 0 


'9. Central Criminal Lunatic Asylum, Dundrum (Building) : — 








To Amount received from the Treasury on account of vote, . 


— 


- 


500 0 0 


10. Central Criminal Lunatio Asylum Maintenance: 








To Amount received from the Treasury, . . 





329 16 2 




Amount Rents, . . 


— 


13 15 0 


343 11 2 


11. Mountjoy Prison (Building) : — 








To Amount received from the Treasury on account of vote, . 




2,000 0 0 




Amouut of Rents received, . . . 


— 


3 0 0 




Total Receipt, “ Mountjoy Prison,” . 


- 




2,003 0 0 


Carried forward, 


I ~ 


— 


, 82,397 18 4 
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VOTES AND GRANTS — continued. 



Grants in tlie Year ended December 31, 1852 — continued. 



EXPENDITURE — continued. 


£ s. d. 


3. Inland Navigation — continued. 




Brought forward, 





Maigue River Navigation, 




By Payments for Labour, <fec., 


53 9 9 


Salary of Inspector, ..... 


33 11 0 


Incidents, ...... 


4 14 6 


Total Expenditure, “Inland Navigation,” 


- 


4. Harbours 




Howtli Harbour, 




By Payments for Labour, &c., .... 


51 9 3 


Salary of Harbour Master, .... 


25 0 0 


Incidents, . . .... 


9 16 4 


Dnnmorc Harbour, 




By Payments for Labour and Materials, 


33 1 9 


Incidents, ...... 


14 15 3 


Donaghadee Harbour : — 




By payments for labour and materials, 


2S 15 1 


Salary of Harbour Master, .... 


15 0 0 


Incidents, ...... 


13 13 0 


Total Expenditure, “ Harbours,” 


- 


5. Insolvent Court, ... . 


- 


6. Marsiialsea, ...... 




7. Kingstoavn Harbour : — 




By stone materials, labour included, for New Traders’ Wharf, 


— 


Pier beads, . . .... 


— 


Ballast supplied under contract, 


— 


Maintenance, repairs, &c., .... 


— 


Salaries of Harbour Master, Engineer, etc., 


— 


Boatmen, watchmen, &c., . 


— 


Incidents and contingencies, .... 


— 


Rents and taxes, ..... 


— 


Total Expenditure, “ Kingstown Harbour,” 


— 


8. Convict Depots and Constabulary Barracks : — 




By repairs of building, furniture, &c., 




Constabulary Depot Barracks, Phcenix Park, 




Smitkficld Convict Depot, .... 




Richmond Bridewell, . 


— 


Grangegorman Convict Depot, .... 


— 


Mount] oy Prison (maintenance), 


— 


Total Expenditure, “ Convict Depots, «kc., 


“ 


9. Central Cbiminal Lunatic Asylum, Dundrum (Building) : — 




By payments for extra works, fittings, &c., . : 


— 


10. Central Criminal Lunatic Asylum (Maintenance) : — 




11. Mountjoy Prison (Building): — 




By payments on account of extra works, &c., 


— 


Fittings, furniture, &c,, . 






i 


Total Expenditure, “Mountjoy Prison,” 


“ 


Carried forward, 


1 



£ s. d. 



57 18 



1 



7,5S7 0 1 
30 5 10 
125 15 2 
1,066 2 10 
737 7 6 
611 12 4 
336 8 10 
44 4 9 



557 0 11 
285 8 11 
4 0 0 
261 12 2 
530 1 5 



1,900 18 9 
103 11 11 
57 6 9 



£ s. d. 
56,816 3 4 

C7C 19 8 



191 10 8 
65 12 9 
429 4 4 



10,53S 17 4 



1,638 3 5 

910 2 O 
157 14 8 



2,061 17 5 
73,486 5 7 

L 
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U IRELAND APPENDIX TO TWENTY-FIRST REPORT 

(A 13.) — PARLIAMENTARY 



Dr. Receipts and Expenditure on accouut of Parliamentary Votes and 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 

12. Maynooth College (Enlargement Act, 8 <L 9 Vic., c. 25), 


— 


- 


82,397 18 4 
Nil. 


13. Provincial Colleges (Act 8 <fc 9 Vic., c. (56), . 


- 




Nil. 


14. Female Convict Prison : — 

To Amount received from tlie Treasury on account of vote, . 

Total Receipt, “ Female Convict Prison,” 

15. Royal Hibernian Military School Room : — • 

To Amount received, being unclaimed Prize Money appropriated 
to this service, . . . , ’ 





801 5 0 


SOI 5 0 
58 1G G 






1G. Salaries and Inoidents of Extraordinary Staff : — 
To Amount of sundry credits in adjustment, , ' 






85 14 4: 


17. Navigation :in Connexion with Drainage : 

To Amount received from the Treasury on account of grant, 


- 


- 


8,573 0 0; 


. 




£ 


91,916 14 2 | 



Office of Fvblie IPods, Dublin, 
22wrZ March, ] 853. 
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VOTES AND GRANTS— continued. 



Grants in the Tear ended December 31, 1852 — continued. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


— 


— 


73,486 5 7 


12. Maynooth College (Enlargement Act 8 & 9 Vic., c. 25): — 








By payments for extra works, Ac., .... 


— 


7G7 15 3 




Incidents, labour, &c., . . • 






915 11 C 


Total Expenditure, “Maynooth College, 






13. Provincial Colleges (Act 8 & 9 Vic., c. 66) : — 








By payments for extra work, fittings, Ac., 








Belfast College, ..... 








Cork College, ...... 








Galway College, ..... 








Total Expenditure, “ Provincial Colleges, 








14. Female Convict Prison : — 








By amount paid for purchase of site, 


— 


SOI 5 0 
39 1C 9 




Incidents of law expenses, .... 


— 






Total Expenditure, “ Female Convict Prison,” . 


— 






15. Royal Hibernian Military School Room, . 


— 


— 


100 13 0 


16. Salaries and incidents oe Extraordinary Staff, . 




- 


41 17 0 


17. Navigation in connexion with Drainage : — 








By amount transferred to Drainage, in aid of works carried 








on through that service, ..... 


— 


— 










84,524 12 4 


Balance, 


— 


— 


7,392 1 10 






£ 


91,916 14 2 



G. Adams, Accountant. 



L 2 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(A 1 4.) — MAINTENANCE 



As Account showing tlio Receipt anil Expenditure of the 



RECEIPTS. 

To Balance from tlio under-mentioned Accounts, viz.: — 

Repairs’ Grants, 

Post Roads, 

Roads and Bridges, 

1. Repairs’ Grants: — 

To Amount received from Treasury, 



Total Receipt, “ Repairs Grants,” 

Carried forward. 
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OF ROADS, &c. 



Commissioners of Public Works, in tlie Year ended December 31, 1852. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


County. 






1. Repairs Grants. 






Clan?, By Barren Road, ..... 


2S 12 3 




„ Ennis and Kilfcnora, .... 






Ennis and Woodford, .... 


102 16 5 




„ Killaloe and Tomgraney, .... 


120 1 11 




„ Lougligraney and Louglirca, 


90 13 6 




„ Tidla and Gort, ..... 


59 14 9 




„ Tulla and Lougligraney, .... 


82 10 S 




„ Bellia, Killaha, aud Loophcad, 


62 7 7 




„ Dunahy and Reliy, ..... 


09 12 0 




„ Kilkislien and Limerick, .... 


146 9 7 








784 10 8 


Antrim, Larne and Ballyeastle Road, 


- 


709 16 S 


Cork, Kciunare and Glengariffe, .... 


- 


41 IS 2 


Fermanagh, Fivcmilctown and Clones, .... 


- 


108 7 0 


Kerry, Shanagolden and Listowcl, .... 


10S 2 1 




„ Talialla Bridge and Dcrriepiin, 


24 3 7 




„ Ballinaholly, ..... 


95 9 8 




„ Ballinskelligs, ..... 


53 15 9 




„ Blaclcwater and Talsilla, .... 


26 15 7 




„ Cahirciveen and Kcnmare, .... 


73 17 6 




„ Listowcl aud Liselton, .... 


130 7 4 




„ Kemnaro and Castletown, .... 


59 0 2 




„ ICillarncy and Batitry, . 


50 0 1 




„ Mcanus and Bealnienagli, .... 


60 10 9 




„ Snccm and Killarncy, .... 


81 12 9 




„ Waterville and Ballycarnahan, 


53 14 9 




„ Kcnmaro and Glengariffe, .... 


153 2 1 




„ Tralee and Listowel, .... 


158 16 11 




„ Tralee and Castlcmaine, .... 


85 13 6 








1,215 2 6 


Galway, Culfin Road, ..... 


67 10 0 




„ Goroman and Clonilo, .... 


28 15 9 




„ Lougligraney and Loughrea, 


206 17 0 




„ BaHinlawless, ..... 


26 9 3 




„ Barna and Cloniff, ..... 


36 16 11 




„ Marbleliill and Dalystown, .... 


40 3 9 




„ Portumna and Mountsliannon, 


16S 10 2 




„ Spiddle and Costelloe, .... 


78 7 3 




„ Streamstown, Cleggan, and Augliris, 


61 17 1 




„ Tulla and Gort, ..... 


28 18 1 




„ Ennis and Woodford, .... 


58 7 5 




„ Ballinaboy and Bunowon, .... 


31 17 8 






21 9 10 








856 0 2 


Limerick, ’ Glenstacl Road, ..... 


16 11 4 




„ Glenquin and Goulbourn, .... 


73 12 8 








90 4 0 


Tipperary, Glenstael Road, ..... 


— 


8 5 4 


Total Expenditure “ Repairs’ Grants,” 


- 




Carried forward, 


- 


- 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 14.)— MAINTENANCE 

An Account showing the Receipt and Expenditure of the Commissioners 

Dr. 




(A If).) — EMPLOYMENT OF 
An Account showing the Receipt and Expenditure of the Commissioners 



To Incidental Receipts, including “Law Costs and Proceeds of Sale of Plant” 
Relodgments from Pay Clerks in reduction of Balances, . ' 

Transfer from “ Grant Loans,” in part paymont of sum advanced to that servico, ' 
Transfers from “ Grant Loans,” &c., in adjustment of Pay Clerks’ Balancos, 



£ 


s. 


el. 


£ s. d. 


346 


18 


2 




1,027 


4 


7 




12,215 


0 


0 




8,729 


15 


5 


22,318 18 2 














£22,318 IS 2 



Office of Public Works, Dublin, March 22, 1853. 
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OF ROADS, &c. — continued. 



of Public Works, in the Year ended December 31, 1852 — continued. 



EXPENDITURE — continued. 


£ s. d. 


Brought forward, 


__ 


2. Post Roads : — 




By County Clare, ...... 


_ 


„ Down, ...... 


— 


„ Antrim, ...... 





„ Donegal, ..... 


— 


„ Fermanagh, ..... 


— 


„ Kerry, ...... 


— 


„ Kilkenny, . . . . . 


— 


„ Leitrim, ...... 


— 


„ Limerick, ..... 


— 


„ Mayo, ...... 


— 


„ Monaghan, ..... 


— 


„ Armagh, ..... 


— 


„ of Town of Galway, . 


— 


„ of City of Limerick, .... 


— 


„ Roscommon, ..... 


— 


„ Tyrone, ...... 


— 


„ Tipperary, ..... 


— 


„ Waterford, ..... 


— 


Total Expenditure, “ Post Roads,” . 


- 


3. Roads and Bridges : — 




By County Leitrim, . . ... 




„ Tipperary, ..... 


— 


„ Cork, ...... 


— 


„ Kerry, 


— 


„ Limerick., ..... 


— 


„ Roscommon, . . . • 


— 


„ Clare, ...... 


— 


„ Galway, ...... 


— 


„ Mayo, ...... 


— 


Total Expenditure, “ Roads and Bridges,” 


- 


Total Expenditure on tho “ Maintenance of 




Roads” Service, .... 


— 


By Balance carried to next Account, 





LABOURING POOR SERVICE. 

of Public Works, in the Year ended December 31, 1852. 



EXPENDITURE. 

By Cash overdrawn December 31, 1851, . 

Payments in Dublin, ..•■••• 
Repayment to Exchequer, . • • • • 

Transfers to “ Grant Loans,” &c., in adjustment of Pay Clerks Balances, 

Cash Balance, 



£ 


«. 


d. 


£ 


, 


d. 


- 






3,814 


4 


6 


S 


0 


6 








y 


13 


10 








163 


17 


0 








3 


10 


5 








50 


0 


0 








9 


17 


8 








4-48 


10 


2 








359 


13 


11 








54 


0 


6 








230 


11 


S 








5 


10 


0 








93 


1 


S' 








7 


16 


0 








69 


9 


G 








132 


17 


1 








1 


0 


0 








222 


4 


8 








178 


15 


3 














2,044 




10 


28 


9 


8 




611 


0 


4 








1,724 12 


0 








782 


4 


3 








491 


0 


9 








173 


6 


8 








1,621 


13 


11 








1,113 


9 


G 








1,003 


13 


6 










— 


— 


7,549 


10 


7 








13,408 


4 11 


- 






2,446 


2 


5 








£15,854 


7 


4 


G. 


Adams, Accountant. 












Cr. 


£ 




d. 


£ ' 




d. 


_ 






811 


13 


0 


629 


3 


8 








2,000 


0 


0 








18,718 


7 


1 










— 


— 


21,347 


10 


9 


— 






159 


14 


5 






* £ 


22,318 


18 


2 



G. Adams, Accountant. 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(A 1 6 .) — MISCELLANEOUS 



RECEIPT. 

To Balance lirouglit from last Account, 

1. Boyne River Navigation : — 

To Amount of Tolls, &c., received, 



An Account showing the Receipt and Expenditure of the Comjiissionei 

£ s. d. 




Total Receipt “ Boyne River Navigation,” 

2. Maintenance of certain Turnpike Roads : — 

To Howth Road : — 

Received instalments as per agreement, 



40C 0 1 



420 



S 8 



To Navan Road: — 

Amount of Tolls received, . 



1,401 



5 11 



1,401 5 11 



Total Receipt “Maintenance of certain Turnpike Roads,” 
3. Portumn a Bridge: — 

To amount of Tolls received, .... 



1,887 14 7 



13 5 



7 9 



Total Receipt “Portiunna Bridge,” . 

4. Limerick Floating Dock, Act 10 & 11 Viet., cap. 198: — 
To amount received from the Paymaster of Civil Services, 
Proceeds of sales of Plant, <tc., 



13,000 0 0 
149 1 0 



Total Receipt “ Limerick Floating Dock,” 



5. Receiver's Account for Loans, Act 1 & 2 Win. 4, cap. 33 : — 
To Drogheda Harbour: — 

Amount received for Tolls, .... 

„ Proceeds of sale of materials, 

„ From the Dublin ancl Belfast J unction Rail- 

way Company for improving the Naviga- 
tion of the River Boyne, 

„ From the Harbour Commissioners in repay- 

ment of Loans, .... 



3,789 1G 0 
1G 15 8 

1,000 0 0 

5,852 5 7 



13,149 1 0 



To Galway Harbour : — 

Amount of Tolls, <fcc., received, 



Carried forward 



10,G$8 17 3 



1,693 3 



0 



1,693 3 0 



30,651 11 ^ 
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of Public Works, in the Year ended December 31, 1852. 



EXPENDITURE. 



1. Boyne River Navigation : — 

By Labour anil Materials, . 

Salaries anil Incidents, . 

Repayments on account of Loans, viz. : — 

Principal, 

Interest, 

Total Expenditure “ Boyne River Navigation,” 

2. Maintenance of certain Turnpike Roads : — 

By Howth Road : — 

Labour and Materials, .... 
Salary of Overseer, 



By Navan Road : — 

Manual Labour, 

Materials for Surface Repairs, 
Rents, 

Salaries — Superintendent, 

„ Pay Clerk, . 

„ Overseer, 



£100 

30 

65 



Tradesmen’s Bills, 

Interest on account of Loans, 

Incidental Expenses, 

Total Expenditure “ Maintenance of certain Turnpike Rop.ds,” 

3. Portumna Bridge • — 

By Labour and Materials, . 

Collector’s Salary, 

Incidents, , . 

Repayments on account of Loan 

Principal, 

Total Expenditure “ Portumna Bridge," 

4. Limerick Floating Dock, Act 10 <fc 11 Vic., cap. 19S :— 

By Works under Contract, . 

Labour, . . . . 

Plant and Materials, • 

Salaries and Incidents, . . • 

Total Expenditure “ Limerick Floating Dock,” 

5. Receiver’s Account for Loans, Act 1 & 2 Win. IV., cap. 33:— 

By Drogheda Harbour: — 

Labour and Materials, 



£G,45G 5 11 
2G3 19 0 



Salaries and Incidents, . 
Repayment on account of Loan : — 
Principal, 

Interest, 



Balance of imprests in tlic hands of the late and present 
Secretaries to the Harbour Commissioners, unaccounted 
for on final settlement of account, 

Harbour Commissioners, for balance to their credit at foot 
of final account, . • 



By Galway Harbour : — 

Labour and Materials, 

Salaries and Incidents, . 
Repayment on account of Loans : — 
Principal, 

Interest, 



£235 15 9 
1,064 4 3 



Cavried forward. 



218 15 
31 4 



427 

39 



229 1 10 
524 1G 10 
98 14 9 



195 0 
47 8 
450 0 
2 13 



2,640 

551 



423 

971 



0 2 
7 2 



404 

511 



1,300 0 0 



14 2 10 
175 11 5 



12 3 
32 10 
0 13 



2,359 1G 0 
10,123 15 8 
G94 9 S 
593 2 G 



11,306 1 



2,215 12 



16,345 

M 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(A 16 .) — MISCELLANEOUS 



Dr. Eccoipt and Expenditure on account of Miscellaneous Senices 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, . 


- 


— 


30,G51 11. 4 


To Limoriclc Bridge, Harbour, &c . : — 

Amount of Tolls received, .... 

Rents, ...... 

Poes on Pilot Licences, . . . . . 


8,583 4 7 
247 13 G 
1 13 0 


8,832 10 1 




Total Receipt “Loans Receiver Account,” 














6 . Agricultural Inquiry, . 


- 


Nil. 




7. District Lunatio Asylums, Act 8 <fc 9 Viet., cap. 117 : — 
To Balliuasloe District Lunatic Asylum : — 

Received from the Paymaster of Civil Services, 


2,500 0 0 














To Belfast District Lunatic Asylum, . . , 


— 


Nil. 




To Clonmel District Lunatic Asylum, .... 


- 


Nil 




To Eglinton Lunatic Asylum, Cork : — 

Received from the Paymaster of Civil Services, 

Proceeds of Sale of Grass Crop, .... 


9,000 0 0 
22 12 9 


9,022 12 9 










To Kilkenny District Lunatic Asylum, 


- 


Nil. 




To Killarney District Lunatic Asylum : — 

Received from the Paymaster of Civil Services, „ 
Received for Grass Crop, ..... 


5,000 0 0 
13 10 0 














To Limerick District Lunatic Asylum, . . 


- 


Nil. 




To Londonderry District Lunatic Asylum, . , 


— 


Nil. 




To Mullingar District Lunatic Asylum : — ' 

Received from the Paymaster of Civil Services, , 
Received from the Contractor for use of Grounds, . 


4,500 0 0 
30 0 0 


4,530 0 0 










To Omagh District Lunatic Asylum : — 

Received from the Paymaster of Civil Services, 


3,000 0 0 


3,000 0 0 










To Richmond Lunatic Asylum, Dublin : 

Received from the Paymaster of Civil Services 
Received proceeds of Old Materials, . ’ 


4,000 0 0 
127 3 4 


4,127 3 4 










Carried forward, 

’ 






51,836 1 8 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



83 



SERVICES — continued. 



in the Year ended December 31, 1852 — continued. 



EXPENDITURE. 

Brought forward, . 

By Limerick Bridge, Harbour, &e. : — 

Labour and Materials, .... 
Salaries and Incidents, .... 
Repayments on account of Loans : — 

Interest Account, . . . 

Total Expenditure “ Loans Receiver Account,” 

6. Agricultural Inquiry . 

By Salaries and Incidents, .... 

7. District Lunatic Asylums, Act 8 & 9 Viet., c. 117. 

By Ballinasloe District Lunatic Asylum : — 

Patent Cooking Apparatus, &c., . 

Architect for Professional Services, 

By Belfast District Lunatic Asylum : — 

Works under Contract, .... 
Architect for Professional Services, 

Salaries and Incidents, . 

By Clonmel District Lunatic Asylum : — 

Purchase of Lands, and Valuation Expenses, 
Incidents, ..... 

By Eglinton Lunatic Asylum, Cork : — 

Works under Contract, .... 
Labour and Materials, .... 
Furniture and Fittings, .... 
Architect for Professional Services, 

Salaries aud Incidents, .... 

By Kilkenny District Lunatic Asylum : — 

Works under Contract, .... 
Labour and Materials, . . • 

Furniture and Fittings, .... 
Salaries and Incidents, . . . • 

By Killarney District Lunatic Asylum 
Works under Contract, .... 
Furniture aud Fittings, .... 
Salaries and Incidents, .... 

By Limerick District Lunatic Asylum : — 

Works under Contract, . 

Incidents, . 

By Londonderry District Lunatic Asylum : — 

Incidents, . . • ... 

By Mullingar District Lunatic Asylum 
Works under Contract, . 

Architect for Professional Services, . * 

Salaries and Incidents, . 

By Omagh District Lunatic Asylum : — 

Works under Contract, . • • 

Labour and Materials, . 

Furniture and Fittings, . 

Architect for Professional Services, 

Salaries and Incidents, .... 

By Richmond Lunatic Asylum, Dublin : — • 

Works under Contract, . 

Labour and Materials, . 

Architect for Professional Services, . • 

Salaries and Incidents, .... 



Carried forward, 



£ s. d. 

102 2 10 
1,844 5 3 

7,500 0 0 


134 11 


4 


199 4 


0 


2,377 12 


0 


187 10 


0 


93 18 


5 


74 10 


5 


4 2 


6 


4,159 6 


G 


1,009 11 


5 


2,132 7 


2 


499 14 


0 


269 15 


7 


519 10 


9 


618 3 


6 


1,206 12 


8 


157 17 


8 


1,349 7 


6 


569 19 


5 


167 19 


6 


106 10 


0 


2 9 


9 


5 5 


0 


3,475 15 


7 


70 0 


0 


157 2 


6 


4,230 12 


8 


74 6 


10 


723 6 


2 


114 19 


1 


184 19 


4 


8,342 19 


1 


432 6 


4 


350 ( 


0 


187 2 


10 



8,070 14 S 



108 19 9 
5 5 0 



5,328 4 1 



Or. 

£ s. d. 
16,345 8 9 

22,968 1 8 
13 19 0 



j 39,327 9 5 

M 2 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(A 16 .) — MISCELLANEOUS 



RECEIPT. 

Brought forward, 

To Sligo District Lunatic Asylum : — 

Received from the Paymaster of Civil Services, 



Total Receipt, “ District Lunatic Asylums,” 

8. Sundby Accounts : — 

To K". tic laC. Croinmellin, amount received to keep up Policies 
of Insurance on his life for £10,000, as security for loan 
advanced by late Loan Commissioners, . 

To Belfast and Antrim Road : — 

Fine received, . . , , 

To Works Advances : — 

Transfer in adjustment of Personal Accounts, . , 

To Roads and Bridges Grant : — 

Amount recovered, . . ... 

To Lord Lieutenant’s and Cliaritahlo Relief Fund : — 

Transfer in adjustment of Personal Accounts, 

To Land Improvement Loans Repayments : — 

Amount received from Proprietors, &c., 

To amount received from Treasurers of Counties and others, in 
repayment of Loans under several acts, which on being 
apportioned were transferred, . . . 

To Proceeds of 3£ per cent. Government Stock, sold out for 
account of Pay Clerk, 

Amount of Stock transferred to Contractor, 

Dividends on Investments in 3 J per cent. Stock, . 
for account of Contractors and Pay Clerks, ' . * 

To Drainage repayments received from Defaulters, . 



To Temporary Receipts, 

To Castletown Embankment : — 

Received Instalment under Act 10 Viet., cap. 33, . 

To Deposit Accounts : — 

Received from sundry Hallway Companies, to meet expenses 
oi Arbitration, ... . 

Transferred from “ Grant Loans,” Act 1 & 2 Win. iv!, cap. 33, 

To Fishery Surveys: — 

Received for Preliminary Expenses of Fishery Weirs, 

To Fishery Weirs, &c . : — 

Received for Improvements, 



Receipt and Expenditure on account of Miscellaneous Services 

£ s. 



To Fishery Districts:— 
Fine received, 



Total Receipt, “Sundry Accounts,” 



Office of Public Works, Dublin, 
March 22, 1853. 



197 16 
2,058 5 



1.G44 4 3 



332 9 
18 18 



1,000 0 0 



330 

0 

108 

1 15 
0 18 



5,419 19 1 



2,457 5 
1,044 4 
34 17 



■£ s. d. 
51,836 1 8 



29,193 6 1 



11,541 12 0 



92,570 19 9 
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SERVICES — continued. 



in the Year ended December 31, 1852 —continued. 



Cr. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Brought forward, 






By Sligo District Lunatic Asylum : — 






Works under Contract, ..... 


1,5S5 9 9 




Labour and Materials, ..... 


47 17 1 




Furniture and Fittings, ..... 


210 19 7 




Architect for Professional Services, 


126 0 0 




Salaries and Incidents, ..... 


172 8 0 








2,142 14 5 


Total Expenditure “ District Lunatic Asylums,” 


— 




8. Sundry Accounts. 






By N. de la C. Crommellin, amount paid, being one year’s 






Premium of Iusurance on his Life, 


330 0 0 








330 0 0 


By Belfast and Antrim Road, .... 


- 


Nil. 


By Works Advances : — 






Transfer in adjustment of Personal Accounts, 


— 


77 5 10 


By Roads and Bridges Grant, .... 


- 


Nil. 


By Lord Lieutenant’s and Charitable Relief Fund : — 






Transfer in adjustment of Personal Accounts, 


— 


0 5 1 


By Land Improvement Loans Repayments : — 






Transferred to the Paymaster of Civil Services, . 


— 


9S4 17 11 


By amount transferred to the Paymaster of Civil Services, &c. 


5,4S7 5 7 


5,487 5 7 


By Payments to Contractors and others, Stock sold out, 


691 6 6 


Ditto ditto Dividends on Investments, 


182 19 11 




Stock transferred as per Contra, .... 


2,058 5 7 








2 932 12 0 


By Drainage Repayments, transferred to the Paymaster of 






Civil Services, ...... 




1,570 S 3 


By Temporary Receipts, amount repaid, 


- 


15 9 5 


By Castletown Embankment : — 






Amount expended, ..... 


“ ■ 


259 15 0 


By Deposit Accounts : — 






Paid Expenses of Arbitration, 


114 7 8 




Transferred to the Paymaster of Civil Services, .. 


36 14 1 




Transferred to “ Employment of the Labouring Poor 






Account,” ....•• 


3 0 0 








154 1 9 


By Fishery Surveys : — 






Expended in Preliminary Expenses, 




9 4 6 


By Fishery Weirs, &c. : — 






Expended in Improvements, .... 




327 7 0 


By Fishery Districts, . 


— 


Nil. 


Total Expenditure, “ Sundry Accounts,” 


- 




Balance, . 







£ s. d. 
39,327 9 5 



36,332 3 11 



12,148 12 4 
4,762 14 1 



£92,570 19 9 



G. Adams, Accountant. 
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IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 



Schedule of the Seventy-four Dilunagk 



4 Ornnhill, 

■63 Gnrtecn, 

04 lJallyeowi'n, . 

87 Hermitage, . 

57 Kilihnrry, 

2G Lmigli-na-SnggiU't, 

13 lleel Hog, 

107 Oarlmry Mill Stream, 
139 Wilkiiiswwu, , 

0 Kiluuuuiuclc, . 

C7 Currigtuis, . 



110 



Corrowinnre Lake, 
Sliandnun, 

ul Crosspatticl: 
Mnllftfimy, 

Lough Alick, 

Owcnkeagh, 

Carriggower, 

Cunagim, 

Ballindurry, 
Druraliominey, 

Hon'ilford’, 

Kilcoek, 

Bollyhay, 

Currcumlmy, 
l'i\ mil Lough, 
Tnwnnwnggaun. 

Coil more, 

Mnl lawn. 

Owt'iinljrockngh, 

Moyov.r, . 

Bnardsmill, 

Ballynakill, 

Bollynankett and Castl 

Saleen Lough, 

Castlehar Lalces, 
Kilmaiiic, 

Fane, . 

Kohlier, . 

Wottrmstown, 

Shniulon, 

Ballinbassig, 

Cahore, . 

Lough Crew, 

Boley, . 

Bull vender, 

Lisduff, . 

Clonhist, 

Koran Well, 

Lough Hallo, 

Gl.nanlV, 

Maghcra, 

Comogne, 

Eslin, 

Ballynahoivn, 

Drum cliff, 

Derrylmluies, 

Annagh, 

Cool ancy, 

Cork Slob, 

Milos and Templcbryan, 
Borrisoknne, 

Cavetown, 

Dungohnan, 

Hath or Cloneen, 
Barren, . 



Kildare anil Meath, 
Galway, . 

LI Dm' e ' 

Do., . 

Mouth, . 

Month and Wei 
Meath, . 

Kildare, . 

Month, . 

Wexford, . 

Donegal, . 

Mav» , . 

Do., 

Do., . 

Do., 

Do., 

Wicklow, 

Month and Dublin 
Westmeath mid lii 
Fcnnaunglt, 

Do., 

Leitrim, . 

Meath, . 
Roscommon, 
Tipperary, 

Kildare, . 

Mavo, . 

Do., 

Do., 



Do., 

Do., 

Louth, 

Meath, 

Louth, 

Cork, 

Waterford, 

Cork, 

Wexford, . 
Month, . 
GaTwny, . 
Tipperary, 
Gnlwny, . 
Westmeath, 
Kildare, . 
Mayo, 

Antrim, . 

Limerick, 
Leitrim, . 
King's and Wes 
Leitrim and 
King’s, . 
Gnlwny, . 
Sligo, 

Do., 



Tipperary, 

Longford anil Westmeath, 
Do. doi, 

Carlow and Kildare, 



Office of Public Works, Dublin, 
March 22, 1853. 





Charged to 
CoUlltluS. 


ItXFBNUITtlllK. 
Chirp'd on 


Total. 


of Catch- 


Aim of 
Flooded, or 
Iiijuivd Lauds, 
which haru 
boon Drained. 


Increase in the 
Animal Lotting 
Value of the 
Lands, caused 
by Drainage. 




,C s. 


.1 


£ s. 


a. 


f 


*, 


<i. 


Slut.. Aer, 










1,830 10 


0 


0,809 17 


0 


11,040 13 


ii 


50.0(10 


3,827 


2 18 


1,034 7 9 




190 111 


o 


3,081 0 


0 


3,871 


1(1 




ItulliK In 


[ 074 




















! 




J 








139 10 


■1 


3,380 14 


7 


3,52(1 


4 


1 1 


7,170 


1,110 


0 12 






87 9 10 


(111 13 


1 








1 ,000 


215 


2 29 






13 0 


li 


273 10 




280 


Hi 


i 




150 








55 II 




8-12 18 




Hits 


13 




2,000 


3(11) 


1 22 






. 0 0 




074 8 


3 


(183 


14 


0 


2,500 


103 


J MH 






Oli III 11 


SdK 0 


n 




19 


ii 


2,000 


211 








ni jh 




(HU la 






10 10 


1,00(1 


Kill 


0 20 






190 17 


7 


1,973 2 


5 


1,704 


0 


0 


10,11(10 


700 


2 37 










9,830 13 




9,830 13 


7 


8,532 


50(1 


1 12 






Ul 0 


3 


2,334 2 


7 


2,47u 


7 


10 


3,33(1 


031 


2 18 


217 3 8 




0 7 


1 


700 5 


n 


790 


12 


l 


800 


190 


2 30 














712 


JO 




700 


132 


1 on 






23 1 


0 


079 12 


3 


702 13 


II 




no 


1 32 






134 3 


7 


892 9 




1180 


13 




2,210 


320 


0 15 






122 7 11 


2,759 4 




2,881 


12 


0 




1121 


2 30 


240 10 7 




70 11 


7 


1.2011 15 


8 


1.277 


7 


3 


10,700 


303 


2 16 






102 10 


7 


3,134 17 




3,237 


8 


4 


J 2,000 


592 


0 81 










1,2(11 5 




1.204 




0 


2,500 




3 32 






13(1 1 


3 


1,120 8 


7 


1,202 




10 


1,(158 


311 


0 38 


112 8 6 












333 




0 


1,000 


134 




311 11 (i 








244 10 


•1 


211 


10 




1,000 


87 


3 31 


28 2 9 




87 10 


9 


023 2 




1,010 12 


II 




301 


1 20 


144 10 9 




17 14 


ii 


1.801 0 




1,81(1 








4111 


3 li 


190 4 1 




41 II 


2 


807 11 




8 18 17 






■114 


3 27 


124 0 8 




55 0 




8,119 19 


3 


3,501 10 


2 


8,000 


1,057 


J 13 


335 7 9 




389 12 




3.131 0 




3,81(1 


12 


8 




044 


0 23 


282 10 8 








208 If, 


3 


295 




7 


200 


40 


0 81 


19 0 0 




139 19 




1,10(1 1 




1,211 


III 


II 


1,000 


198 


3 19 


78 19 8 




199 12 




1.178 8 


II 


1,331 




Id 


2 200 


204 


1 0 


82 1(1 10 




18 8 10 






M2I! 


12 










21 18 0 




Di la 




333 19 




347 






400 




3 18 


29 11 1 




388 III 




all (i 




(102 


13 




400 






21 0 3 




00 19 


II 


3,003 9 




3,151 




7 


(1,110(1 


379 


0 80 


224 1 C 




1,030 1!) 




7,721 1 




8,701 




2 


(1 non 


1,1110 


3 11 


503 8 4 




077 III 10 


3,513 r> 


5 




5 






1,428 


3 12 


428 2 1 




or. n 




1,073 10 


1 


1,107 




7 




430 


3 3 


129 15 8 




187 4 


1 


2,030 7 


0 


2,223 


11 


7 


3,9(10 


738 


0 20 


205 7 11 




130 18 


0 


2,013 15 


r, 


3,070 


13 


11 


2,850 


900 


3 14 


200 3 10 




11 10 


7 


1,0110 III 






(1 




J/llO 


185 


2 27 


85 111 1 




243 -1 


II 


10,7-17 9 




10,990 


10 


1 


lo.iioo 


1,129 


3 80 


(122 12 0 




02(1 3 


1 








15 




87,10(1 


1,521 




533 2 7 




9HO 17 11 


7,053 9 


5 


7,03 1 






.10,0(10 


1,357 


1 3 






80 17 


7 


1,021 15 




1,102 


13 




0 JUKI 


310 


1 17 


00 15 8 








928 7 


II 


028 


7 


11 


2,780 




1 0 






370 0 




00O 12 


0 


1,030 


1.2 




100 


43 


1 15 


57 8 7 




.908 8 




7,270 8 




7,844 


17 




23/0(1 


1,452 


3 6 


417 8 10 




49 11 




4,270 3 


fl 


4,315 


II 


1 1 


7,000 


017 


1 24 






197 18 


0 


2,5911 1 






ill 




2 39(1 


489 


0 34 


140 4 8 




130 11) 




2,080 14 






14 






083 


0 4 






185 13 




3,1119 9 


10 








7,(180 


703 


3 0 


220 12 8 








1,519 15 


II 




15 


11 


2,400 


498 


1 11 


112 10 8 




209 9 




2,197 I 


10 










(148 


2 6 






07 a 


7 


3,107 19 




3,170 


1 




3,800 


95(1 


1 30 






11)1 1 


10 


0,(115 9 


11 




11 


0 


•1/0(1 


983 


0 15 










3,315 4 


4 






4 




020 


0 30 






— 




1,397 12 


1 


.1,307 


12 


J 


19,000 


393 


1 22 






90 17 11 


4,3411 13 


10 


4,437 


11 


0 


(11,181 


1,412 


0 7 


040 8 fi 




577 1(1 




1(1.778 10 


1 


11,35(1 


0 


3 


10,840 


2,(139 


8 6 






003 17 




G,3RH 9 


8 


0,892 




3 


15,000 


3,032 


V, 211 






221 7 




3,8-10 0 


1 




7 


9 


14,294 


017 


0 11 






487 1(1 


7 


(1,708 7 


J1 


7,19(1 


•1 




22,400 


5,000 


1 0 






220 12 


0 


3,813 13 


1 


1.031 




10 


13,120 


907 


0 39 






110 0 10 


4,023 14 




4,733 






7,(180 


881 


0 35 










4,025 0 




4,025 


0 


0 


90,744 


792 


3 18 






108 0 


0 


3,431 11 


1 










817 


2 1 










5,920 7 


11 






330 


214 


0 20 






09 10 


fi 




9 


1,302 




3 


10,285 


269 


1 29 






529 0 


0 


9,509 17 


11 


10,038 17 11 


20/50 


1,017 


0 39 










1,933 18 


0 


1,933 






8,000 


309 








335 12 


0 


10,251 9 




10,587 






28,000 






929 1 




099 8 


1 


0,071 18 




(1,071 


n 




15,000 


1,157 


3 30 






1,083 18 


9 


24,305 10 


2 


20,071) 


9 


11 


40,000 


8,008 




2,j89 19 9 




.£16,230 8 fi 


203,5fl3 4 


10 


209,790 14 4 


797,807 


04,192 


3 6 
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Awards made up to December 31, 1852. 





Drainago, 

including 

Interest. 


1 . 
ii 


Date 


u 


Amount of 

, Annuity, 

. including 
Principal and 
Interest. 


Amount of 
Half-yearly 
Instalment. 


I Repayments otnttNo 1852. 


Total Repayments. 


Comties 


By 

Individuals, 


Total. 


By 

Counties. 


By 

Individuals. 


Total. 




£ s. ,1. 




1849. 




£ 


d. 




£ *. d. 


£ s. d. 
















2 13 8 


1 


March 10, 




704 8 


2 


382 4 1 


— 


523 17 9 


522 17 0 


1,830 15 


0 


4,038 10 


8 


6,778 0 0 




3 13 7 


2 


Apra 


4, 


23 


270 15 


2 


139 17 7 


- 


473 11 7 


473 11 7 


190 16 


2 


1,119 0 


8 


1,309 10 10 




2 7 0 


3 


.Tun,. 


1ft, 


20 


249 4 


2 


124 12 1 


_ 


140 8 3 


14ft 3 3 




,, 


• 1,030 8 




1,109 19 2 




2 10 (1 


4 










4 


23 12 2 




181 19 1 


181 19 1 


87 9 




314 9 


7 


401 19 5 




i la o 














10 1 3 




15 1 9 


15 1 9 


13 0 


10 


5!) 4 


9 


72 10 7 




2 7 II 












4 


33 9 8 




43 15 2 


43 15 2 






345 10 


5 


401 5 2 




3 n n 




Sept. 






53 19 


0 


20 19 0 




20 8 3 


25 8.3 


9 0 


0 


400 15 


0 


470 1 5 




3 U 4 














33 0 0 




07 11 11 


57 11 11 


00 19 




280 3 


a 


353 3 7 




8 1 0 


9 


Oct. 






44 6 10 


23 8 5 




41 6 10 


44 0 10 






155 13 




190 11 7 




2 -1 10 


10 








115 15 


0 


57 17 0 




104 17 2 


104 17 2 


100 17 




46S 14 


7 


009 12 2 




1!) 0 C 


II 












347 13 10 




520 18 2 


026 18 2 






4,284 14 


5 


4,284 14 5 




3 13 a 


12 




2ft, 




171 15 


0 


83 17 6 




118 1 10 


118 110 










700 10 11 








1850. 




























8 10 2 


13 




30, 




54 13 


8 


27 0 10 




70 17 0 


70 17 6 


0 7 


1 


104 1 


0 


170 8 1 




3 7 7 


14 




30, 




49 0 


it 


24 13 1 




43 11 11 


43 11 11 






121 17 




121 17 7 




7 0 11 


10 




30, 




47 0 


ft 


28 10 3 




45 5 0 


40 0 9 








6 


104 3 0 




2 12 4 


10 




30, 


15 


78 0 




39 0 2 




79 2 0 


70 2 0 


134 3 


7 


230 2 


8 


304 6 3 




2 10 10 


17 




30, 




207 11 


0 


103 10 0 




78 13 11 


78 13 11 


122 7 11 


209 10 


it 


3S1 18 1 




3 14 


IS 




30, 




83 10- 




41 15 1 




134 0 4 


134 9 4 


70 11 


7 


302 5 


a 


372 16 0 




5 5 10 


10 




30, 




253 14 


0 


120 7 0 




m 10 10 


219 10 10 


102 10 


7 


708 2 


0 


800 12 7 




3 2 0 


20 




30, 




108 3 


0 


54 1 0 




93 8 2 


92 3 2 






313 18 


8 


313 IS 8 




3 12 3 


21 




30, 


10 


08 9 


4 


49 4 8 




03 0 11 


03 0 11 


130 1 


3 


479 0 


7 


015 7 10 




2 0 7 






80 




28 13 


-1 


14 6 2 




2S 11 4 


28 11 4 






85 17 


0 1 


89 17 0 




2 15 7 


23 


Sept. 




16 


20 10 


8 


10 9 10 




20 10 8 


20 15 8 






03 9 


a 


02 9 2 




3 0 8 


24 




10, 


14 


87 7 


10 


43 13 11 




80 8 10 


80 8 10 


87 10 


9 


218 0 




300 O 4 




3 13 4 






10, 


20 


180 10 




07 15 1 




143 14 2 


143 14 2 


17 14 


0 


348 8 


(i 


300 2 a 




1 18 11 


20 


Oct. 


1, 


13 


88 11 




44 0 8 




0(1 10 5 


50 10 0 


41 0 




lill 10 


2 


232 16 4 






27 




8, 


22 


244 0 




122 4 8 




479 5 4 


479 5 4 


55 0 


0 


823 7 


0 


878 7 0 




3 12 8 


2H 




1, 


20 


252 9 


4 


126 4 S 




202 8 5 


202 8 5 


380 12 


0 


031 3 


4 


1,010 15 10 






2!) 




20, 




18 13 


0 


9 0 0 




275 11 0 


270 11 0 


26 9 


4 


295 1 




321 10 10 




0 11 3 


30 




20, 


23 


70 lu 10 


38 5 5 




72 14 4 


72 14 4 


130 15 




153 1 


8 


288 17 2 




4 0 1 


31 




20, 


23 


81 11 


0 


40 15 0 




78 2 2 


7S 2 2 


155 12 




175 15 


8 


331 8 0 






33 




20, 


33 


21 0 


8 


10 13 4 




20 5 4 


20 0 4 


18 8 10 


42 13 


4 


oi a 2 




4 9 2 


33 




20, 


22 


23 2 


0 


11 11 0 




21 18 10 


21 18 10 


13 12 


3 


40 4 


0 


59 10 2 






34 




20, 




14 10 




7 8 1 




10 13 7 


10 13 7 


888 13 


1 


20 18 




409 11 6 






35 




20, 






0 


111 2 0 




801 5 8 


501 5 8 


90 15 11 


730 5 


ft 


821 1 5 




7 8 0 


30 




20, 




517 0 10 


273 13 6 




821 13 0 


831 13 9 


1,039 19 


9 


1,51)1 0 




2,040 19 11 






37 




20, 


10 


318 8 




159 4 4 




830 11 11 


330 11 11 


677 10 


10 


810 4 


4 


1,494 4 2 












10 


90 4 




49 13 4 




90 4 8 


99 4 8 


03 14 


8 


248 1 


8 


341 10 11 




2 15 2 


31) 




20, 


10 


187 17 10 


03 18 11 




188 12 3 


188 13 8 


187 4 


I 


409 14 




050 IS 0 








185 


1. 




























3 4 11 


40 




21), 


40 


148 14 


0 


74 7 3 




133 10 1 


133 10 1 


135 18 


0 


251 13 


4 


3S7 13 10 




9 2 0 


41 




20, 


40 


85 14 




42 17 2 




00 8 0 


90 8 6 


11 15 


7 


118 o : 


LU 


130 0 5 












■to 


507 0 


4 


283 14 8 




480 4 5 


485 4 5 


243 4 


LI 


1,769 3 : 


Li 


2,012 8 10 














614 14 


8 


257 7 4 




530 14 11 


020 14 11 


926 3 


1 


773 2 


1 


1,098 0 3 










20, 


20 


532 17 


0 


200 s n 




776 0 11 


775 0 11 


580 17 11 


1,009 0 


8 


1,049 18 7 












20 


80 19 


0 


40 0 0 




111 14 7 


01 14 7 


80 17 


7 


88 14 


2 


100 11 9 






















20 0 10 


20 0 10 






39 13 


9 


39 13 9 






















45 14 4 


45 14 4 


370 0 


0 


08 11 


0 


438 11 0 


















212 19 2 




400 14 5 


400 14 5 


008 8 


11 


586 4 


5 


1,134 13 3 




















35 10 10 


72 7 0 


108 4 4 


45 11 


(1 


2,943 10 


0 


2,988 1 0 






















147 1 2 


147 1 2 


157 18 


(i 


210 13 


1 


37-1 11 7 






















101 11 0 


101 11 0 


130 J9 


7 


229 13 


3 


309 12 10 




4 10 0 








30 


215 14 




107 17 2 




180 1 3 


100 1 3 


185 13 




210 0 








3 2 0 








20 






48 7 2 




27 0 2 


27 0 2 




























8(1 10 10 




138 0 2 


138 5 2 








9 
























251 14 10 


201 14 10 


07 2 


7 


394 17 


a 














20 






97 0 7 




202 18 1 


203 18 1 


00 0 


8 


285 3 






















105 13 0 




118 10 2 


118 10 2 














3 11 II 


08 




no, 


10 


110 18 


10 


59 19 0 




132 11 0 


132 11 5 








•i 










1852. 










1,422 18 6 


1,423 18 0 


90 17 


11 


1,423 18 


5 


1,513 10 4 


















390 11 2 


102 0 0 


3,198 0 11 


3,390 15 11 






3,198 c : 


























412 5 D 
































no 7 7 


108 11 .0 


203 19 1 






























487 10 7 


769 18 3 


1,207 14 10 
































63 17 2 


03 17 2 


220 12 


























55 0 10 


















5 10 8 


















238 16 0 


238 10 0 














4 1 0 












2 


118 14 7 


108 9 5 


318 0 1 


































49 0 8 


































91 10 4 


































245 4 0 


245 4 0 






























124 13 8 


124 13 8 




























335 12 6 


212 17 4 


548 9 10 






























380 4 7 


186 7 10 












552 12 5 




3 0 10 


74 


Oct. 


29, 


20 


1,839 4 


4 


929 13 2 


096 2 0 


7,068 18 2 


























18,205 9 


2 


9,102 14 7 


2,263 19 10 


25,414 4 2 


27,077 4 0 


14,389 12 1 j 


48,948 18 0 | 


63,333 10 7 



G. Adams, Accountant. 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



(B.)— LAND IMPROVEMENT ACTS, 10th Viet., cliap. 32, &c. 



Schedule— Showing the Proprietors who have applied for and obtained Loans, the amount applied for, sanc- 
tioned, and issued by Instalments, with the Date of the last Issue, and also the Amount of Loans subsequently 
cancelled or relinquished to December 31, 1852. 



NORTHERN DISTRICT. 



Barony. 


Applicant. 


Amount 




Amount 
cancelled or 
relinquished. 


1= 


3 


Date of 
last Issue. 






£ 


s. 


d. 


.£ 


, 


d. 


£ *. 


d. 


£ 


s. 


d. 






Antrim, Lower, 


William C. 1). Johnston, . 


mo 




2 


200 


0 


0 


200 0 


0 


- 






- 


_ 


Slotwortliy Walkinshmv, . 


non 




0 








500 0 


0 


- 






- 


- 


Antrim, Upper, 


Alexander Montgomery, . 


1,382 




0 


800 


1) 


0 


- 




480 


0 


0 


3 


15 April, 1852. 




3,021 


0 


0 


1,000 


(1 


0 


— 








(1 




9 Jan., „ 




Alexander Arthur, . 


7(15 11 


0 


51)0 


0 


(1 


400 0 


0 


100 


0 


0 


1 


0 Sept., 1850. 


Belfast, Lower, 


Alexander H. Holiday, . 
Alexander H. Holiday and 


5,084 


0 




2,000 


0 


0 






2,000 

2,000 


0 






19 Nov., 184!). 




William It. Holiday, 


4,057 




!) 


3,000 






















!),000 




0 


2,000 


0 




— 












15 June, 1850. 




Viscount Templetown, 


12,000 


0 


0 


4,0110 


0 


(1 


- 




500 


0 


0 


1 


23 Dec., 1852. 


Belfast, Upper, 


John Wallace, . 


2,h:I7 


2 


8 


500 






- 
















2,001 




0 


800 


0 


0 














24 July, 1S52. 






2,872 


0 


0 


800 




0 






(110 


0 


0 


4 


27 „ „ 






2,000 


0 


1) 


2,000 


0 


0 


- 




1,(100 


0 


0 


4 


30 Deo., „ 




Alexander I-I. Holiday, . 


2,000 


0 


0 


2,000 


0 


0 


- 




1,200 


0 


0 


3 


1’ » 

13 April, „ 


Cory, 


Alexander Stewart, . 


2,500 


0 


0 


1,500 


0 




- 














3,400 


0 


0 


1,500 


0 


0 


— 




1,500 








8 Feb., „ 




John M'Gildowney, . 


3,7:14 


2 


8 


1,500 


0 


0 


- 




1,500 


0 


0 


5 


25 July, „ 






1.3110 10 


•> 


500 


0 


0 


- 




500 






5 


11 Jan., „ 
21 June, 1849. 






3,007 


0 


it 


2,500 


0 


0 


1,000 0 


0 


1,500 


0 


0 


5 




Alexander G. Fullerton, . 


1,824 15 


0 


1,000 

1,500 


0 


0 






1,000 




0 


5 


11 Sept, 1851. 






1,500 


0 


(1 










1)00 


0 


0 


3 


23 Dc-c., 1850. 






1,018 




0 




0 




- 




(100 




0 


3 


7 Nov., 1651. 




George A. Wray, . 


1,400 


(.) 


il 


1,250 


0 




- 




1,000 


0 


0 


4 


7 March, „ 






350 


1) 


0 


200 


0 




- 










5 






Ditto, 


100 


0 


0 


100 


0 




- 




100 


0 


o- 


5 


10 „ „ 

29 July, „ 




Elizabeth Anderson, 


1,072 


0 


() 


0(H) 


() 




_ 




100 


0 


(1 


1 






3,200 


0 


(1 


1,00(1 


0 


0 






200 


0 


0 


1 


29 „ „ 






100 


0 


(1 


100 


0 


0 


- 




80 


0 


1) 


4 


4 Dec., „ 

19 May, „ 




Andrew Sharpe, . . 


250 


0 


u 


250 


0 


0 


- 




50 


0 


(1 


1 


Dunlucc, Lower 


Hugh M'Neilc, 


3,050 


5 11 


2,000 


0 


0 


- 




800 


0 


0 




4 Jan., „ 


George Macartney, . 


•1,388 


(1 


0 


500 


0 


(1 


- 




100 


0 


0 


1 






William Trail, . 


827 




(1 


400 


() 




- 




400 


0 


0 








Henry Murphy, 


111) 


4 


3 


100 


0 




- 




100 


0 


0 


5 


11 July, „ 




James 8. Moore, 


1,480 

154 


0 


ii 


1,000 


0 




- 




800 


0 






15 April, „ 






0 




150 


0 








121) 




0 




23 Dec., „ 




John Given, 


103 


0 


0 


150 


0 


0 


- 


0 

0 


(10 


0 


o 


2 


20 Nov., » 


Dunluce,Uppei 


John Montgomery, . 


5,315 


15 


4 


2,500 


0 


0 




l 1,000 


0 


0 


2 


10 Ang., 1819. 




James 31. Phillott, . 


384 


0 




100 


0 


0 




100 


0 


0 


5 


0 Jan., 1852. 




John Cromie, . 


3,380 10 


1) 


1,500 


0 




_ 




1,500 


0 


0 


5 


3 Ang., „ 




Henry Audcrsou, 


ooo 


0 


0 


0111) 










720 


0 


0 


4 


10 Nov., „ 




Earl of Antrim, 


11,773 


0 


0 


4,000 


0 




1,500 O 


0 


2,000 


0 


0 


4 


22 June, 1850. 




SirEihiimidW.Macnnghtc 


15,174 


8 


] 1 


5,000 


(1 


0 


„ 




1,00(1 


1) 


0 


2 


28 Jan., 1851. 




Thomas Montgomery, 


1,000 


0 


(l 


1,0(10 


0 


0 


_ 




(100 


0 


(1 


3 


23 June, .. 




Henrv Anderson, 


080 


0 


0 


450 


1) 


0 


_ 




450 


0 


0 


5 






John Montgomery, . 


487 


10 


10 


450 


0 


0 


150 0 


0 


- 






- 


- ' 




Thomas G. Batt, 


2,338 


L5 


0 


1 500 


0 


0 






000 


0 




3 


10 May, ,, 




Samuel Ferguson, . 


102 


0 


0 


150 






_ 




120 


0 


0 


4 


24 June, 1831. 




George Macartney, . 
John M‘Neile, . 


070 


0 


0 


050 


0 


0 


_ 




(150 


0 


0 


0 


29 Oct, 1832. 


Glenann,Lowe 


4,880 


0 


0 


2, 0(H) 




0 




0 


1,21 HI 




0 


3 


0 Dec., „ 




Edmund M‘Donnoll, 


4,000 


0 














DIM) 


(1 


0 


1 




Earl of Antrim, 


2,000 


0 


0 


2, OIK) 




0 


_ 




2,000 


() 


0 


5 


5 April, 1852. 




Alexander Macaulay, 


3,000 


t) 


0 


1,000 


0 


0 


_ 




400 


0 


0 


2 






Edmund F. Cuppage, 


3,458 


0 


0 


1,000 


0 


0 


_ 




400 


0 


(1 






i Glenarm,Uppe 


James Agnew, . 


0,551 


13 


11 


2,000 


0 


0 






400 


0 


0 




28 Nov., » 




Earl of Autrim, 


12,000 


0 










_ 




2,500 


0 


0 








Edmund M‘Dounoll, 


18,722 


0 


0 




0 


0 


_ 




2,500 


0 


0 


5 


28 June, ,. 




Ditto, 


















1,500 


0 


0 


0 


5 April, 1848. 


Ivilconwav, 


William Anderson, . 


2,830 


2 








0 




0 


200 


0 


0 


1 




Hugh Montgomery. . 


0,008 


12 


0 


1,500 


0 


0 






1,000 


0 


0 


5 






Ditto, 


700 


0 










_ 




420 


0 


0 






Massareene, 


Arthur I-Ienry, . 


1,000 


0 


0 


500 




0 


_ 




000 


0 


0 


5 


26 Ang., 18i)0. 


Lower. 


Alexander Montgomery, 
Arthur Henry, . 


2,803 




7 


1,000 




0 


- 




200 

700 


0 

0 


0 

0 


1 

4 


14 1852- 


Toome, Lower 


John M'Neile, . 


12,725 


3 














4,000 


0 


0 


8 


3 Dec., 18i9* 




Sir Kohert S. Adair, 


2,531 
















(100 


0 


0 


5 


ISAM, » 


Toome, Upper 


John Thompson, 


9,280 


(1 


0 


2,500 


0 


0 


- 




1,500 


0 


0 


3 






Gross Total, £ 


238,318 


0 


il 


90,050 


0 


0 


0,150 n 


0 


55,380 


0 


0 


7_ 




Coleraine, 


Mitchell Smyth, 


1,013 


0 


4 


1,000 


0 








800 


0 


0 


4 


21 Aug., 184JJ* 
28 „ 1850. 

1 March, » 




Ditto, 


1,481 18 10 


1,000 










1,000 


0 


0 






Sir Henry H. Bruce, 


0.53C 


c 


0 












4,000 


0 


0 






Benjamin B. Gough, 


1.98C 


( 












0 


480 


0 


0 


4 


10 ,1 u 




Thonrns M‘Clellan, . 


300 


0 


0 


100 


0 


0 






100 


0 


0 








Carried forward, £ 


14,905 


o 


2 


0,700 


0 


0 


120 0 


0 


0,380 


0 


0 







Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who hare applied for and obtained Loans, <fcc. — continued. 
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County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


HI! 


Date of 
last Issue. 








£ 


s. d. 


£ 


it, 


d. 


£ s. 


d. 


£ 




d. 










Brought forward, 


‘14,905 


5 2 


0,700 


0 


0 


120 0 


0 


0,380 


0 


0 








Coleraine — con. 


Hamill Smytli, 


1,345 


2 7 


750 


0 


O 






700 


0 


0 




GJan., 1840. 


—con. 




Henry Richardson, . 


14,303 


0 0 


5,000 


0 


0 






4,500 


n 


0 


9 


10 Oct., 1852. 




Griffin C. Galt, 


300 


0 0 


100 


0 


II 


_ 




100 


0 


0 




21 Feb., 1851. 






Acheson Lyle, . 


838 


10 0 


500 


0 


0 


_ 




100 


0 


0 


1 


5 April, 1848. 






Thomas M'Clellan, . 


1,000 


0 0 


000 


0 


0 






300 


0 


0 


3 


10 March,1851. 






Robert Alexander, . 


300 


0 0 


300 


0 


0 






300 


0 


0 


0 


5 Dec., „ 






John Lyle, 


1,000 


0 0 


750 


0 


0 


_ 




000 


0 


0 


4 


24 May, 1852. 






John Cromie, . 


fiOO 


0 0 


000 




0 


_ 




300 


0 


0 


3 


15 Atrg., 1851. 






William W. Sillito, . 


300 




250 


0 


0 


_ 




200 


0 


0 


4 








Alexander M‘Laughlin, . 


350 


0 0 


200 


0 


0 


_ 




200 


0 


0 


5 


8 Dec., „ 






James B. Ball, 


200 


0 0 


250 


0 


0 


_ 




120 


0 


0 


3 


21 July, 1852. 






Alexander M'Laugldin, . 


100 


12 0 


100 


0 


0 






100 


0 


0 




G May, „ 






Robert Alexander, . 


100 


0 0 


100 


0 


0 






20 


0 


0 


1 


17 Sept., „ 




Kecnaght, 


Thomas Scott, 

William Osborne and Jo- 


9,000 


0 0 


1,500 


0 


0 


COO 0 


0 


900 


0 


0 


3 


1 May, 1850. 






seph Osborne, 


2,405 


0 0 


1,500 


0 


0 


500 0 




1,000 


0 


0 


4 


12 Dec., 1851. 






Marcus M'Causland, 


10,028 


15 0 


4,000 


0 


0 


_ 




4,000 


0 


0 


8 


25 March, 1852. 






Richard Hunter, 


3,307 


0 0 


1,000 


0 


0 


_ 




1,500 


0 


0 


5 


18 Jan., „ 






Alexander Ross, 


448 


0 0 


200 


0 


0 






200 


0 


0 




1.0 „ 1850. 






Sir Henry H. Bruce, 


5,G35 


0 0 


2,000 


0 


0 


1,000 0 


0 


1,000 


0 


0 




14 Aug., „ 






George V. Sampson, 


683 


0 0 


300 


0 


0 


- 




300 


0 


0 


5 


2 May, „ 






Beujamin Lane, 


303 


15 0 


150 


0 


0 


_ 




150 


0 


0 




30 „ 






William Lane, 


305 


0 0 


150 


0 


0 






120 


0 


0 


4 


14 Ang., 1849. 






John Martin, . 


342 


13 4 


300 


0 


0 


_ 




300 


0 


0 




19 Feb., 1851. 






James M'Sparrow, . 


1,113 


0 4 


700 


0 


0 


_ 




700 


0 


0 


5 


20 Aug., „ 






William Wilson, 


073 


6 2 


250 


0 


0 


_ 




150 


0 


0 


3 


8 May, „ 






George V. Sampson, 


400 


0 0 


400 


0 


0 


- 




240 


0 


0 


3 


1 March, 1852, 






Richard Hunter, 


3,387 


10 2 


1,000 


0 


0 


— 




000 


0 


0 




27 May, „ 




Loughinsliollen 


William Graves, 


150 


0 0 


100 


0 


0 


- 




100 


0 


0 


5 


9 „ 1800. 

10 Oct., „ 




Richard Hunter, 


507 


0 0 


400 


0 


0 


— 




400 


0 


0 


5 






John P. Hewitt, 


100 


0 0 


100 


0 


0 


10 0 


0 


90 


0 


0 


5 


23 Jnly, 1840. 








3,000 


0 0 


1,000 


0 


0 






1,020 


0 


0 


4 


23 Dec., 1852. 








350 


0 0 


100 


0 


0 


_ 




90 


0 


0 


3 


0 May, „ 






James Courtenay, . 


313 


4 10 


200 


0 


0 


- 




80 


0 


0 


2 


13 July, „ 




Tirkeeran, 


John Litligow, 
Anthony Bahington, 


100 


0 0 


100 


0 


0 


- 




100 


0 


0 


0 


18 May, 1848. 




0,000 


0 0 


2,000 


0 


0 


- 




















434 


LI 8 


400 


0 


0 






240 
















1,500 


0 n 


800 


0 


0 


_ 




800 


0 


(1 


5 


24 Aug., 1S50. 








004 


L3 2 


300 


0 


0 


- 




120 


0 


0 


2 


10 March, 1849. 








800 


0 0 


400 




0 


_ 




400 


0 


0 


5 


25 Oct., „ 








GUO 


0 0 


000 


0 


II 






300 


0 


0 


3 


28 June, 1851. 






Peter B. Maxwell, . 


200 


0 0 


200 


0 


0 


- 




100 


0 


0 


4 


9 Aug., 1800. 






Gross Total, T 


105,202 


10 2 


38,010 


0 


0 


2,430 0 


0 


32,020 


0 


0 








Banagk, 


John Hamilton, 


7,000 


0 0 


7,000 


0 


0 


1,000 0 


0 


0,000 


0 


0 


12 


1 May, 1840. 






0,008 


0 0 


0,000 


0 


0 


— 




2,450 




II 




17 Feb., ,, 








121) 


0 n 


100 


0 


0 


- 




100 


0 


0 


5 


24 Oct, 184S. 








1,278 


0 0 


1,000 


0 


0 


— 












27 Aug., 1801. 








142 


10 10 


100 


0 


0 






100 


0 


0 


5 


20 Jan., 1S50. 








380 


8 2 


250 


0 


0 


- 




250 


0 


0 


5 


10 Dec., 185L 






Sophia Mnjor, . 


500 


0 0 


200 


0 


0 


- 




120 


0 


0 


3 


12 April, „ 






Sarah Cassidy, 


371 


0 7 


100 


0 


0 


■ 




~ 






' 


3 Sept., 1840. 






others, 

Thos. Wark and Stephen 


282 


0 0 


250 


0 


0 


350 0 


0 


250 


0 


0 


5 










400 


0 0 














— 










2,370 


0 0 


2,000 


0 


0 


- 




2,000 


0 


0 


5 


14 Aug., 1851. 






George C. G. Wray, 


100 


8 4 


100 


0 


0 


- 










0 








700 


0 0 


700 
















— 








George C. G. Wray, 


100 


0 0 


100 


0 


0 


— 








0 










4,001 


10 0 


1,000 


0 


0 


- 






0 




2 










452 


0 0 


300 


0 


0 


— 




















2,000 


0 0 


2,300 


0 


0 


020 0 


O 










2 Feb., 1850. 








800 


0 0 


050 
























350 


0 0 


300 


0 


0 












3 


3 April, 1849. 






1,000 


0 0 


800 


0 


0 














30 May, 1850. 








1,000 


0 0 


500 


0 


II 














22 Sept., 1852. 








330 


5 0 


300 


0 


0 






















130 


0 0 


100 


0 


0 














13 March, „ 










0 0 


100 


0 


0. 


- 




















300 


0 0 


100 


0 


0 


- 


0 
















George Canning, 


100 

105 


0 0 
0 0 


150 

100 


0 


0 




40 


0 


0 


l 


13 June, 1840. 










0 0 


150 


0 


0 














8 Sept, „ 








10,00.) 


0 0 


G,000 


0 


0 


- 




















300 


0 o 


200 


0 


0 


- 




















175 


0 0 


100 


0 


0 






















000 


0 0 


400 


0 


0 














17 July, 1850. 








5,000 


0 o 


3,000 


0 


0 






















700 


0 0 


500 


0 


0 


- 










5 


3 June, 1851. 








1,500 


0 0 


000 


0 


0 


- 










5 










108 


0 0 


100 






— 


















George Young, 


2,000 


0 0 


2,000 


0 


0 


- 


















Henry St. G. Layard, 
James W. Doherty, . 


740 

381 


2 0 
0 0 


300 


0 


0 


- 




00 


0 


0 


1 


17 May, 1802. 






Carried forward, £ 


00,712 


4 11 


30,350 


0 


0 


3,150 0 


0 


20,180 


0 


0 







N 



Printed image digitised by the University of Southampton Library Digitisation Unit 




IRELAND APPENDIX TO TWENTY-FIRST REPORT 
(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. Barony. 


Applicant. 


Amount 
applied fur. 


Amo 


nod. 


A iii win t 
cancelled or 
relinquished. 


iZ 


tl 








f 


s. 


d. 


£ 


«. 


il. 


!• .« 


d. 


£ 








Drought forward, 


GO, 712 


4 


11 


30,250 


0 


0 


3,150 0 


6 


211,180 


0 




Donegal— eon. F.nnisliowen, 


George Lynch, 


101 


0 




150 


0 








150 


0 




• West, 


John Torrens mid others, 


5,030 


0 


(1 


1,400 


0 




280 0 


0 


1,120 


0 






Joseph Dysnrt uml Alex- 


























andur Dysart, 


330 


0 


0 


300 


0 


0 


_ 




240 


0 






.Tulin Cunning, 


23(1 


1(1 


0 


ICO 


0 


0 


- 




80 


0 






Anna K. Normmi and Co- 


























nullv Norman, . 


5,550 


1) 


0 


1,750 


0 


0 






1,750 








James lloss, . 


200 


0 


0 


100 


0 


0 






80 








James Alexander, . 


(11)2 


0 


0 


(if 0 


0 


0 






200 








James H. Todd, 


288 18 


2 


260 


(1 


0 






200 






Kilmaerennn, . 


Willi m a Marshall, . 


•GOO 


(1 


0 


300 


0 


0 






180 








Hamilton Versclioyle, 


1,278 


0 


0 


1,000 


1) 


1) 


400 0 


0 


(1(11) 








Anllionv Hastings, . 


274 


0 


0 


200 


0 


0 


- 




200 


0 






John 11. Boyd, 


800 


0 


0 


800 


0 


0 


- 




800 








Mary S. Brooke, 


1,7(10 


0 


1) 


1,400 


0 


0 






1,400 








John Irwin, 


150 


0 


(1 


100 


0 


II 






40 








Earl of Leitrim, 


7,000 




(1 


7,000 


0 


0 


_ 




3,000 








Ditto, 


7,000 




0 


7,000 


0 


0 














Itohert H. Patton, . 


200 




0 




0 


0 






’ 80 








John Irwin, 


400 


0 


(1 


400 


c> 


0 


_ 




400 








Henry Mntnrin, 


200 


0 


0 


150 


0 


0 


_ 




150 


0 






William Atkins, 


3118 


0 


0 


300 


0 


0 


120 0 


0 










Charles F. Stewart, . 


052 


0 


0 


300 


0 


0 


_ 




2-10 


II 






John Olplicrt, . 


(10(1 


0 


0 


300 


0 


0 


00 0 


0 


240 








Janies Sinclair, 


440 


1 


0 


400 


0 


0 


240 0 


0 


100 




II 




Thomas Brooke, 


4,000 


0 


0 


2,000 


0 


0 














Alexander Nixon, . 


400 


0 


0 


200 


0 


0 


_ 












John Irwin, . , • 


150 


0 


0 


150 


0 


0 


_ 




150 








William Moore, 


380 




4 


100 


0 


0 


_ 




100 








Charles F. Stewart, . 


111) 10 


8 


100 


0 


o 


_ 










• llaphoe, 


James Irwin, . 


10(1 


L2 


5 


100 


0 


0 


_ 












John Iveys, 


31(1 


0 


(1 


300 


0 


(1 


300 0 


0 










Thomas Blair, 


157 


0 


0 


150 


0 


0 


_ 












Sir Edmund S. Hayes, . 


7,L2B 


0 


0 


5.300 


0 


0 


_ 




2,500 


0 


0 




Marquis ot Aliercom, 


10,207 


0 


0 


0,000 


0 


0 


_ 




4,500 


(1 


(1 




Sir Itohert A. Ferguson, . 


034 


0 


0 


500 




II 


_ 




500 








Hugh Looney, 


100 


0 


0 


100 


0 


0 


_ 




100 




0 




Andrew Ferguson, .. 


] ,850 


0 


0 


1,500 


0 


0 






1,500 








Robert M'Ciintock, . 


340 


0 


() 


300 




0 


120 0 


0 










Joseph Pratt, . 


403 


0 


0 


30(1 




II 














William Knox, 


11)4 




0 


160 




0 














Robert G . Montgomery, . 


2,08(1 


0 


0 


.1,500 


1) 


0 






.1,200 


0 


0 




Sir Robert Bateson, 


1,138 


10 


0 


] ,000 


0 


II 






(100 


0 


0 




Ditto, 


1,37(1 


7 


0 


1,000 


0 


0 














Earl ol Wicklow, 


4,930 


0 


0 


4,000 


0 


0 














Earl of Erne, . 


4,000 


0 


0 


4,000 


















Robert Laird, . 


200 


0 




200 


















I’eter B. Maxwell, . 


300 


0 






















William Young, 


400 


0 


0 


200 


0 


0 


_ 












Andrew Laird, 


207 


10 






















William Fenwick, . 


227 


0 


0 


200 


















William Style, 


490 


0 


0 


150 


















James M'Curdy, 


304 




0 




















Samuel Hamilton, . 


270 


18 


4 


200 


0 


0 


_ 












John G. Sinyly, 


045 


0 


0 


500 


0 


0 














Joseph H. Singer, . 


100 


0 


0 


100 




0 














Edward Bowen, 


200 


n 


0 


200 


















Francis C. Leslie, . 


1,000 


(1 


0 




















Joseph H. Singer, . . 


200 


0 


0 




















Sir Robert Bateson, 


230 






















Tirkugh, 


William H. Foster, . 


707 


0 






















John Hamilton, 


2,000 


0 


0 




















John Leslie, . 


2,400 


0 


0 


1,200 


0 


(1 






720 


0 


0 






20,220 


0 


0 




















James Johnston, 


940 




0 




















William It. Tredenuick, . 


770 


0 






















James Miller, . 


41!) 


10 






















George Knox, . 


5,000 
























William H. Foster, . 


1,000 
























James Johnston & Charles 


























Johnston, 


1,000 
























Charles Maude, 


150 


0 


0 


150 


0 


0 


- 




00 


0 


0 




Gross Total, £ 


103,815 


1 


0 


110,500 


0 


0 


0,420 0 


0 


79,400 


0 


0 


Fermanagh, . Clanawly, 


Earl of Enniskillen, 


1,001 


15 


0 




















Ditto, 


2,755 


0 


0 


2,000 


0 


0 


_ 






0 


0 






800 


0 


0 




















William It. Armstrong, . 
























Clankelly, 


John Richardson, . 


1,218 






















Coole, . 


Edward E. Mayne, . 


220 






















Knocknimiy, . 


Gartside Tipping, . 


253 
























Earl of Erne, . 


4,545 


0 


0 


2,000 


0 






0 




0 


0 






(108 


0 


0 




















Ditto, 


1,312 


0 


0 


1,200 


0 


0 


- 




- 








Carried forward, £ 


12,928 10 11 


8,400 


0 


0 


000 0 


0 


4,100 


0 


0 



r > I 25 Jim., 1840, 
4 13 April, 1850, 



5 3 Juno, „ 

* aa .» 1802. 
' 4 Feb., ]85i. 

j -1 Dec., 1852. 
3 33 Oct, 1848. 

0 13 Nov., 1849. 
0 4 Dec., „ 

5 22 June, 1850. 
2 17 Nov., 1848. 
0 13 April, 1850. 
!l 21 June, 1851. 

2 23 Nov., 1849. 
0 1 1 Out., 1848. 

3 18 Jan., 1850. 

3 31 July, J849. 

4 12 Nov., 1850. 

4 12 June, 1849. 

2 4 April, „ 

5 13 July, 1851. 

4 ID „ 1850. 

0 15 Aug., 1851. 

5 22 April, „ 

1 8 June, 1850. 



5 fi Sept., 1850. 
5 14 June, 1849. 
I) 28 Aug., 1851. 

0 14 „ 1849. 

5 27 Jan., „ 

5 13 Aug., 1850. 

3 7 April, 1849. 

5 25 Aug., „ 

4 20 Feb., 1851. 
3 17 June, „ 

2 7 April, 1849. 

8 12 Aug., 1852. 
7 11 June, „ 

5 10 „ 

3 4 April, 1850. 

2 10 Oct., 1848. 

5 10 June, 1851. 
5 25 „ 1849. 

5 10 Dec., 1850. 

3 4 Oct., 1S52. 

5 1!) March, „ 

5 11 Aug., ,, 

5 13 Dec., „ 

5 II) June, 1852. 
5 11 „ „ 

1 18 Oct., „ 

5 9 „ 1850. 

3 23 „ 1848. 

3 25 Nov., „ 

4 15 Sept., 1849. 

5 4 Mar., 1850. 

5 11 April, » 



5 5 Sept, 1851. 

2 12 June, ,, 



25 Jan-, l® 51 - 

24 Nov., n 
13 Mai'., 1883. 

25 Ang., » 
17 July, 1651. 

G „ 1849- 

8 Mar., 1850. 
7 June, 1851. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 91 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


If 


Date of 
last Issue. 








£ 




* 


£ 


* 


<1 


£ s. 


d. 


£ 


a 


d. 












Brought forward, 


12,928 10 11 


8,400 






















r uMJiiuaii 




Edward Atthili and Mar- 






























r " 




gat'd Brieu, . 


400 


0 


0 


20ft 


0 


0 


- 




100 


0 


ft 


4 




1852. 






.Tflinos M'Cullagh, . 


700 


0 


0 


400 


0 


0 


_ 




400 


0 


0 












James Johnston, 


5110 


0 


0 


500 


0 


0 






500 


0 


0 












John C. Bloomfield, 


005 




0 


950 


0 


II 


050 0 










_ 










Hugh W. Barton, . 


3,000 


0 


0 


3,500 


0 


0 


2,500 0 


0 


1,000 


0 


0 


a 




1848. 






Henry M. llichardson, . 


500 


0 


0 


300 


0 


0 






300 


0 


0 


a 


1 Feb., 








John C. Bloomfield,. 


1,700 




0 


1,000 


0 


0 






1,000 


0 


0 


a 


17 July. 








John Irvine, . 


500 


0 


0 


450 


0 


0 






















Ditto, 


315 


0 


0 


300 


0 


0 






180 
















Hugh W. Barton, . 


3,438 


0 


0 


1,000 


0 


0 


1,000 0 


0 


_ 






- 










James Johnston, 


3,000 


0 


0 


2,000 


0 


0 






COO 


0 


0 




18 J ill v, 


1850. 






Folliott W. Barton, . 


7,300 


0 


0 


1,000 




0 






800 




0 


4 


30 Nov., 








Hewlett Hamilton, . 


330 


0 


0 


300 


0 


0 






180 


0 


0 












Lord Ailam Lol'tus, . 


400 


0 


0 


400 




0 


100 0 


0 


240 


0 


0 


:! 










Richard St. (1 eorge, . 


51ft 


0 


0 


400 


0 


II 


400 0 


0 


















James Lcndruui, 


300 


0 


0 


250 


0 


0 


_ 




50 


0 


0 


1 


10 April, 


1852. 




Muheraboy, . 


Lnciu-: 11. Hearing, . 


518 


7 




300 




0 


_ 




180 


0 




3 


10 May, 


1801. 






John Collum, . 


600 


0 


0 


300 


0 


II 






240 


0 


0 


4 


10 „ 








Robert Noble, . 


500 


0 


0 


500 


0 


0 


400 0 


0 


100 


0 


0 


1 




1S40. 






Sir Arthur B. Brooke, 


30,000 




0 


7.000 


0 




4,1)00 0 


0 


2,000 


0 


0 






1851. 






Earl of Erne, . 


7,1127 


0 


0 


2,000 


0 


0 


’ _ 




_ 






_ 










Sir James IV. King, 


1,130 


7 


!) 


1,100 


0 


1) 


_ 




_ 






_ 


_ 








Henry i^slie, . 


803 


0 




500 


0 


0 


_ 




100 


0 


0 


1 










Archibald Buurdman, 


100 


0 


0 


100 


0 




_ 










_ 










Robert Noble, . 


300 


0 


0 


200 


0 


II 


_ 




200 


0 


0 




13 July, 


1852. 






Ditto, 


100 


0 


0 


100 


0 


0 


— 




100 


0 


0 


5 


if „ 








Earl of Erne, . 


550 


0 


0 


550 


0 


0 


_ 




110 


0 


0 


1 










James Lendriun, 


1,015 


0 


0 


1,300 


0 


0 


_ 




- 






_ 










John G. Porter, 


5,000 


0 


0 


3,000 


0 


0 


- 




500 


0 


0 


1 


24 Dec., 


1847. 






Ditto, 


1,731 


0 


II 


1,700 


0 


0 






080 


0 


0 






1850. 






Henry M. Arclulall, . 


300 


0 


0 


200 


0 


0 






200 


0 


0 






1851. 






Henry M. Richardson, 


(101) 


0 




250 


() 
























Henry A. Burke, 


430 


0 


0 


250 


0 


0 


" 




50 


0 


0 


1 


19 „ 


1852. 






Gross Total, £ 


87,034 13 i) 


40,340 


0 


» 


10,010 0 


0 


17,030 


0 


0 


- 






Tyrone, 


Clogher, 


Francis Ocrvais, 


1,000 


0 




1.000 


0 


() 


400 0 


0 


000 


0 


0 




20 Sept., 


1848. 






Samuel I esey, 


700 






700 


0 








700 


0 


0 




18 July, 


1849. 






Morgan W. Jellett, . 


400 


0 


0 


200 


0 








200 


0 


(I 


5 




1852. 






Robert Maude, 


201 


10 




200 


0 


0 






100 


0 


0 


4 


11 March, 1849. 






Thomas R. Browne, 


3,503 


0 


0 


701) 


0 


0 


- 




-120 


0 


0 


:i 


23 Sept., 


1852. 






Richard N. Horner, 


2,000 


0 


0 


1,000 


0 


0 


- 




050 


0 


0 


(I 


18 Feb., 


1849. 




Tfiwiir 


James Gunning, 


002 


2 


10 


500 


0 




- 




500 


0 


0 


6 


SO Nov., 


1850. 






Burl of Caledon, 


8,240 


0 


0 


7,800 


n 


0 






2,500 


0 






10 June, 


1852. 






James Cochran, 




0 


0 


200 










200 


0 


0 














330 


0 


0 


200 


0 


0 


- 




250 




0 


r> 


24 Dec., 


1850. 






Mortimer O'Sullivan, 


150 


0 


0 


100 


0 


0 


- 




100 


0 


0 




24 June, 


1848. 








200 


0 


0 


150 


0 


0 


— 




so 


0 




1 


12 Nov., 


1849. 






William Fails, . 


350 


0 


0 


300 


0 


0 






300 


0 


0 




11 May, 


1850. 








100 


0 


0 


100 




n 


00 0 


0 


40 


0 


0 


2 


20 July, 


1849. 






James M. Macruiu, 


540 


0 


0 


200 


0 


0 


- 




120 


0 


0 


3 


28 May, 


1S52. 








450 


0 


o 


450 


0 




8 0 


0 




0 


1) 


5 


1 March, „ 






Joint Y. Burges, . 


500 


<1 


0 


-100 


0 


(1 


- 




100 


0 


0 


2 


5 June, 






Dungannon, 


William L. Conyngliaui, 


300 


0 


0 


300 


0 


0 


- 




300 


0 


0 


5 


11 Oct., 


1848. 






James Scott, . 














— 










5 


0 lol)., 












































2,000 


0 


0 


1,800 


n 


0 






1,800 






5 


20 Oct., 










810 


0 


0 


200 


0 












ft 




2!) Sept., 










200 


0 


0 


200 


0 


0 






200 


0 


0 


5 


5 Jan., 








James Lendnmt, 


0,000 


0 


0 


4,000 


0 


0 


2,200 0 


0 




0 


0 


2 


20 Nov., 


1850. 








500 


0 


0 


300 


0 














5 


23 Jau., 


1802. 








3,000 


0 


0 


1,300 


0 


0 


1,040 D 


0 


200 




0 


1 


22 Feb., 


1848. 








2,272 


0 


0 


2,200 


0 


0 


- 




880 


0 


0 


2 


12 Sept., 


1851. 






Sir James M. Stronge, 


1,050 


0 


0 


1,500 


0 


0 


- 




000 


0 


0 


3 


8 Aug., 


1850. 








2,053 


0 


0 


1,000 


0 




— 








0 


5 


14 May, 










521 


0 


0 


500 


0 














■> 


14 July, 


1849. 








1,000 


0 


0 


1,000 


0 


0 


GOO 0 


0 


400 


0 


0 


2 


3 April, 










1,042 


0 


0 


1,250 


0 


















1851. 








270 


0 


0 


250 


0 


0 
















1849. 








514 


14 


10 


500 


0 


0 






300 




0 


3 


10 „ 


1851. 








304 


0 


0 


250 


0 


0 


- 




150 


0 


0 


3 


25 „ 










1,517 


10 


0 


1,100 


0 


0 


- 




1,100 


0 


0 


5 


8 April, 


1850. 








1,814 


10 


11 








- 










3 












311 


0 


0 


300 


0 


0 


- 












12 Sept. 


1851. 








10,410 


0 


0 


0,000 






— 












9 Oct,, 










250 


0 


0 


250 


(1 


0 






250 








10 Aug., 


1848. 








100 


0 


0 


100 


0 


0 


- 








0 




3 Feb., 


1849. 








1,000 


0 


0 


800 


0 


0 


- 




480 






3 


31 May, 


„ 








100 


n 




100 


0 




— 










3 


20 Oct., 


1848. 








20(1 


0 


0 


200 


0 


0 


200 0 


0 








- 












400 


0 


n 


300 


0 


0 


- 




300 


0 


0 


5 


10 July, 


1850. 








7811 


0 




500 


0 




- 












17 May, 


1851. 








202 


u 


0 


150 


0 


0 


- 




00 


0 


0 


3 


20 Sept. 


1848. 








2411 


11 


0 


| 200 


0 
















11 Out., 








John P. Kennedy, jun., . 


581 


10 


0 


1 350 


0 


0 


“ 




210 


0 


0 


3 


5 April 


1851. 






Carried forward £ 


01,070 


ID 


4 


1 43,200 


0 


0 


4,028 0 


0 


27,340 


0 


0 









N 2 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Brought forward, 

Ttrone — cm. Strabane, Lr. — .Tames Sinclair, 
con. I Daniel Bail'd, . 

James Houston, 

Thomas tiralmm, . 

, Dnuiol Baird, . 

Strabane, Upper Arthur W. C. Hamilton, 
William Ogilby, 

David White, . 

William M'Crea, . 
James M‘Ivor, 

Thomas L. Stack, . 
David White, . 

James Byrne, . 

William Todd, . 

Daniel Baird, . 

James Scott, . 



0 0 

0 0 9 31 Dee., 1850. 

0" 1 ! 22 Oct., , 

o 0 2 j 1 July, 1851. 

0 0 3 i 18 Sept., 

0 0 2 15 Nov., 

0 0 -1 13 March, 1849. 

0 0 0 j 10 Sept., 1850. 

0 0 4 ■ 19 Oct., 1849. 



0 0 | 5 31 Jnly, 

0 0i4 3 Sept, 

0 0 | 5 23 April, 

0 0 1 10 July, 



90,045 IT 11 I 00,020 0 0 0,U28 O 0 | 35,027 0 0 



Armagh, . Lee M‘Kinstry, . 

Crosby S. Mongnn, . 
William J. Armstrong, 
Samuel Simpson, 
Fews, Lower, . Earl of Gosford, 

Ditto, 

Ditto, 

Ditto, 

; Jonathan Chomlcy, . 
Fews, Upper, . ' John J. Bigger, 

i Jonathan Cham ley, . 
William Armstrong, 
Oneillnnd,East.| Franeis Ffnrde, 
OneilhuidjWest: Hetirv Caulfield, 

Hubert W. C. Cope, . 

I Andrew M'Creiglit, . 

| Boliert W. C. Cope, . 
Orior, Lower, . William H. Foster, . 

Count Fane de Salis, 
Mortimer O'Sullivan, 
Orior, Upper, . Henry Alexander, . 

Powell Foxall, . 

James W. SPNcnle, . 
Tirauny, . Sir Janies M. Stronge, 
Edward W. Bond, . 
Ditto, 

Sir James M. Stronge, 
Earl of Caledon, 
Thomas J. White, . 
William J. Armstrong, 
Sir James M. Stronge, 



2 12 July, 1849. 

3 1) Feb., 1850. 

5 3 May, 1849. 

2 11 June, 1851, 



5 1 March, 1851. 

4 30 Sept., 1802. 

2 23 March, 1852. 

5 7 July, 1849. 

6 11 Dec., 1800. 

5 10 May, 1850. 

4 12 April, „ 

6 27 Sept., 1849. 
1 11 Oct., 1848. 

0 11 Dec., 1849. 

5 1 Jnlv, 1848. 

1 13 Dec., 1849. 

1 18 Julv, 1850. 

3 9 „ 1849. 

2 13 Sept., „ 

4 28 June, 1801. 

3 21 April, 1849. 

5 11 Aug., „ 

1 14 Jan., 1848. 

4 19 Sept, 1849. 

1 13 Aug., 1800. 
0 24 Jiui., 1851. 

2 9 Nov., 1S52. 

3 8 July, » 



Castlereagli, 
Upper. 
Dutferin, 
Ivengli, Upper 



j Hugh Montgomery, 
Catherine A. Knox and 
| others, .... 
j Hugh Kennedy, 

George Allen, . 

David S. ICer, . 
j Janies Robinson, 
j Sir Robert Bateson, 

I Lord Divtferin, 

John T. Reilly, 

Francis C. Leslie, . 

Earl of Roden, 

Edward H. Trevor, . 
William B. Forde, . 

Lady Harriet Forde, 

David S. Kei', . 

Arthur H. Montgomery, . 
Alexander Stewart, . 



1,000 0 0 3 20 March, 1852. 



200 0 0 1 10 March, 1848. 

(100 0 0 5 1 Oct., 1802. 



(100 0 0 3 20 June, 1802. 

500 0 0 1 1(1 „ 1848. 

300 0 0 5 9 Oct., 1850. 

150 0 0 5 13 Nov., 1848. 

2,400 0 0 5 19 Oct, 1852. 

00 0 0 2 4 May, 1848. 

5,000 0 0 10 5 April, 1850. 

900 0 0 5 30 Nov., 1849. 

1,500 0 0 5 5 Jnne, 

420 0 0 3 27 March, 18i)3. 

400 0 0 5 9 May, 1850. 



Gross Total, £ 30,804 14 0 I 22,350 0 0 890 0 0 15,080 0 0 



Casderahan, . 
Clonkee, . 



MIDLAND AND EASTERN DISTRICT. 



Samuel Winter, , 
Thomas GosseHn, . 

Sir John Young, 

Joseph Pratt, . 

Frederick 1’itzPatrick, 
Guy P. L'Estrange, . 

Carried forward, £ 



800 


0 


0 


(100 


n 


0 


GOO 


0 


0 


c 


348 


0 


0 


300 


0 


0 


12(1 


0 


0 




1,000 


0 


0 


1,500 


0 


0 


000 


0 


0 


3 


1,254 


8 




800 


0 


0 


800 


0 


0 


5 


400 


0 


0 


200 


0 


0 


200 


0 


0 


5 


400 


0 


0 


300 


0 


0 


300 


0 


0 


__ 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



93 



Mokagiuji, 



Brought forward, 
John E. Vernon, 

Murk Kerr, 

John Nesbitt, . 

Lord John G. Beresford, 
John Beresford, 

Richard O'Reilly, . 

John Baker, 

John Ingham, 

Andrew M'Croight, . 

John C. Jones, 

Ditto. 

Robert Burroughs, . 
Henry T. Kilbee, . 
Marian and Charles Waring! 
Thomas Smith, 

William Smith, 

Matthew O'R. Dease, 

•d Furnham, 

Ditto, 

Marian and Charles Wi 
Arthur Knox, . 

Theophilns Clements, 
Robert Corscadden, . 
William II. Enery, . 
Arthur R. Slock, 

William Betty, 

Dawson R. Conte, . 
Marcus (i. Beresford, 
Robert Burroughs, . 
Henry T. Clements, 
Marcus G. Beresford, 
James Godley, . 

John Finlay, . 

Guy L'Estrnnge, 

Sir James W. King, 
William II. Enery, . 

Ditto, 

Richard Fox, . 

John M'Manus, 

Marv Anne and Jane Young, 
Earl of Gosford, 

William Betty, 

Gross Total, .£ 



Thomas RoLliwell, . 
Lord Blayney, . 

James M'Cullngh, . 
Richard Mayne, 

Lord Orcmome, 

John L. Cole, . 

Thomas Ill-linker, . 
John Moorhead, 
William Story, 

William Forster, . 
John 0. rounilen, • 
John T. Whitstone, . 
William Forster, 

Evelyn J. Shirley 
James Shirley, . 
Richard Bolton, 

Robert L. Tottenham, 
Charles Atkinson, . 

Sir George Forster, . 
Edward Lucas, 
Elizabeth J. Woodright, 
Ditto, 

John C. Wright, 

Lord Rossmore, 
Elizabeth J. Woodright, 
Sir George Forster, . 
John R. Young, 
Elizabeth J. Woodright, 
Charles P. Leslie, . 
Andre A. Murray, . 
Thomas L. B. Kennedy, 
William Anketell, . 
Charles P. Leslie, . 
James Anketell, 

Francis Hurst, 

William Anketell, . 
John W. Johnstone, . 
David Ross, 



ami 



Gross Total, 



4,80:1 8 
207 0 
300 0 
GOO 0 
15,000 0 

4.000 0 

800 0 
200 0 
100 0 
50!) 0 

400 0 

1.000 0 
050 10 
238 10 

1,000 0 
445 10 
175 0 
500 0 

2,000 0 

100 0 



000 0 
111 5 
150 0 
1,0 10 0 
1,500 0 
1,000 8 
1,000 0 
200 0 



1,0110 
8 | 1,000 



0 0 
0 0 
0 0 
0 0 



0 0 
0 0 
O 0 



Amount 
cancelled or 
relinquished. 



80 0 0 
4,000 0 0 



0 20,040 0 0 



2,000 

000 

1,000 



0,000 0 0 
522 12 5 
1,003 2 0 
780 0 0 
1,377 0 0 
300 0 0 
700 0 0 
100 0 0 
300 0 0 
17,007 0 0 
1,000 0 0 
100 0 0 
740 0 0 
1,200 0 0 
133 0 8 
541 ID 0 



1,000 0 O 
500 0 0 
(100 0 0 
200 0 0 



3.5R0 0 0 
300 0 0 
200 0 0 



400 0 0 
1,200 0 0 
100 0 0 



50 0 0 
100 0 0 
100 0 0 
180 0 0 



00 0 0 
000 0 0 
00 0 0 



200 0 0 
040 0 0 
21X1 0 0 



3,000 0 0 
240 0 0 
200 0 0 



800 0 
00 0 
240 0 



8,000 0 0 20,370 0 0 



3 May, 1840. 

3 Sept., „ 

4 May, 1848. 
24 Nov., 1840. 
30 Aug., 1848. 
20 April, 1800. 
20 May, 1851. 

1 March, 1852. 
30 Sept., „ 

3 j 27 June, 1848. 
0 15 March, 1849. 

4 4 April, „ 

13 July, 1840. 

5 June, 1*48. 

2 Feb., 1800. 

1 „ „ 

14- Sept., 1840. 
20 May, 1851. 
20 Nov., 1847. 

5 July, 1840. 
24 „ 1850. 

1 L Jan., 1840. 
28 March, „ 

14 Sept., „ 

10 May, 1848. 



1851. 



18 Nov., 

24 Feb., „ 

13 Jan., 

10 Aug., 1840. 
20 March, ls4«. 

9 Dee., 1802. 
12 Oct, „ 

11 Nov, ,. 

3 Jan., 1850. 
28 April, 1848. 
3 May, 1840. 
30 March, 1848. 
11 Sept., 1850. 



20 Dec., 1850. 
13 Get., 1851. 
11 April, 1800. 
(i Sept., 1840. 
10 Feb., 1848. 
(i July, 1840. 

10 Sept., „ 

27 July, 1800. 

28 Jan., 1851. 

11 Feb., 1850. 
23 Jan., 1851. 
30 April, „ 

28 Nov., „ 

0 April, 1850. 
17 June, 1852. 
20 Oct, „ 

4 April, 1848. 

4 Jail., 1850. 
8 Jviue, 1840. 

12 „ 1800. 
27 April, 1840. 
13 Dec., 1852. 

5 June, 1851. 

2 May, 1851. 

2 Sept., 1850. 
23 Nov., 1840. 

1 May, „ 
lGJuly, „ 

13 „ 1850. 

20 Nov., 1840. 

3 July, 1851. 
27 March, 1852. 

1 I 14 April, 1851. 
~ 1 13 Sept, 1852. 
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S4 IRELAND APPENDIX TO TWENTY-FIRST REPORT 

(B.) Schedule allowing the Proprietors who have appliod for and obtained Loans, &c continued 



ii&thcliuc, 
Simile, . 



Drogheda, 
Dundalk, Low 



Dundalk, Uppe 
Fcn-ard, . 



Applicant. 



Samuel W. Blackull, 
Ditto, 

Ditto, 

M. 'I'ltile, 

Richard M. Fox, 

■loliu Fleming, . 

Fmne.ns Edgeworth, . 

Earl of Longford, 

Siii mud W. Blackull, 
Eicliard W. Bond, . 

Karl of Longford, 

Thomas Lofroy, 

Anthony LelVoy, 

Siuiuicl W. Bluckall, 
Richard M. O’Forrall i 
Elizabeth Cosby, . 
Samuel TV. Blackull, 
Ditto, . 

Charles S. Edgeworth, 
Thomas Lul'roy, 

Charles I>'ox, . 

William S. Bull, 

Ditto, 

.Tohn L. O'T'ermll, . 
Henry M. Bond, 

Tlionms N. Edgeworth. 
Wray Pulliser, . . ' 

James Anclnnnly, . 
William S. Bull, 

Mark W. Daly, . 

Edward M‘Kvuy, 

Wray Pul User, . 

Tliomus Gossblin, . 
Thomas Gregory, jnn., 
Willoughby Bond, . 

Sir Robert 1L Gunning 
Thomas Marshall, . 
William Fleming, 

John Thompson, . 
William Ledwith, 

William Lewis, 

Catherine and L.L.B.Fox, 
Frederick T. .lossop, 
Lawrence 1 1. lv. l-lannan, 
Ditto, 

James Power, . 

Richard P. O’lteilly. 

1 >itto, 

Henry M. Bond, 

Hugh Morrow, 

James Twaddle, 

Gross Total, J 



John TVoolsey, . 

John M'Clintni-k, 

Sir Frederick G. Foster, 
John M 'Clin lock, 
Alexander Henry, . 
Edward Gromue, 

John M'Ciintock, 

Charles Miller, 

Thomas Fortcscue, . 

Wm. Skelton AP. Skelton, 
Edward Tipping, 

Ditto, . 

Charlotte Brash, 

James Tipping, 

James TV. M'Neale, . 

Earl of Itoden, 

Thomas Forteseue, . 
Genrgo H. Pentland, 
Allan O’B. Bellingham, 
Ditto, . 

Sir Allan E. Bellingham, 
William D. Delap, . 
Viscount Massareene, 
Andrew L. Savage, succes- 
sor to Wm. M. Berestbrd 
Joseph F. Leatliley, . 
Viscount Massareene, 
Allan O’B. Bellingham, 
Henry Smytlie, 

Tlior.ias Fortesone, . 
Ditto, 

Ditto, 

Gross Total, 



1' 




ll. 


•C ». 


<1. 


1,531 


ill 




1,500 ( 


0 


Mill 


0 


o 


700 ( 


o 


1,(100 


0 


0 


700 ( 


0 


•150 


0 


0 


■150 ( 


() 


2,288 


1L 


(i 


1,500 ( 


0 


29(1 


5 


(i 


150 ( 


() 


135 


10 


0 


1 00 ( 


0 


1,400 


0 


0 


1,000 ( 


o 


150 


0 


0 


mo ( 


o 


Oil 


(1 


0 


500 0 


(1 


1,250 


i; 


0 


1,0110 ( 


(1 


3,250 


0 


0 


2,450 ( 


o 


599 




7 


550 0 


0 


100 


" 


0 


100 ( 


0 


1,200 


o 


0 


1,000 ( 


0 


200 


0 


0 


200 0 


o 


400 

250 


0 

0 


0 


| 950 0 


0 


100 


0 


o 


100 0 


0 


200 


() 


0 


200 ( 


0 


004 


() 


0 


800 0 


0 


200 


0 


0 


250 O 


o 


300 


0 


(1 


300 0 


0 


OHM 




4 


950 0 


0 


500 




o 


400 (1 


o 


588 


18 


() 


500 (| 


o 


778 


16 


1 


500 () 


(1 


150 


0 


() 


150 0 


() 


200 


(1 


0 


211(1 0 


0 


22-1 


0 


0 


2111) 0 


0 


211) 




7 


200 0 


() 


390 


1!) 


(i 


35(1 0 


1) 


■15(1 


0 


0 


400 0 


(1 


200 


1) 


0 




() 


1,000 




0 


50(1 (1 




500 


0 


1) 


250 II 




1,119 


0 


1) 


800 (1 


I) 


(17(1 


9 


0 


500 1) 


(1 




12 


0 


-100 0 


0 


6X4 


0 


o 


900 0 


0 


•418 


0 


0 


250 0 


1) 


3(H) 


0 


0 


20(1 0 


(1 


1,78(1 


0 


0 


1 ,709 O 




(1,000 


0 


0 


(1,0110 0 


(1 


1,0X8 


M 


10 


800 1) 


(1 


218 


0 


0 


200 0 


1) 


8(1(1 


() 


0 


300 () 




5(H) 


0 


0 


500 0 


0 


150 




o 




0 




0 


0 


250 0 


0 


100 


0 


" 


100 0 


0 


30,749 


1 


0 


31,850 0 


0 


130 


0 


„ 


100 0 


0 


1,703 


II 


0 


550 0 


(I 




0 


0 


500 (1 


(1 


1,3118 




(1 


9(10 0 


(1 


1,380 




,1 


5(H) 0 


o 


124 


0 


0 


100 0 


0 


mo 


0 


(1 


150 0 


() 


200 


0 


0 


200 0 


(1 


0,324 


() 




3,000 0 


0 


341 


9 


1 


150 0 


0 


864 


4 


-I 


•too 0 


0 


202 


0 


10 


200 0 


n 


347 


9 


10 


100 0 


0 


507 


10 


3 


300 0 


0 


1,504 


0 


0. 


non o 


0 


1,200 


0 




1,000 0 


II 


12,384 


0 


0 


3,000 0 


0 


733 


5 10 


500 0 


(1 


2,(100 


0 


0 


2,000 0 


0 


200 


0 


0 


200 0 


0 


5,947 13 


0 


4, (Mil) o 


0 


1,024 


0 


0 


1,000 0 


0 


1,320 


7 


9 


750 0 


() 


200 


0 


0 


100 0 


„ 


199 




0 


100 0 


0 


750 


0 




750 0 




1,000 




0 


1,000 0 


0 


1,011 10 


0 


500 0 


0 


1,330 


0 


0 


1,200 0 


0 


700 


0 


0 


400 0 


0 


800 


0 


0 


850 0 


0 


59,025 10 


7 


25,090 0 


0 



Amount 
cancelled or 
rcliiiijuhhoil. 



1,000 0 0 
700 () 0 
MIO 0 0 
000 0 0 
1,000 0 0 
!)() I) 0 

loo 0 o 
1,000 o 0 
mo o o 
000 0 () 
000 0 0 
1,170 0 0 
000 0 (| 



520 0 0 

00 0 o 



000 



050 0 0 
-100 0 0 
500 0 () 
500 0 () 
150 0 0 
POO (I () 



100 0 0 
00 0 0 
00 0 0 
000 0 0 

1.500 0 0 
150 0 0 
800 0 0 

80 0 0 
100 0 0 
oo o o 

300 0 0 
400 0 0 
000 0 0 
500 0 0 
1,000 0 0 
200 0 0 

3.500 0 0 
000 0 0 
760 0 0 



400 0 0 
1,000 0 0 
370 0 0 
850 0 0 



1 Nov., 1S4H. 
24 Oct., ISIS, 
m July, lH-tfl. 
18 May, 
mSept, 1601, 
•'10 July, 1819, 
fl Nov., „ 
24 Aug., ;; 

c Jnn., 1851. 
3 Sept., „ 
20 April, M 
14 Aug., 1850, 
13 Dec., „ 



0 Feb., 1850, 
10 Nov., 1851. 

4 » 

8 Dee., ., 
14 April, 1849. 
21 Nov., 1848. 

4 Aug., 184!!. 
10 June, ., 

5 Jan., 1851, 

1 Aug., 1849. 

17 Nov., 1651. 
14 Feb., 18511. 

0 0ct., 1851. 

10 April, „ 

18 March, 1833. 

2(i Mur,’ 1848. 

1 1 April, 18.11. 
03 Kept., 1850. 

3 July, „ 

18 Dec.., „ 
03 „ 1853. 

1!) March, ,. 

17 July, 185L 
0 May, 1853. 



30 



1840. 



15 Aug., 

10 April, 1551. 
04 Sept., 18.10. 
25 April, ls51. 
19 Sept., „ 

9 Aug., 1*50. 
17 Dee., „ 



180 0 0 19,100 0 0 



4 Jan.. 18011. 
22 Fell.', „ 

8 Nov., 1851. 

9 May, 

10 Nov., 1853. 

30 July, „ 
10 March, 1840. 

0 Dec., 1650. 
18 April, „ 

is T’ lalo. 

00 Dec., » 

, 12 April, „ 

21 May, 1850. 
14 April, 1851. 

31 May, 1850. 

3 „ 1848. 

24 Sept., 1840. 
10 March, „ 

4 May, 1852. 
8 Feb., 1848. 
8 Nov., 1840. 

3 Dee, 1830. 

o 15 May, 1851. 

3 10 Jan, 1852. 

4 27 May, 1851. 
' 23 July, 1840. 

18 „ 1S50. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


3! 


Date of 
last Issue. 








£ 




,1. 


£ 




tl. 


£ s. d. 


£ 




d. 








Meath, . 


Duleek, Lower, 


Frederick Hamilton, 


000 


0 


0 


500 


0 


0 




100 


6 


0 


1 


13 March. 1848. 


Dunboyne, 


Charles Hamilton, . 


400 




0 


400 


0 


0 




320 


0 


0 


4 


11 Oet, 


1850. 






Thomas .1. Hamilton, 


200 


0 


0 


200 


0 


0 


200 0 0 














Thomas H. Thompson, . 


1,500 


0 


0 


1,000 


0 


0 


- 


1,000 


0 


0 


5 


9 June, 


1851. 




Fore, 


Ditto, 

Robert C. Wade, 


1,307 


0 


0 


1,000 


0 


0 


_ 


GOO 


0 


0 


3 


22 July,’ 


1852. 




7,297 


9 


8 


4,000 


0 


0 




4,000 


0 


0 


8 


3 May, 


1850. 






Thomas E. Bnttersby, 


120 


0 


0 


100 


0 


0 




100 


0 


0 


0 


9 Dec., 


185 L 






Patrick -i. Kearney, . 


1,032 


9 


3 


500 


0 


0 


_ 
















James L. W. Naper, 


2,000 


0 


0 


2,000 


0 


0 


_ 


1,200 


0 


0 


3 


8 Sept., 


1852. 




Kells, Lower, . 


Robert C. Wade, 


2,000 


0 


0 


1,000 


0 


0 


_ 


1,000 


0 


0 


5 


22 Nov., 






Anthony S. Hussey, 


2,005 


2 


8 


1,000 


0 


0 


300 0 0 


1,200 


0 


0 


4 


21 June, 


1840. 






William J. A. Sliaw, 


400 


0 


0 


350 


0 


0 




300 


0 


0 




21. Aug., 








Sir Ralph Howard, . 


4,44(1 


G 


0 


2,000 


0 






1,600 


0 


0 


4 


10 Oct., 


1850. 






William J. A. Shaw, 


270 


0 


0 


250 


0 


0 




250 


0 






1 Nov., 


1851. 






Anthony S. Hussey, 


300 


0 


0 


300 


0 


0 




300 


0 


0 




22 May, 






Sir Henry Meredyth, 


(100 


0 


0 


400 


0 


0 




















Thomas Jameson, . 


200 


0 


0 


150 


0 


0 


_ 


30 


0 


0 


1 


30 April, 


1852. 




Kells, Upper, . 


James L. W. Naper, 


3,300 11 


G 


3,000 


0 


0 


_ 


3,009 


0 


0 


G 


13 Nov., 


1850. 






Edward A. Stopford, 


300 


0 


0 


150 


0 


0 


_ 


00 


0 


0 


3 


13 June, 


1849. 






Richard Eothwell, . 


300 


0 




300 


0 


0 


300 0 0 


00 


0 


0 


1 


2 Feb., 


1848. 






Marquis of Headford, 
Tankerville W. Cliamber- 


7,300 


0 


0 


3,000 


0 


0 


3,000 0 0 


" 






- 


" 








loin, .... 
William Garnett and 


050 


0 


° 


500 


0 


0 


- 


100 


0 


0 


1 


30 May, 


1S50. 






William Thompson, . 


2:23 


0 


0 


200 


0 


0 


_ 


200 


0 


0 


5 


20 Sept., 


1852. 




iLnne, . 


William B. Wade and 






























Robert C. Wade, . 


100 


0 


0 


100 


0 


0 


- 


80 


0 


0 


4 


3 » 


1849. 






William Martley, 


200 


0 


0 


150 


0 


0 


- 


150 


0 


0 


5 


9 May, 








Alexander Montgomery, . 


790 


0 


0 


750 


0 


0 


- 


450 


0 


0 


3 


14 April, 


18*51. 






Richard, P. O'Reilly, 


1,391 


12 


1 


GOO 


0 


0 


— 


240 


0 


0 


2 


10 May, 


1852. 




Morgallion, . 


Edward Bligh, 


582 


0 


0 


500 


0 


0 


- 


200 


0 


0 


2 


25 July, 


1850, 




Moyfenratli, 


Robert Fowler, 


3,312 


0 


0 


3,000 


0 


0 


1,000 0 0 


2,000 


0 


0 


4 


5 March 








Ditto, 


3,000 


0 


0 


1,000 


0 


0 




800 


0 


0 


4 




1851. 




N avail, Lower, 


Richard Rotlnvell, . 


200 


0 


0 


200 


0 


0 


200 0 0 


40 


0 


0 


1 


2 Fob.,’ 


1848. 




Navon, Upper, 


Charles P. Leslie, . 


0,597 


0 


0 


5,700 


0 


0 


- 


5,700 


0 


0 


12 


0 April, 


1850. 






Robert Thompson, . 


1,000 


0 


0 


500 


0 


0 


- 


390 


0 


0 


3 


10 Out., 


1849. 




Ratoath, 


Richard Rotlnvell, . 


300 


0 


0 


300 


0 


0 


300 0 0 


GO 


0 


0 


1 


2 Feb., 


1848. 






Andrew l.orke, 


115 


4 10 


100 




0 


80 0 0 


20 


0 




1 


0 Morel 






Sltreen, . 


Lord Dunsnney, 


3,850 


0 


0 


2,000 


0 


0 


J,G00 0 0 


4(10 


0 


0 


1 


10 Dec., 


1847. 






Earl of Mayo, . 


1,400 


0 


0 


500 


0 


0 




100 


0 


0 


1 




1849. 






Leonard Cornwall, . 


350 


0 


0 


300 


0 


0 




GO 


0 


0 


1 


30 Dec., 


1800. 




Slatio, Lower, . 


Edward M. Hamilton, 


100 


0 


0 


100 


0 


0 


- 


100 


0 


0 


5 


23 May, 


1848. 






Matthew Brinkley, . 


954 


0 


0 


400 


0 


0 


- 


400 


0 


0 


5 


10 „ 


1849. 






John N. Blake, 


2,214 13 




1,000 


0 


0 


— 


1,000 


0 


0 


5 


S „ 








Thomas Rutherford, 


700 


0 


0 


300 


0 


0 


- 


300 


0 


0 


5 


14 Feb., 


1801. 






Ditto, 


302 


0 


0 


350 


0 


0 


- 


210 


0 


0 


3 


19 May, 








Matthew Brinkloy, . 


400 


0 


0 


400 


0 


0 




240 


0 


0 




12 Marcl 








Thomas Rutherford, 


250 


0 


0 


250 


0 


0 


34 0 0 


21G 


0 


0 




23 Jan., 


*1802. 






John Barlow, . 


900 


0 


0 


700 


0 


0 




140 


0 


0 


1 


27 Mar, 








Ditto. 


200 


0 


0 


200 


0 


0 


- 


40 


0 


0 


1 


23 Aug., 






Slane, Upper, 


William E. Granger, 


312 


0 


0 


200 


0 


0 


- 


100 


0 


0 


4 


1G June, 


1849. 






John Bolton, . 


528 


0 


0 


300 


0 


0 


- . 


240 


0 


0 


4 


7 April, 


1802. 






Sir St. Vincent K. H. 
































Whitsbed, . 


1,325 


0 


0 


000 


0 


0 




540 


0 


0 


3 


10 May, 


» 






Gross Total, £ 


89,022 


6 


5 


43,700 


0 


0 


7,014 0 0 


29,630 


0 


0 








Westmeath, , 


Clonlonau, 


Gustavns Jones, 


571 


17 


0 


300 


0 


0 




180 


0 


0 


3 


5 April, 


1851. 






John Longworth, 


505 


1 


7 


500 


0 


0 


- 


100 


0 


0 


1 


1 May, 


„ 




Brawny, . 


Francis Lougwortli, 


1,045 


12 


2 


300 


0 


0 


- 


00 


0 


0 


1 

3 


14 July, 


„ 




Lord Castleroaine, . 


3, OIK) 


0 


0 


1,000 


0 


0 


- 


COO 


0 


0 


18 Oet,, 






Corkaree, 


William J. Levinge, 


1,494 


0 


0 


1,450 


0 


0 


080 0 0 


870 


0 


0 


3 




1849. 




Sir Percy Nugent, . 


800 


0 


0 


800 


0 


0 


- 


320 


0 


0 


2 


24 Feb., 


„ 






James W. M. Berry, 


800 


0 


0 


700 


0 


0 


- 


420 


0 


0 


3 


18 July, 


„ 






Edward Daly, . 


450 


0 


0 


800 


0 


0 


- 


120 


0 


0 




18 Oct., 


1852. 




Delvin, . 


Marquis of Westmeath, 


2,000 


0 


0 


1,500 


0 


0 


- 


900 


0 


0 


3 


20 Feb., 


1850. 






Hercules Robinson, 


000 


0 


0 


200 


0 


0 


1G0 0 0 


40 


0 


0 


1 


10 Nov., 


1847. 






Thomas J. Fetherstone, 


700 


0 


0 


500 


0 


0 


500 0 0 


















Thomas Rotlieram, . 


100 


0 


0 


150 


0 


0 


- 


120 


0 


0 


4 


21 July, 


1802. 




Farliill, . 


John J. Nugent, 


1,000 


0 


0 


400 


0 


0 


400 0 0 








- 










Earl of Longford, . 


G50 


0 


0 


500 


0 


0 




500 


0 


0 


5 


12 Feb., 


1850. 






Ditto, . • 


1,800 


0 


0 


1,000 


0 


0 


- 


1,000 


0 


0 


5 


21 Oct., 








Ditto, 


1,100 


0 


0 


1,000 


0 


0 


- 


1,000 


0 


0 


5 


10 July, 


1852, 




Fartullagh, . 


Henry Pilkington, . 
Charles B. Marlay, . 


222 

2,198 


17 

5 


11 

G 


200 

500 


0 

0 


0 

0 


120 0 0 


80 

500 


0 

0 


0 

0 


0 


15 Dec., 


1848. 

1852. 






William Fetherstou H. 


032 


11 


2 


000 


0 


0 


















Fore, 


William B. Smythe, 


079 


0 


0 


G50 


0 


0 




650 


0 


0 


5 


20 Nov., 


1840. 






William P. Urquhaxt, 


2,060 


0 


0 


1,000 


0 


0 


GOO 0 0 


400 


0 


0 


2 


12 Sept., 


1848. 






Earl of Longford, . 
Ditto, . . 


730 

060 


0 

0 


0 

0 


400 

500 


0 

0 


0 

0 


: 


400 

500 


0 

0 


0 

0 


0 


10 „ 

23 Nov., 


1850. 






Samuel A. Reyn ell, . 


405 


0 


0 


400 


0 


0 


- 


240 


0 


0 


3 


21 July, 


1851. 




i 

1 

I 


St. George Gray, . 
Baroness Harris, . 


430 

4,403 


15 

0 


0 

0 


300 

1,500 


0 

0 


0 

0 


i 


800 

1,500 


0 

0 


0 

0 


l 


30 Aug., 
5 May, 


1849. 

1802. 






William H. Daniel, 


COO 


0 


0 


500 


0 


0 




300 


0 


0 


3 


29 July, 








Arthur D. Clinigncau, 


007 


0 


0 


GOO 


0 


0 




300 


0 


0 


3 


20 Nov., 
28 May, 








James Blackney, 


150 


0 


0 


100 


0 


0 


■ 


40 


0 


0 


2 


» 






Carried forward, £ 


31,041 


0 10 


17,750 


0 


0 


2,300 0 0 


11,500 


0 


0 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
rulimpnslicd. 


Anm 


■d! 




s 


Date of 
last Issue, 










K. 


ll. 


,e 


, 


ll. 


,C *. 


d. 


£ 














Brought forward, 


01,(1-11 


0 


1) 


17,750 


O 


0 


2,300 0 


0 


11,500 


0 


0 






Westmeath — 


Moynshel and 1 


John J. Nugent, 


Olifi 


(I 


0 


200 


0 


0 


40 0 


0 


100 


0 


0 


4 




con . 










7 




(1 


0 


- 




40 


0 


0 


1 






Moycashu), 


Sir Richard Levinge, 


2.K74 


O 


0 


1,500 


0 


0 


- 




OOO 


0 


0 


3 








Godfrey Lcvinge, 












0 


80 0 




320 


0 












Sir William E. Leeson, . 


2,703 


0 


0 


1,000 


0 


0 


0(10 0 


0 


400 


() 


0 










Charles Yignolcs, 


200 


0 


0 


100 


0 


0 


- 




40 


0 


(} 










John L. Cuppaidgo, . 


200 


0 


0 


200 


0 


0 


- 




80 


0 


() 


2 








Arthur S. Upton, 


(101) 


0 


0 


450 


0 


0 


- 




00 




() 


.1 








James IT. Dickson, . 
Joseph l r . Lenthley, . 


1,575 


0 


0 




0 


0 


_ 




500 


0 


0 








Moygoish, 


752 


4 


3 


700 


0 


0 


- 




2HO 


() 


0 








Rathcourath, . 


John Lentnigne, 


400 


0 


0 


2(H) 


0 


0 


_ 




200 


0 


0 


5 








Ditto, 


300 


0 


0 


300 


0 




_ 




300 


0 




g 








Charles Hamilton, . 


371 


in 


0 


31)0 


0 


0 


_ 




300 


0 


0 


5 








Henry Pakenham, . 


300 


0 


0 


300 






- 




300 


0 


0 


5 








Charles Hamilton, . 


100 


0 


0 


100 


0 


0 


- 




300 


0 


0 


5 


10 June, „ 






Gross Total, 


40,000 


li 


7 


24,200 


0 


0 


3,080 0 


0 


15,010 


0 


0 


- 




Dublin, 


Balvotliery.East 


St. John Butler, 


1,233 


0 


0 


500 


0 


0 






200 


0 


0 


2 








George Macartney, . 


850 


0 


0 


300 


0 


0 


_ 




300 




0 


5 






Coolock, . 


Thomas Deeley, 

Sir Compton Domvile, 


150 


0 


0 


100 


0 


0 


_ 




100 






5 








003 


5 


1 


150 


0 


0 


_ 




150 


0 


0 


5 


21 July, „ 






Robert Maxwell, 


450 


3 


8 


200 


0 


0 


_ 




140 


0 


0 


4 








Earl of Howtli, 


1,000 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 












Sir Compton Donvvilo, 


377 


0 


0 


200 


0 


0 


_ 




200 


0 


0 


5 








George Farran, 


150 


0 


0 


150 


0 


0 


_ 




120 


0 




4 








Robert R. Cniise, 


230 


0 


0 


200 


0 


0 


_ 




80 




0 


2 


!) Oct., 1855. 






Six - Compton Domvile, 


150 


0 


0 


150 


0 


0 


_ 




100 


0 


0 


5 








Ditto, 


230 


0 


0 


200 


0 


0 


_ 










4 


7 May, „ 






James M‘0\ven, 


200 


0 


0 


200 


0 


0 






200 














Lord Talbot de Malahido 


2,050 


13 


0 


1,500 




0 


_ 


















James M‘Owen, 


100 


0 


0 


100 


0 


0 


_ 




100 






r, 








Sir Compton Domvile, 


200 


0 


0 


200 


0 




_ 
















Castleknock, . 


Henry White, . 


2,400 


0 


0 




0 




_ 
















Nethercross, . 


Sir Thomas Staples, 


(100 


0 


0 


300 


0 


0 


_ 












23 July, 1840. 






Joliu T. Annsti'ong, 


200 


0 


0 


100 


0 


{) 


_ 




(10 


0 


0 


3 


12 „ 1S48. 








170 


1) 




100 


0 


() 


_ 




100 






0 


11 May, 1849. 






John T. Armstrong, . 


151) 


0 


0 


100 


0 


0 






00 






3 


12 July, 1848. 




Newcastle, 


Eorde Lcatliley, 


454 


0 


0 


400 






















John L. Amhin, 


3,200 


0 


0 


1,000 


0 


(1 


_ 










1 


1 May, „ 






Michael Lynch, 


500 


0 


0 


500 


o 


0 


_ 




000 




0 


5 


0 Feb., 18411. 






Andrew Reid, . 


1,440 


0 


0 


8(1(1 


0 


0 


480 0 


0 


320 






2 


20 May, 1S4S. 






George Farran, 


200 


0 


0 


100 


0 


(1 














10 „ 1801. 






John J. Versclmyle, . 


000 


0 


0 


500 


0 


0 








0 






25 April, „ 






Henry Purdon, 


470 


n 


0 


450 


0 




270 0 












20 June, 1848. 






Michael Kenny, 


400 


0 


n 


400 


0 


0 




















John J. Verschoyle, . 


200 


0 


0 


200 


0 
















21 Oct, 1802. 






Sir Robert Shaw, 


300 


0 


0 


100 
















3 


12 March, „ 






Emily Vesey, . 
Governors of St. Patrick’ 


017 


0 


0 


500 




0 


234 11 




200 


8 


10 


3 


7 Aug., „ 




Rathdown, 


Hospital, 


1,141 


0 


{) 


















3 






Christopher - Fitzsimon, 


000 


0 


0 
















0 








Frederick Shaw, 


780 


11 








0 


















David C. La Touche, 


201 


0 


n 
























John H. Dunne, 


2,050 


0 






















10 Feb., „ 




Upperei'oss, . 


Christopher Fitzsimon, 


750 


0 






















18 „ 1800. 




John Lentaigne, 


1,000 


0 












0 










17 Feb., 1840. 






Ponsonby Shaw, 


514 


10 


0 


300 


0 


0 










0 


2 June, 1848. 
23 May, 1850. 






Ditto, 


300 


0 


0 


300 




0 


_ 




300 


0 




5 






Sir St. Vincent IC. II 
























Whitshed, . 


1,205 


0 


0 


000 
















5 


13 March, 1852. 






Ditto, 


103 


0 


0 


150 


0 




_ 










1 


0 Aug., 1851. 






Ditto, 


37G 


3 


2 


250 


0 


0 


- 




00 


0 


0 


1 


14 July, 1852. 






Gross Total, £ 


35,000 


10 


5 


17,270 


0 


0 


1,084 11 


2 


10,042 


0 


0 


- 




KILDAHE, 


Carlmry, 


K. A. Rnthven, 


000 














0 
















Viscount Havberton, 


580 






















1 May, 1819. 






EaiT oi Milltown, 


5,143 
























1!) Jan., 1848. 




Ilceathy and 


Edward Wolstenholme, 
Eliot Warburton, 

Sir J. William Hort, 


1,734 

100 


10 

0 


0 

0 


000 

100 


0 

0 


0 

0 


100 0 


0 


GOO 


0 


0 


5 


27 Oct, 1802. 
11 OcC 1849. 




Oughteranny, 


Hi ore as W. Browne, 






























ICillcea and lloone 


John Aylmei - , . 
Philip Doyne, . 


300 

857 


0 


0 


300 


0 


0 






00 


0 


0 


1 


20 Sept., 1802. 
23 Aug-, 1800. 






Matthew I). Thomas, 


200 
























0 Sept., » 






1 homas cj. W akelield, inn. 


008 


0 


0 


800 


0 


0 






300 


0 


0 


3 


18 Aug., 1852. 




Nans, North, . 


Kane Buubnry, 

Lady Geary and Nicholas 


312 

2,385 


2 

0 


G 

0 


250 

1,000 


0 

0 


0 

0 


- 




200 


0 


0 


1 


21 Sept, 1852. 






Evans, . . , 


720 


5 




















4 


20 f) 1800. 








100 


0 


0 
















0 


1 


20 Nov., a 




Nans, Soutli, . 


John La Touche, 


400 

1,342 


0 


0 


300 


0 


0 


- 




70 


0 


0 


1 


28 Oct., » 
23 July, .. 

8 Jan., 1852. 






John Hickey, . 


1,000 


0 


0 


800 


0 


0 


- 




400 


0 


0 


3 






Carried forward, £ 


24,102 14 


0 


12,500 


0 


0 


1,250 0 


0 


0,530 


0 


0 
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Offally, East. . 
N arms'll and i 
Reliau,West, j 
Offally, West, . 



Coolestown, 
Eglisli, . 
Garry castle, 



Brmiglit forward, 
William Betty, . 

George Cockbum, . 

John La Touche, 

George W. West, 

Richard Dome, 

G eorge W. West, . 
.Tolm La Touche, 

John Bonlmm, 

M. G. Cramer Roberts, 
John Bonliain, 

Ditto, 

Thomas E. Fitzgerald, 
Viscount Horlierton, 
Robert Versclioyle, . 
Thomas Thompson, 

Ditto, 

Marquis of Drogheda, 
Ditto, 

William Bellingham, 
Ditto, 

Ditto, 

William S. Flood, . 
George It. Keogh, . 
Smyth W. Fox, 

Richard B. I’alliser, 
Arthur B. Ivane, 

Richard B. Palliser, 
Arthur B. Cane, 

Gross Total, 



William T. Briscoe, 
Barry Fox, 

srt S. Drought, . 
Elizabeth Morris, . 
Andrew W. Gamble, 
Francis H. M. Biddulph. 
Thomas Bernard, . 
Homy White, . 

Ditto, 

Charles B. Baldwin, 
William H. Darby, . 
Ditto, 

Thomas Snclleir, 

Ralph Coote, . 

"any Fox, 

dm O'Brien and Am 
Maria E. O'Brien, 
Ditto, 

Johnston Stoney, . 
Guy Atkinson, 

William Minehin, . 
Edward Synge, 

Thomas Spunner, . 
Sandford Palmer, . 
Michael Egan, 

John Evans, . 
Jonathan T. Abbot, . 
Joseph J. Walker, . 
Henry Smith, . 

Henry Pritlie, . 

William P. H. VangliaD, 
Sandford Palmer, . 
Joseph H. Wybrants, 

Sir Thomas Esmonde, 
William II. Carter, . 
Robert Cassidy, 

Charles Holmes, 
William B. Fry, 

Francis E. Mooney, 
James P. Holmes, . 
Henry King, . 

Francis J. Adams, . 
Robert Lauder, 

Horn’ P. L’Estrange, 
Garrett O’Moore, . 
Thomas Muloclc, . 
James F. Armstrong, 
Francis Longwortli, 
Earlof Digby, . 

Ditto, 

John W. Tarleton, . 
Earl of Digby, . 

Ditto, 

Ditto, 



Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 




So 


£ i. 


d. 


£ 


s. d. 


£ s. 


1 1 . 


£ s. 


d. 




24,11)3 14 


0 


12,000 


0 0 


1,200 0 


0 


5,530 O 


0 






I) 


200 


1) 0 






so o 


0 


2 


020 0 




500 


0 0 






300 O 


0 


3 


022 0 


II 


000 


t) 0 






240 0 


0 




204 13 


3 


200 


0 0 






200 0 


0 


5 


aoo o 


0 


300 


0 0 






240 0 


0 


4 : 


100 0 


0 


100 


0 0 






100 0 


0 




877 lfi 


1 


800 








800 0 




o ; 


400 0 


(i 


400 


[) 0 






400 O 


0 




2,4110 0 


0 


1,001) 


0 0 






400 0 


0 




432 0 


0 


400 


0 0 






320 O 


0 


4 : 


aoo !) 


7 


250 


0 0 






200 0 


0 


o : 




8 


200 


0 0 






120 0 


0 


3 


1,270 0 


0 


800 


0 0 


100 0 


0 


040 0 


0 


4 : 


1,200 0 


0 


800 


0 0 


- 




1G0 0 


0 


1 


733 10 


0 


403 


0 0 


_ 




400 O 


0 


5 


100 0 


O 


100 


0 0 


_ 




100 0 


0 


o : 


200 7 


7 


200 


0 0 


_ 




200 0 


0 


0 


1,22!) 15 


0 


1,000 


0 0 


- 




000 0 


0 


3 : 


071 S 


8 


200 


0 0 


_ 




200 O 


0 


5 : 


200 0 


0 


200 


O 0 


_ 




200 0 


0 


0 


100 0 


0 


150 


o o 


_ 




00 O 


0 


3 


088 0 


8 


200 


(.) 0 






100 0 


0 


4 


1,230 17 


0 


000 


0 0 


000 0 


0 








000 0 


i) 


200 


0 0 






40 0 


0 


l : 




0 


000 


0 0 






500 0 


0 


o : 


1,230 17 


0 


000 


0 0 






000 0 


0 




111) 0 




100 


0 0 






100 0 


0 


5 


aoo o 


0 


300 


0 0 


- 




120 0 


0 


2 


I 43,02!) 4 8 


23,700 


0 0 


1,910 0 


0 


13,440 0 


0 






0 


or.o 


0 0 


390 0 


0 


200 0 


0 


2 


200 0 


0 


200 


0 0 


- 




200 0 


0 


5 


200 0 


0 


200 


0 0 


200 0 


0 








280 0 


0 


200 


0 0 






loo o 


0 


3 




0 


200 


0 0 






200 0 


0 




aoo o 


0 


200 


0 0 


100 0 


0 


100 0 


0 


2 


2,000 0 


0 


2,000 


0 0 


- 




800 0 


0 


2 


(180 0 


0 


000 


0 0 


— 




000 0 




5 


301 10 


0 


200 


0 0 


- 




100 0 


0 


3 


030 17 


11 


700 


0 0 


— 












0 


000 


0 0 






400 0 


0 


4 




0 


000 


0 0 


- 




100 (1 


0 


1 


300 0 


0 


200 


0 0 


- 




200 0 


0 


0 






100 


0 0 


100 0 


0 






— 


000 0 


0 


200 


0 0 


- 




200 0 




0 


ooo o 


0 


300 


0 0 


_ 




300 ' 0 


0 


5 


1,00!) 0 


1 


400 


0 0 














8 


800 


0 0 










2 


300 0 


0 


200 


0 0 


100 o 


0 


100 0 




2 


100 0 


0 


100 


0 0 










0 


3,443 0 


0 


1,500 


0 0 














0 


100 


0 0 














1 


200 


0 0 


- 




100 0 




4 


100 0 


0 


100 


0 0 


- 




100 0 




0 






000 


0 0 


— 








0 




0 


100 


0 0 


- 




100 0 




0 


150 0 




100 


0 0 


- 








0 




0 


200 


0 0 














0 


000 


0 0 






300 0 










000 


0 0 


— 




400 0 




4 


300 0 


0 


300 


0 0 


- 




350 0 




0 




0 


000 


0 0 


- 








2 






100 


0 0 


100 0 












3 


000 


0 0 


- 












4 


2,000 


0 0 


- 




500 0 










900 


0 0 


- 










000 0 


0 


400 


0 0 


- 




400 0 








0 


100 


0 0 


- 












0 


200 


0 0 
















400 


0 0 


400 0 








- 1 






300 


0 0 


— 








3 i 


000 0 


0 


400 


0 0 


- 




400 0 




r> 


2,000 0 


0 


1,000 


0 0 


— 












0 


000 


0 0 














4 


150 


0 0 


— 








5 




0 


100 


0 0 


- 








0 






400 


0 0 


— 










002 0 


0 


950 


0 0 


- 








0 






700 


0 0 


— 












0 


200 


0 0 


- 




200 0 


0 


0 




0 


000 


0 0 


— 








0 




0 


1,000 


0 0 












1,100 0 


0 


1,100 


0 0 


- 








5 


40,191 14 11 


20,250 


0 0 


1,490 0 


0 


15,770 


0 





1800. 
■•’Sept., 1801. 
7 Jan., 1802. 



7 July. 1848. 
« April, 181!). 
1 March, „ 

(i June, 1800. 



10 Dec., 1800. 

22 Sept., 1848. 
!) Oct., 1801. 
!l Aug., 1848. 
13 Julv, „ 

•’4 Jail., 1850. 
12 July, 1848. 

0 Nov., 1800. 
21 July, 184!). 
12 April, 1851. 

1 June, 1800. 

I M 01*011, „ 

(I June, 

11) Aug., 1801. 
1 !) Dee., „ 



lOMav, 18-1!). 
20 Oct., 1848. 
18 April, 1841). 
10 Oct., „ 

2 | 7 March, 1848. 

| 14 June, 1800. 
14 Sept., „ 

10 Aug., 184!). 
i 14 April, 1801. 

I 1ft Aug., „ 

2 May, „ 

1 „ 

17 June, 1848. 
28 Ang., 1800. 
0 Nov., 1841). 
5 July, „ 

4 „ 1 860. 

27 Nov., 1801. 
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IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 



Barony. 



King’s — con. 



Geashill — con. 
Kilconrsey, 



Queen’s, 



. Bnllyadnms, . 



Glandonngli, . 



Clarmallagli, . 
CuUenagli, 

Maryborough ,E. 

MuyboroughW. 

Portnahineh, . 

Slievemavgy, . 



Applicant. 


Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 




i Date of 

j hist Issue. 


Brought forward, 
Earl of Digby, 

Thomas Seymour, . 
Hubert R. Morgan, . 

Gross Total, £ 


40,11)1 

1,000 

:uo 

214 


*. 

14 1 1 
0 0 
0 0 
!) 8 


£ 

20,450 

750 

300 

150 


0 

0 

0 


0 

0 

0 

0 


.£ s 
1,11)0 0 


il 

0 


£ 

15,770 

450 

4-10 

00 


0 

0 

0 

0 


rf 

0 

0 

0 

0 


3 

4 


30 Aug. 
11 „ 
43 Oct, 


1832. 


47,744 


4 


7 


47,450 


0 


0 


1,400 0 


0 


10,540 


0 


0 


- 


Frederick F. Trench, 


14(1 


0 


0 


KM) 


0 


0 


40 0 
















Thomas Kelly, 

Ditto, 

Christopher St George, . 


:i00 

170 

315 


0 

0 


0 


too 

1.70 

300 


0 

0 

0 


0 






100 

150 

140 


0 

0 

0 


0 

0 




17 April 
7 June 


m 

1819. 

1QJ0. 


Sir Anthony Weldon, 


300 


0 


0 


300 


0 


0 














i, 4’ 




Thomas Kelly, 


lr.o 


0 


0 


150 


0 


0 


_ 






0 


0 




5 T|J]| 


’’ 


George W. G rogan, . 


1:0 


0 




150 


0 


0 


_ 




30 


0 








” 


Thomas Kelly, 


400 


0 


0 


400 


0 


0 


- 




400 


0 


0 






” 


Ditto, 

Thomas H. Pope, . 


100 

446 


0 

0 


0 

0 


100 

400 


0 

0 


0 

0 






100 

400 


0 


0 




24 Feb., 


1851. 


Michael Dunne, 


ill)'’ 


O’ 


0 


500 


0 


0 






500 










” 


Ditto, 


noo 


0 


0 


400 


0 


0 














10 Dec., 




Christopher St. George, . 


•ion 


14 


;t 


400 


0 


o 














n 


Sargeant Pratt, 


177 


0 


4 


150 


0 


(1 


_ 




150 






r, 




lftifl 




170 


0 


0 


10() 


0 


0 


_ 




10O 






r, 






John W. Fit/. Patrick, 


1,110 


0 






0 


0 


_ 










Q 








11,745 


7 


11 


4,000 


0 


0 


_ 
















Barker Thacker, 


877 


0 


0 


600 


0 


0 


_ 
















Robert White, . 


1,81)4 


5 


5 


400 


(1 


1) 


_ 




400 












Joseph Thacker, 


SOD 


li 


0 


500 


0 


0 


_ 










(J 






John W. Fits Patrick, 


a, 140 


0 


0 


500 


0 


0 
















” 


Ditto, 


•450 


0 


0 


470 


0 


0 
















” 


Henry White, . 


300 


0 


0 


300 


0 


0 


















Robert H. Stubber, . 


1)00 






800 


o 


0 


















John W. Fitzpatrick, 


1,400 


1 


0 


l ,000 


o 


o 


_ 




(100 






<1 






Lady Tt. Ji. W. Wnrneford 


1,000 


0 


0 


500 


0 


0 


_ 




500 










1852. 


Ditto, 


500 


0 


0 


400 




















Rohm t R. Fisher, . 


a-u 


7 


o 


200 




1) 












,) 


q Tnr|„ 




Robert R. Palmer, . 


7811 


10 


0 


(i.'iO 




II 


















Robert FitzGerald, . 


1,111 


14 


0 


1,000 


0 


0 




0 


















0 




noo 


o 


0 










1} 




1849. 


John W. Fitzpatrick, 




13 




500 




1) 
















John Shnrtt, . 


aoo 


0 


0 


at in 






















Richard W. FitzPatrick, . 


100 


() 


0 


100 


o 


0 


















John W. FitzPatrick, 


430 


its 


1 


400 


1) 


(1 


















Viscount De Vesci, . 


10,154 


17 


LI 


0,000 


o 


1) 










0 






1851 


Charles W. Doync, . 


1,400 


0 


0 


800 


I) 


o 














William 0. Cooper, . 


1,400 


0 




800 


o 
















■n S 




Lewis Moore, . 


1,000 


0 


0 


600 


0 


0 












r. 






William W. FitzGerald, . 


100 


0 




100 


0 


1) 




0 














William Bryan, 


500 


0 


0 






0 
















Richard Trench, 


385 


0 


0 


400 


o 










0 










Lewis Moore, . 


400 


0 


0 


ooo 




0 








0 








John Watson, . 


4,17!) 


14 


5 


1,000 




o 














1851. 


Lewis Moore, . 


400 


0 


0 


200 






















Matthew S. Cassan, 


470 


0 


0 


200 


0 


0 














1!) Nov., 


1849. 




1,400 


0 


0 


500 


0 


0 
















1851. 




7(1!) 


0 


0 


500 




















1852. 


Henry D. Carden, . 


1,40:! 


14 


4 


1,000 






















Sir Charles H. Coote, 

Sir Geo. Parker nnd others, 
William Mull mil, 


10,105 

400 

100 


10 

0 

0 


0 

0 


0,500 

150 


0 

0 


0 

0 


5,000 0 


0 


4,000 

140 


0 

0 


0 

0 


6 

4 


28 Sept, 
20 June, 


1849. 


Henry Trench, 
Robert M. Alloway, . 


424 


0 


0 


400 




















1851. 


200 


0 


0 


160 


0 


0 




0 








0 




1848. 




4.70 


0 


0 




















1849. 


George Adair, . 


1,000 


0 


0 


000 


0 


0 








0 




0 


24 Nov., 


1851. 




500 


10 


0 


500 


0 


0 














14 Jan., 


1852. 




100 


0 


0 


100 






















Charles H. Bowen, . 


547 


0 


(1 


500 


0 




















Henry Thomas, 


400 


0 
























1849. 


Sir J. William Hurt, 

John H. Lecky and Martha 


000 


0 


0 


000 


0 


0 


- 




(100 


0 


0 


0 


10 July, 


1850. 


William C. Cooper, . 


550 

2,000 


0 

0 


0 


300 


0 


0 


- 




300 


0 


0 


5 


22 May, 


1849. 

1850. 


Samuel Edge, . 


704 


1 


4 




















10 March, 1849. 


Michael Hackett, . 
James Fitzmaurice, . 


7fi0 

827 


0 


0 


400 


0 


0 


- 




400 


0 


0 


5 


20 July, 


1850. 

1849. 


Charles Putland, jun., 
Mary Stapleton, Sarah 


1,778 


10 


8 


COO 


0 


0 


- 




000 


0 


0 


5 


13 Dec., 


■ 


Stapleston, and others. 


000 


0 


0 


















r, 




1890. 




1,014 






















5 




1851. 


Thomas Hovenden, 


447 


























1800. 


Charles Putland, jun., 


300 


0 






















10 Nov., 


1851. 


Samuel Edge, . 


2,1105 


.0 






















4 „ 


William C. Cooper, . 


250 


0 


0 


















1 


23 .Tune, 


1852. 




1,000 


0 


0 




















24 Aug., 


Charles Putland, jun.. 


400 


0 




















3 


24 June, 




Martin Carey, . 


400 


0 


0 


















5 


17 May, 




Matliew Byrne, 


200 




























John Edge, jun., 


300 


0 


0 


300 


0 


0 


: - 




- 






- 


“ 




Carried forward £ 


00,020 1 3 


40,050 


0 


0 


0,470 0 


0 


31,410 


0 


0 
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County. 



Queer’s — con 



Wicklow, 



Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 




Bronght forward, 


£ 

00,080 


i 


d. 

3 


£ 

40,000 




Stradbally, 


Sir Hunt J. Walsh, . 


:{34 


i; 




300 


0 




John W. Fits! Patrick, 


(iOO 


0 


0 








Richard S. Leadbeater, . 


400 


0 


0 


100 


0 




Thomas P. Cosby, . 


oua 


0 


0 


200 


0 




John W. FitzPatriek, 


840 


0 


0 








Sir Hunt J. Walsh, . 


1,000 


0 










Ditto, 


300 


.0 


6 


300 


0 




Ditto, 


ISO 


0 


0 


100 


0 


Tinnahincli, . 


Marquis of Drogheda, 


4,700 


0 


0 


1,000 


0 




Susan Croasdaile, . 


1)44 


7 


3 


000 


0 




William S. Saudes, . 


2,093 


0 


0 


1,000 






Lord Sidney G. Osborne, 


200 


0 


0 


100 


0 


Uppcrwoods, . 


Tlionms St. John, . 


100 


0 


0 


100 


0 




William Hamilton, . 


1,43!) 


10 


0 


1.000 


0 




Joseph Verschoyle, . 


4,070 


L0 


0 


1,000 


0 




Countess of Cavan and 
Hamilton FitzGerald, . 


002 


1 


0 


000 


0 




William S. Trench, . 


2,948 


7 


0 


1,000 


0 




William S. King, . 


000 


0 


0 


000 


0 




Edward S. Pirn, 
Samuel J. Morton, . 


405 


8 




300 


0 




1,036 


0 


0 


700 


0 




Gross Total, 


120,070 


10 


11 


01,300 


0 


Arklow, . 


Francis Wright, 


010 


10 


0 


200 


0 


Robert Heath, 


101 






100 


0 




Joseph Pirn, . 


320 


0 


0 


200 


0 




Robert C. W 'ode and others, 


1,108 


0 


0 


100 


0 




Ditto, 


2,302 


L0 


4 


2,300 


0 




Edward S. Bayly, . 


200 


0 


0 


100 


0 




Earl ol' Wicklow, 


1,123 


0 


') 


700 


0 




Ditto, 


0,000 


0 


0 


1,700 


0 




Ditto, 

Robert C. Wade and others, 


1,000 


0 


0 


1,300 

1,000 


0 

0 




David C. Ln Touche, 


0,000 


0 


0 


0,000 


0 




William Beresford, . 


330 


0 


0 


100 


0 






Oil 


0 


0 


200 


0 






023 


1 


3 


300 


0 




William Beresford, . 


230 


0 


0 


200 


0 


Ballinocor, 


Abraham Tate and John 
Tate 


1,000 


1) 


1 


000 


0 




William Kirkpatrick and 
George Kirkpatrick, 


320 


0 


0 


200 


0 




Henry C. Keogh, 


702 


0 


0 


700 


0 




Charles Tottenham, 


007 


0 


0 


000 


0 






200 


0 


0 


200 


0 






1,110 


17 


0 


000 


0 




Arthur Jones, . 


1,073 


0 


0 


000 


0 




Charles Tottenham, 


000 


0 


0 


000 


0 




John F. Nuttall, 


ooo 


0 


0 


000 


0 




Henry C. Keogh, 


300 


0 


0 


300 


0 




Samuel Fenton, 


400 


0 


0 


300 






Charles J. Tottenham, 


108 


0 


0 


100 


0 






200 


0 


0 


200 


0 






520 


0 


0 


300 


0 






200 


0 


0 


200 


0 


Ratlidown, 


Earl of Month, 


1,000 


0 


0 


1,000 


0 


Karl of Rntlulowne, 


170 


0 


0 


100 


0 




Peter D. La Touche, 


732 


8 


0 


700 


0 




Guardians of Viscount 
Powerscourt, 


2,400 


0 


0 


1,000 


0 




300 


0 


0 


300 








220 


0 


0 


200 


0 






328 


0 


0 


300 


0 




Guardians of Viscount 
Powei scour t, 


134 


0 


0 


100 


0 






2,040 














200 


0 


0 


100 






Viscount Mnnck, 


2,445 


0 


0 


2,000 






John K. Edwards, . 


240 












Henry Smith, . 


1,200 












Jolm T. Armstrong, 














Joseph P. Tyute, . 






























2,133 


10 












2,702 




1,000 








1,281 


0 


0 










300 












Ogle W. Moore, 


3,205 




























500 














300 












Robert F. Saunders, 


























William W. F. Hume, 














Carried forward, £ 


00,105 


11 10 


30,023 


0 





Amount 
cancelled or 
relinquished. 


Amount 

issued. 


S 


Date of 
last Issue. 


cl. 


£ s. 


d. 


£ 


x 


d. 






0 


0,270 0 


0 


31,210 


6 


0 






0 






300 


0 


0 


5 


31 Oct., 1840. 


0 


- 




400 


0 


0 


l 


30 April, 1850. 


6 


- 




200 


0 


0 


» 


0 July, 1849. 


0 


_ 




480 


0 


0 


4 


15 Nov., 1649. 


0 


- 




300 


0 


0 


5 


24 Oct., 1851. 


0 


— 




30 


0 


0 


1 


24 April, 1852. 


0 


- 




COO 


0 


0 


3 


12 Jan., „ 


0 


_ 




fiOO 


0 


0 


3 


19 Feb., 1852. 


0 


100 0 


0 


- 






_ 


- 


0 






100 


0 


0 


0 


31 Oct., 1850. 


0 






800 


0 


0 


4 




0 


1,500 0 


0 


- 






- 


- 


0 


_ 




000 


0 


0 


0 


16 June, 1849. 


0 


- 




1,000 


0 


0 


5 


23 July, „ 


0 


— 




300 


0 


0 


3 


23 Aug., 1851. 


0 






240 


0 


0 


4 


30 Oct., 1650. 


0 


“ 




420 


0 


0 


3 


2 Jure, 1852. 


0 


7,920 0 


0 


38,330 


0 


0 


- 




0 






200 


0 


0 


0 


27 Jan., 1849. 


0 


_ 




100 


0 


0 






0 


- 




200 


0 


0 




0 July, „ 


0 


— 




100 


0 


0 


0 


17 April, 1850. 


0 






2,300 


0 


0 


0 


23 Feb., „ 


0 


GO 0 


0 


40 


0 


0 




1 Aug., 1848. 


0 






700 


0 


0 


5 


17 April, 1851. 


0 






1,700 


0 


0 




14 July, 1852. 


0 






780 


0 


0 


3 


7 Jan., „ 


0 






800 


0 


0 


4 


0 May, 1851. 


0 






5,000 


0 


0 


10 


0 Oct., „ 


0 






120 


0 


0 


4 


8 Jan., 1800. 


0 






250 


0 


0 




27 „ 1849. 


0 






300 


0 


0 




10 „ 


0 


- 




100 


0 


0 


4 


8 „ 1800. 


0 


200 0 


0 


200 


0 


0 


a 


24 Aug., 1848. 


0 


. 




80 


0 


0 




20 Dec., 1850. 


0 


300 0 


0 


400 


0 


0 


3 


14 May, 1849. 


0 


_ 




000 


0 


0 


5 


21 July, 1848. 


0 


- 




200 


0 


0 


0 


27 April, 1849. 


0 


- 




100 


0 


11 


i 


3 Jan., 1848. 


0 






200 


0 


0 




14 Feb., 1850. 


0 






000 




0 




2 Jan., 1852. 








200 


0 


0 




15 Oct., 1851. 


0 


_ 




120 


0 


0 




20 Dec., „ 


0 


- 




1*0 


0 


0 


3 


15 May, lb02. 


0 


_ 




00 


0 


0 




27 Fob., „ 


0 






so 


0 


0 




8 March, „ 


0 


- 




120 


0 


0 


* 


8 „ „ 


0 


_ 




1,000 


0 


0 


5 


20 Oct., 1851. 








oo 


0 


0 




24 June, 1848. 


0 


- 




SCO 


0 


0 


4 


12 April, 1849. 


0 


100 0 


0 


1,300 


0 


0 


f, 


0 „ 1850. 




70 0 


0 


280 


0 


0 


4 


10 March, „ 


0 






100 


0 


0 


4 


12 April, 1851. 


0 


- 




00 


0 


0 


1 


14 Nov., 1649. 


0 


_ 




ICO 


0 


0 


r, 


9 April, 1800. 


0 


03 0 


0 


1,937 


0 


0 


C 


29 „ 1852. 


0 






ISO 


0 


0 




13 June, „ 


0 






400 


0 


0 


1 


4 Nov., „ 


0 






40 


0 


0 


1 


15 Dec., „ 


0 


- 




1,200 


0 


0 




4 1840. 


0 


- 




500 


0 


0 


0 


20 Aug., 1848. 




— 




100 


0 


0 


5 


11 March, „ 


0 


_ 




240 


0 


0 


2 


29 April, „ 


0 


_ 




COO 


0 


0 


a 


7 March, 1849. 


0 






300 


0 


0 


1 


23 Feb., 1848. 


0 


500 0 


0 












0 






GO 


0 


0 




12 April, 1849. 


0 


_ 




400 


0 


0 




12 Aug., 1818. 


0 


- 




150 


0 


0 


3 


0 March, 1802. 


0 


- 




COO 


0 


0 




26 Aug., 1848. 


0 






210 


0 


0 


3 


12 Jan., 1802. 


0 


— 




COO 


0 


0 


& 


8 „ 1851. 


0 


- 




200 


0 


0 


0 


21 June, 1850. 


0 


- 




1,100 


0 


0 


4 


8 Sep t., 1849. 


0 


1,343 0 


0 


28,717 


0 


0 







0 2 
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100 IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinipiiaheil. 


Amount 


Ji;2 


Date of 
last Issue. 








£ 


s. 


<1. 


.1* 




ll. 


M s. 


il. 
















Brought forward, 


00,11)5 


11 


10 


00,520 


0 




1,343 0 


0 


28,7 17 


0 










Tnlhotstnwn, 


James T. C. Saunders ntul 




























Up.— mu. 


Augusta S. Saumlors, . 
William J. Weslby, . 


r,00 

8-JO 


0 

0 


2 


TOO 

500 


0 


;; 






300 


0 


0 


5 


23 April, 1850. 






Joseph 1’. 'J ynlu, . 
William Grogan, . 
Alexander 1!. Kirkpatrick, 
William J. Wes thy, 


70.1 

mo 


IL 

0 


0 


400 

100 


0 

0 


0 


" 




400 


0 


0 


5 


28 Dec., 1850. 






S,!tfiO 


0 


0 


1,000 


0 


jj 






440 

1,000 


0 


0 


0 


4 March, 1851. 

5 April, „ 
10 Jan., 1802. 

•4 " 






Ih'iiinuiiii G. Humphry, . 


WH 


0 


0 


000 


0 








180 












Willimn J. Westhy, 


200 


0 


0 


200 


0 








200 












George Reado, 


;ioo 


0 


0 


200 


0 








120 












Sir llohert J. Paul, . 


1)1: 1 


0 


0 






0 


_ 


















Sir Hal pi i Howard, . 


3 ,31)2 


15 


2 


1.300 


0 


0 


_ 




1,500 






r, 


27 Feb., ” 






William W. F. llimm, . 


J,700 


(1 


0 


1.000 


0 


0 


_ 
















Edward A. Dennis, . 


1,7:18 


0 


0 


r.oo 
















JJ 


3 Sept, 1850. 
27 Jan., 1851. 






llohert F. Saunders, 
James T. C. Saunders and 


7J0 


14 


1 


030 


0 


0 


" 




130 


0 


0 


1 






Augusta S. Saunders, . 


500 


0 


0 


COO 


0 


0 


" 




300 


0 


0 


3 


1 March, 1852. 






Gross Total, £ 


77,0:13 


in 


10 


48,070 


0 


0 


1,343 0 


0 


34,847 


0 


0 






Carlow, 


Carlow, . 


Earl of Bessborongh, 


41)3 




1 


450 


0 


0 






300 


0 


0 










Henry Bunbury, 


1130 


0 


0 


401) 




0 










0 












2,1 !i:l 


0 


0 


1,000 


0 


0 






1,000 


0 












Knne Banbury, 




18 


1 


1110 




0 






100 


0 














410 


0 




000 




0 






120 


0 












Viscount Berestord, 


2110 


0 




250 


0 


0 






250 














llohert Doyne, 


800 


0 




000 




0 


_ 


















Beauchamp Cololough, . 


ion 


0 


0 


100 


0 


0 


_ 




100 


0 






12 Feb., „ 
11 April, „ 






John Curran, . 


:too 


0 




Ooo 




11 


_ 
















\ iseount Beresforil, 


700 


0 


0 


050 


0 


0 


_ 




210 










Forth, . 


Robert S. Dovrie, 


2,000 


0 




1,500 


0 




_ 




1.200 












Somerset. R. Maxwell, 


2,000 


0 


0 


2, Ooo 




0 


1,200 0 


















Earl of Bessborough, 


200 


0 


0 


200 


0 


n 


_ 




200 














Hardv Kustuoc, 


300 




:i 


OOO 


0 


0 




















John J. Leckey, 


7,000 


0 


0 


3.000 


0 


0 




















Charles Elliott, 


2:t0 


0 






0 




















Iitrone, East, . 


George R. Keogh, . 


1,1 10 


0 


II 


mm 


0 


11 








0 










Robert La Touche, . 


7,830 


0 


0 


4,100 


0 


n 


_ 
















Walter Newton, 

Karl of Cam-town, . 


4,301 


14 


■1 


4,100 


0 


11 


_ 


















(1,300 






























Karl of Eosshnrough, 


3:10 


0 




:(:MI 




0 










0 










John L. Watson, . 


708 




0 


350 






















Thomas IT. Watson, 


710 


10 


II 














0 


0 










Henry Newton, 


2, find 


0 


II 


700 


i) 


11 
















John Newton, . 


710 


0 


() 


ooo 


0 


i) 








0 


0 










Philip B agonal, 


1 ,2.88 


4 


•J 




11 


I. 
















Beauchamp 13. Newton, . 


l,(l:m 


(1 


0 


31 Ml 


11 


0 


_ 




3(H) 




0 


r, 


If) July, 1840. 






Ditto, 


301 


0 




- r .on 


fi 














6 


10 „ 1850. 






John Newton, . 






7 


son 
























Mark Rudkin, . 


400 




0 


-’00 












0 


0 




10 Feb., 1802. 






Henry Brnen, . 


;m 


10 


(1 




11 


n 
















Henry Newton, 


000 


0 


0 
















(1 










Earl oi liessborongh. 


2,000 




ll 


2,000 


11 
















21) April, „ 






Henry Bruen, . 


a, 2:1.1 






1,51 HI 
























Philip Bagenal, 


200 








0 




















Krone, West, 


The Knight of Kerry, 
Horace, lloelifort, . 
John Alexander, 
Robert C. Browne, . 


370 

2,710 


0 


2 


0 








0 


2(H) 


0 


0 


0 


20 Feb., „ 




Ratlivilly, 


2,304 

2,000 


j; 


0 


1,1.100 


0 






400 


0 


0 




18 Dec., 

11 May, 1840. 






Mary I-l. Hardy and others 


.700 


0 


0 






(l 














20 Feb., 1881. 






Robert Doyne, 


Ro.'l 


0 


0 






0 














12 Jan., 1852. 






Sir Robert J. Paul, . 


307 


10 


7 


















20 Feb., 1851. 






Robert C. Browne, . 


000 


0 








0 














3 Jnne, 1850. 








03:1 


0 


0 


















7 Feb., 1851. 






Knne Bunbury, 

William B. M. Bunbury, . 


3,302 


0 


0 






0 












r, 


22 July, 1852. 






3C0 


0 


0 




















23 Aug., „ 






Anna Hutchinson, . 


1,140 
























24 „ » 






Sir Robert J. Paul, . 


000 


0 


II 




















14 July, » 




St. Mullins, 
Lower, 


David Ryan, . 


400 


0 


0 


nro 
















3 






William F. F. Tiphe, 


1,020 


0 


II 


















3 


22 Mav, 1800. 




Charles Doyne, 


1.004 


in 


7 




















11 July, 1851- 






Thomas Ivavanagh, . 


2,848 


0 


0 




















2 „ « 






Henry Bruen, 


072 


13 




























Sir Thomas Butler, . 


00 1 
























25 Aug., 1802. 






Thomas Ivavanagh, . 


221 




4 


200 


0 


0 


- 










- 


- 






Gross Total, 


87,520 


0 


0 


00,000 


0 


0 


3,000 0 


0 


31,240 


0 


0 


- 




Fh.kek.xy, . 


Crannagh, 


William F. Finn, 


















no 








0 Nov., 1851. 






John Browne, . 


300 


0 




















3 


20 July, 1850. 






Arthur St. George, . 


800 


0 


(1 


















3 


27 June, „ 






Joseph Hayden, 


300 


0 




















5 


25 Aug., 1852. 




Fassadinin, . 


John Browne, . 






























Viscount Frankfort, 


























20 Sept., 1848. 






Thomas Kavanagh, . 


0,273 


0 


0 


1,000 


0 


0 


730 0 


0 


200 


0 


0 


1 


21 Nov., 1848. 






Carried forward, JJ 


0,275 


0 


0 


3,300 


0 


0 


730 0 


0 


2,140 


0 


0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 101 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Brought forward, 
Lord Vmix of Harrowilen, 
Josopli 1’. Tynte, 

Thomas Kavanagh, 
Thomas Wright, 

Viscount Mountgarrolt, 
Thomas Neville, 

Nesbitt Lodge, 

Viscount Mnuntgarrett, 
George I-I. Houghton, 
Charles Holy, . 

Viscount Mountgarrett, 

Sir John Power, . 
William H. Greene, 
Thomas R. Barnes, 
William F. F. Tighe, 
William H. Greene, 
Robert H. Langrislie, 
Nicholas Murphy, . 

Lord Dunsanv, 

Michael C'ahill, 

William F. F. Tighe, 
Peter Ctmnellan, 

Viscount Clifden, 

Hugh Greene, 

Sir Josinh C. Coghill, 
Godfrey Greene, 
Alexander R. Pope, . 
Peter Connellan, 

James K. Aylwnrd, . 

Sir J. Wheeler Cuffe, 
Viscount Munch, 

Ditto, 

Godfrey Greene, 

James K. Ayhvard, . 
Viscount Slouch, 

Clement Mil ward, . 

! F.liot Warhurtnu, 

Clement. Mihvard, . 

John Greene, . 

Earl of Resshorongh, 
David Burl c I tael I, . 
William F. F. Tighe, 
Rosetta A. and Wellesley 
Premlcrgnst, 

Earl of Besshorougli, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Cainhro B. Ponsonhy, 
Anthony Cli lie, 

Marquis of Ormonde, 
Earl of Besshorougli, 

Sir J. Wheeler Cuttfe, 
Lorenzo N. Lsod, . 

Sir Henry Marsh, . 
Ditto, 

Earl of Besshorougli, 
Arthur Dillon, . 

Harvey de Montmorency, 
Sir Richard Langrislie, 
John Greene, . 

Ditto, 

Charles Rutland, 

John Cronyn, . _ . 

Sir Richard Langrislie, 
Wm. G. Burroughs, 
Michael Cahill, 

Earl of Desnrt, 

William L. Flood, . 
Ditto, 

Ditto, 

Gross Total, 

Samuel Sparks, . 
Earl of Corn-town, . 
John Maher, . 

William .T. Wallace, 
William Murphy, . 
Matthew Murphy, . 
Robert Doyne, 

Earl of Corn-town, . 
Earl of Arran, . 

William Bolton, 

Fanny Irvine, . 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 




IWCd. 


£ *. 


1 . 


£ 


, 


rf. 


£ s. 


a. 


£ 




rl. 




0,275 0 


(I 


3,300 


0 


0 


700 0 


0 


2,110 


0 


0 




2.000 0 


0 


2,000 


0 


0 


_ 




1,200 


0 


0 


3 


181 10 


1) 


150 


0 


0 


- 




120 


0 


0 


4 


70!) 0 


0 


700 


0 


[> 


- 












200 0 


0 


250 


0 


0 


_ 












420 0 


0 


350 


0 


0 


- 




300 


0 


0 




200 0 


0 


150 


0 


0 


- 




120 


0 


0 


4 


150 0 


D 


100 


0 


0 






40 


0 


0 




300 0 


1) 


300 


0 


1) 






300 


0 


0 




100 0 


0 


100 


0 


0 






40 


0 


0 




1,803 0 


0 I 


300 


0 


0 






120 


0 


0 




500 0 


0 1 


500 


0 


[) 


100 0 


0 


ino 


0 


0 


a 


5,000 0 


o ! 


3,000 


0 


0 






1,000 


0 


0 


3 


27!) 0 


0 


200 


0 


0 


100 0 


0 


40 


0 


0 


1 




0 : 


200 


1) 


0 












- 


1,5111 0 


o 1 


1.500 


0 


0 


000 0 


0 


000 


0 


0 


2 


1.220 0 


:: 


1,000 


0 


0 


000 0 


0 


400 


0 


0 


2 


100 0 


0 1 


150 


0 


0 


- 




150 


0 


0 


0 


150 0 


0 


150 




0 


00 0 


0 


(10 


0 


0 


2 ] 


021 12 


1 


850 


0 




080 0 


0 


170 


0 


0 


1 


150 0 


0 


150 


0 








120 


0 


0 


4 


5,301 0 


0 


0,000 


0 


0 


2,000 0 


0 


3.000 


0 


0 


(i 


040 0 


0 


500 


0 


1) 






300 


0 


0 


3 


13.300 14 


0 


8.000 


0 


0 


8,000 0 


0 










1,487 3 


3 


800 


0 








1140 


0 


0 


4 


2.000 0 


0 


1,500 


0 


0 






1,500 


0 


(1 




1,324 10 


0 


800 


0 


0 






800 


0 


0 




450 0 


0 


400 


0 


0 






320 


0 


0 


4 


000 0 


(1 


500 


0 


0 


- 




200 


0 


0 


2 


050 0 


0 


050 


0 


0 


- 




050 


0 


0 


0 


000 0 


0 


400 


0 


0 


— 




100 


0 


0 


2 


000 0 


II 


500 


0 


0 


- 




500 


0 


0 


5 


300 0 


0 


250 


0 


0 


- 




200 


0 


0 


0 


(118 0 


0 


000 


0 


0 


200 0 


0 


300 


0 


0 




1,18(1 4 


0 


COO 


0 


0 






120 


0 


0 


1 


l'O 0 




150 


0 


0 
















II 


1.000 


0 


0 


_ 




1,000 


0 


0 




150 0 


0 


150 


(1 


0 


- 




30 


0 


0 


1 


2,200 0 


0 


1 ,.'100 


0 


0 


_ 




1,300 


0 


0 




071 15 


7 


non 


0 


0 


- 




480 


0 


0 


4 


1,800 0 


0 


1,000 


0 


0 


— 




800 


0 




4 


QK ->2 0 


0 


500 


0 


0 


- 




300 


0 


0 


3 


404 8 


4 


450 


0 


0 


300 0 


0 


no 


0 


0 


1 


824 in 


4 


300 


0 


0 


_ 




_ 






- 


002 0 


0 


(100 


0 


0 






300 


0 


0 


3 


2,805 0 




2.800 


0 


0 






2,500 


0 


0 




1,841 0 


0 


1,000 


0 


0 






000 


0 


0 


3 


3,052 0 


0 


2,000 


0 


0 






800 


0 


0 




000 0 


0 


550 


0 


0 






220 


0 


0 






0 


550 


0 


0 






110 


0 


0 


1 


240 0 




200 


0 


0 






200 


0 


0 






0 


1,000 


0 


0 






GOO 


0 


0 


3 


12,000 0 


0 


12.000 


(1 


0 


1,000 0 


0 


4,500 


n 


0 


i) 


3,001 0 


0 


2,000 


0 


0 


- 










2 


2,400 0 


0 


300 


0 


0 


- 










- 




0 


300 


0 


0 


120 0 


0 


180 


0 


0 




1,200 0 


0 


500 


0 


0 


- 




200 


0 


0 


2 


200 0 


0 


200 


0 


0 


- 












105 0 


0 


150 


0 


0 














1,000 0 


0 


500 


0 


0 


















300 


0 


0 


120 0 


0 












4 


300 


0 


0 


- 




180 


0 


0 






1 


2.000 


0 


0 


- 




1,000 


0 


0 


4 


1,430 10 


2 


700 


0 


0 


- 




500 








1,002 10 


0 


500 


0 


0 














105 0 


0 


100 


0 


0 














372 18 


0 


300 


0 


0 


















100 


0 


0 














000 10 


0 


500 


0 


0 


110 0 


0 


440 












700 


0 


0 






700 










0 


1,000 


0 


0 


300 0 


0 


COO 


0 


0 






1 


300 


0 


0 














100 0 


0 


100 


0 


0 


“ 












115,105 10 8 


73,810 


0 


0 


15,490 0 


0 


30,040 


0 


0 






0 


300 


0 


0 


_ 




300 


0 


0 


0 




0 


1,500 


0 


0 


- 










5 


4,000 0 


0 


2,000 


0 


0 


- 














0 


300 


0 


0 


- 










4 


100 0 


0 


100 


0 


0 


- 










2 






150 


0 


0 


— 










- 




0 


3,000 


0 


0 


300 0 
















2,000 


0 


0 


- 




1,200 


0 


0 




250 0 


0 


200 


0 


0 


- 




200 


0 








0 


400 


(I 


0 


- 












9,550 0 


0 


1,000 


0 


0 


" 




1,000 


0 


0 


5 


30,492 10 


2 


11,000 


0 


0 


300 0 


0 


8,380 


0 


0 





It) July, „ 
2(iAug., 1848. 
lli July, 1850. 
17 June, 1801. 

1800. 
1851. 
13411. 
17 July, 1848. 



10 ,, „ 
July, „ 
Nov., 1801. 
„ 1800. 

30 June, 1851. 
3 Aug., 1850. 

1 Mm-ch, 1801. 
28 Feb., „ 

13 Oct.’,’ ” 

7 Aug., 1852. 
3 Dec., 1847. 
30 May, 1851. 

2 Fel.., 1802. 
10 Aug., „ 

20 Nov., „ 

23 Sept., 1848. 



2 July, 1840. 

23 Sept., 1800. 

14 May, 1840. 

17 Oct., „ 

111 July, „ 

10 March, 1848. 
21 Oct., „ 

25 Sept., 1801. 

1 May, 1800. 
13 July, 1840. 

10 April, 1850. 

18 Dec., 1801. 
(i Oct., 1852. 

20 May, 1840. 
0 Fell., 1800. 
20 June, 1848. 
7 April, 1840. 
20 Oct,, 1801. 
20 June, 1850. 

11 Nov., „ 

7 Jan., 1802. 

15 July, 1850. 

13 June, 1851. 
5 April, 1802. 

14 March, 1850. 

24 Aug., „ 

11 July, 



22 Aug., 184!). 
10 April, 1851. 



24 Sept, 1851. 
17 April, „ 
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102 IRELAND APPENDIX TO TWENTY- FIRST REPORT 

(B.) Schedule slowing the Proprietors who liavo applied for and obtained Loans, &c continued 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
rolii, (pushed. 


Amount 1 
issued. i 


Mat Date of 

JJJJ last Issue. 


Wexford — 


BaUaghlceeu — 
Bantry, . 

Bnrgy, . 
Forth, . 

Scarawalsh, . 

Shelburne, . 

Shelmaliere, 

Bast, 

shelmaliere, 

West, 


Brought forward 
John 0. Pounticn, . 
William J. Wallace, 
Abrulinm Jh.lt, on, . 
Bryan Miunliy, 

Rohort Hay, . 

Thomas Wluto, 

William ISoltuii, . 
John Walsh, . 

John C. I'oiiinlon, . 
Fanny Irvine, . 

Thomas B. Armstrong, 
Lor.l Carew, 

Francis Bitten, 

William .r. Blacker, 

Knm Alcnflk, . 

John H. Talbot, 

Charles Tottenham, 
Richard C. B. Clayton, 
Harry Alcock, . 

Charles J. Grogan, . 
William .1. Blacker, 

John F. Richards, . 
William R. Formar, 
James Robinson, 

Lord Carew, . 

William J. Blacker, 
Charles Hill, . 

Harry Alcock, . 

Solomon Richards, . 
Hijjait Tench, . 

John I-Iarvoy, . 

Francis A. Kennedy, 

John H. Talbot, 

John Rowe, 

George Le Hunte, . 
Viscount, Monck, . 
Ditto, 

James Hnwlin. 

John Harvey, . 

William Kennedy, . 

Earl of Dour town, . 

Abel J. Ram, . 

Stephen Ram, . 

I.oftns Owen, . 

Earl of Conrtoivn, . 
AhelJ. Ram, . 

Robert Doyne, 

Guardians of Viseoun 
Powerseourt, 

Sir Tliomus Esmonde, 
William Batt, . 

Thomas Braddell, . 
Ditto, 

Ditto, 

Henry Moore, . 

William J. Wallace, 
George Glaseott, 

Matilda B. Sherrard, 
Charles Tottenham, 
William Batt, . 

Brook H. Bridges, . 

Sir Thomas Esmonde, 
John Howlin, . 

Thomas Braddell, .' 
Michael G. Croker, . 
Richard Donovan, 

Brook H. Bridges, . 
Viscount Mouck, 

Henry P. Elrington, 
William Batt, . 

Lord Carew, 

John Davis, 

Robert H. Truell, 

Francis A. Kennedy, 

Lord Templeranre, 
Cluistian W. Palliser, 
George P. Haughton, 

Earl of Arran, 

Ditto, 

George Le Hunte, ! ‘ 

Armstrong Lyster, 
r ohn E. Redmond, .’ 
ohn F. Heatlv, 

Anthony Cliffe, . ] 

-lerbert, F. Hore, 

Ditto, . . ; 

-ord Carew, 

Jadvvallader Wilson, 


L* *. ,7 
, 30,1 ill 10 

510 0 0 
GOO 0 0 
300 0 0 
310 3 1 
300 0 0 

1,001 0 0 
300 0 0 
300 0 0 
1,600 0 0 

R600 0 () 
730 0 0 
300 0 0 
1,600 0 0 
1,36(1 !) !| 
034 0 0 
000 0 0 
4,0-10 3 4 
500 0 0 
513 3 0 
1 50 o 0 
100 0 0 
50(1 1!) 0 
560 0 0 
310 17 4 
510 0 0 
BOO 0 0 
300 0 0 
500 0 0 
a,10H 17 3 
300 0 0 
361 13 (1 
350 0 0 
175 0 0 
ISO 0 0 
300 0 0 

300 0 0 

301 3 I) 
3,314 0 0 

340 0 0 

7.500 0 (» 
1*0 0 0 

3,13? 1 it 10 
1,511 13 1 
10,173 0 0 

800 0 0 
400 0 0 
154 0 0 
760 0 0 
413 0 () 
474 4 3 
135 0 0 
1.030 7 f, 
100 0 0 
100 0 0 
003 8 (1 
130 0 0 

1.500 0 0 
430 0 0 
808 7 0 
000 0 0 
310 0 0 

3,000 0 0 
780 0 0 
1,010 0 0 
100 0 0 
100 0 0 
410 17 10 
100 0 0 
300 0 0 
1,305 13 0 
0,000 0 0 
150 0 0 
1,0-10 0 0 
1,431 0 0 
300 0 0 
800 0 0 
10(1 0 0 
350 0 0 
900 0 0 
2,580 0 0 
100 0 0 
317 0 0 
1,800 14 5 
000 0 0 | 


L- K. 
11,(101 ) 0 
3(H) 0 
501) 0 
100 0 
80(1 0 
300 0 
•TOO 0 
500 0 ( 
-100 0 
800 () 
1,000 0 ( 
50(1 0 ( 
9,300 0 ( 
1,000 0 
7.00 0 1 

850 0 
1,500 0 0 
1,000 0 0 
500 0 0 

3,000 0 0 

500 0 0 
57X1 0 0 
150 0 0 
100 0 0 
500 0 0 
000 0 0 
300 0 0 
500 0 0 
400 0 0 
300 0 0 
100 0 0 
700 0 0 
300 0 0 
300 0 0 
350 0 0 
150 0 0 

17.0 O 0 
300 0 0 
300 O 0 
850 0 <) 

1,-S0D 0 O 
200 0 0 

5.000 0 0 
100 0 0 

3,700 0 0 

1.000 () 0 
8,000 0 0 

soo o o 
400 0 0 
150 0 0 
000 0 0 
-100 0 0 
450 0 0 
100 0 0 
1,450 0 0 
150 0 0 
100 0 0 
7100 0 0 
100 0 0 

7.00 0 0 
400 0 0 
350 0 0 
500 0 0 
850 0 0 

l,-‘ 00 0 0 
500 0 0 
1100 0 0 
150 0 0 
100 0 0 
400 0 0 
150 0 0 
300 0 0 
1,000 0 0 
0,000 0 0 
150 0 0 
1,300 0 0 
1,-100 0 0 
7100 0 0 
8(H) 0 0 
100 0 0 
850 0 0 
150 0 0 
1,500 0 0 
150 0 0 
150 0 0 
1,000 0 0 
500 0 0 


£ K. 1 

7100 0 

1100 0 0 
500 0 0 

SO 0 0 

300 0 0 

40 0 0 
130 0 0 

2710 0 (1 

300 0 0 
1,500 0 0 

■T.OOO 0 0 
400 0 0 

400 0 0 

100 0 0 
130 0 0 


£ s. (1. 
8,7180 0 0 
300 0 0 
100 0 0 
100 0 0 

SO 0 0 
140 0 0 
500 0 0 
so 0 0 
180 0 0 
400 0 0 
1O0 0 0 

3.300 0 0 
(1(H) 0 0 
500 0 0 
27,0 0 0 

1.300 0 0 
000 0 0 
200 0 0 
3(H) 0 0 

1,300 0 0 
1(10 0 0 
300 0 0 
160 0 0 
40 0 0 
500 0 0 
400 0 0 

100 0 0 
240 0 0 

400 0 0 
140 0 0 
100 0 0 
so 0 0 
250 0 0 
30 0 0 
00 0 0 
SO 0 0 

180 0 0 
1,800 0 0 

3.7.00 0 0 

160 0 0 

71.000 0 0 

1.000 0 0 

3.7.00 0 0 

800 0 0 

150 0 0 
0(H) 0 0 5 

•100 0 0 

47.0 0 0 5 

100 0 0 
S?0 0 0 7 

150 0 0 
100 0 0 5 

300 0 0 5 

100 0 0 
500 0 0 5 

360 0 0 5 

500 0 0 5 

37.0 0 0 5 

1,300 0 0 4 

400 0 0 4 

540 0 0 3 

150 0 0 5 

100 0 0 5 

1(10 0 0 2 

00 0 0 3 

GO 0 0 1 

1.000 0 0 5 

(1,000 0 0 13 

150 0 0 5 

1,7100 0 0 5 

1,380 0 0 5 

130 0 0 2 

800 0 0 0 

200 0 0 4 

30 0 0 1 

1,500 0 0 5 

100 0 0 0 

120 0 0 4 

100 0 0 1 

200 0 0 2 


5 15 June, 1852. 

1 15 Dec., 1849, 

0 7 Juno, 1851, 

2 81 July, 1851. 
2 11 April, „ 

5 10 Nov., 1852. 

1 28 May, 

2 13 Dec., „ 

2 5 June, , 

1 20 March, „ 

5 1 Oct., „ 

3 8 March, „ 

5 28 Sept., 1841). 
5 7 May, „ 

4 23 June, „ 

3 5 Jan., „ 

9 1!) Jnne, 1850. 

2 9 Sept., 1801. 

3 10 July, „ 

1 32 April, 1800. 

3 20 „ 1851. 

0 30 May, 1650. 

2 13 Sept, 1851. 

5 4 Aug., 1852. 

4 17 „ „ 

1 10 Sept., 1850. 

3 25 July, 1851. 

17 May, 1849. 

1 22 Deo., „ 

4 7 Feb., 1850. 

13 Nov., 1848. 
10 „ 1851. 

20 Dec., 1849. 
80 Sept, 1850. 
20 June, 1851. 

8 June, 1848. 
10 Jam, 1849. 

19 Nov., 1851. 
30 July, 1850. 

2 June, 1852. 

7 May, 1850. 
30 Oct, „ 

14 Aug., 1849. 

1 Nov., 1848. 

1 May, 1800. 
1(1 „ 1840. 

17 Feb., „ 

10 Nov., „ 

12 „ » 

7 April, „ 

20 Feb., „ 

14 Aug., „ 

24 Dec., „ 

7 March, 1851. 

7 July, „ 

19 Nov., „ 

25 March, 1852. 

5 July, „ 

H ,, >, 

28 Dec., 1850. 

19 June, 1852. 

0 July, n 
0 March ,, 

14 July, „ 
n April, 1851. 

28 Feb., 1802. 

9 March, 1818. 

27 April, ,, 

28 June, „ 

17 Nov., 184S. 

22 June, 1850. 

23 July, 1850. 

16 Feb., 1848. 

3 May, 1852. 

29 June, 1840 
13 Jan., 1852. 

5 April, 1851. 

24 Feb., 1852. 




1 


Gross Total, £ 


143,100 6 10 1 


70,000 0 0 


7,500 0 0 


60,380 0 0 - 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 
WESTERN DISTRICT. 
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County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


muc* 


Date of 
last Issue. 










£ 


s. 


<1. 


£ 




,1. 






£ 




d. 








Carbary, 


Viscount Palmerston, 




2,000 


0 




2.000 


0 


0 






2,000 


0 


0 


5 


14 June, 1840. 






John Wynne, . 




20,145 


0 


0 


8,000 


0 


0 






2,000 


0 


0 


4 


24 „ 1850. 






William C. Wood, . 




84G 


0 


0 


700 


0 


0 








0 


0 


4 


27 Oct., 1848. 






James Wood, . 




544 


0 


0 


400 


0 


0 








0 


0 










James Walker and B. 
































Chambers Walker, 




1,740 


0 


0 


1,000 


0 


0 






1,000 




0 


5 


3 Sept., 1851. 






Viscount Palmerston, 




1,200 


0 


0 


1.200 


0 


0 


_ 




1,200 


0 


0 


5 


30 .Tune, 1850. 




Coolaviu, 


Lord De Prey no, 




1,100 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 


0 


f) 


10 Deo., 1848. 






Joseph A. Holmes, . 




MO!) 




8 


500 


0 


0 


_ 




400 


0 


0 


4 


11 March, 1850. 






Patrick Owen Cogan, 




■ui 


0 


0 


200 


0 


0 






100 


0 


0 


4 


2!) Aug., 1851. 




Comm, . 


William Pliibbs, . 




1,457 


0 


0 


1.000 


0 


0 






800 


0 


0 


4 


10 Oct., 1840. 






Sir Alexander Crichton, 




1,000 


0 


0 


1,000 


0 


0 






1,000 


0 


0 


5 


23 Aug., 1851. 






Joint Taaife, . 




200 


0 


0 


150 


0 


0 


_ 




150 


0 


0 




27 Oct., 1852. 




Leyney, . 


John Irwin, 




720 


0 


0 


700 


0 


0 


_ 




SCO 


0 


0 


4 


17 July, 1840. 






Robert Young, 




5,734 


0 


0 


2,000 


0 


1) 


_ 




1.200 


0 


0 


3 


20 .Tan., 1801. 






John M'Hngh, 




•108 


8 


5 


200 


0 


0 






120 


0 


0 


3 


11 Oct., 1848. 






Henry Caulfield, 




5,018 


0 


0 


5,000 


0 


0 


3,000 0 


0 


2,000 


0 


0 




1 May, 1850. 






Alexander Pereival, . 




1,070 


0 


1) 


800 


0 


0 


- 




4*0 


0 


0 


3 


IT April, „ 






Edward J. Cooper, . 




254 


0 


0 


200 


0 


II 






250 


0 


0 




24 March, 1652. 






Catherine Armstrong, 




100 


0 


0 


100 


0 


0 


- 




80 


0 


0 


4 


10 Dec., 1840. 






Alexander Pereival, . 




250 


0 


0 


250 


0 


0 






ISO 


0 


0 


3 


27 Oct., 1852. 










411 


0 


0 


150 


0 


0 


_ 




30 


0 


0 


1 


10 Aug., „ 




Tireragh, 


Henry Griffith, 




871) 


0 


0 


700 


0 


0 


- 




280 


0 


0 


2 


23 April, 1851. 






Edward Wingfield, . 




2,500 


0 


0 


2,000 


0 


0 


- 




2,000 


0 


0 


5 


8 Feb., 1841). 






Thomas Howly, 






13 


3 


150 


0 


0 






1)0 


0 


0 


3 


21) May, 1850. 






Charles Tottenham, 




1,000 


0 


0 


{ 000 
l 150 


0 

0 


0 

0 






500 

150 


0 

0 


0 


5 


10 June, 1841). 
0 Nov., 1850. 










340 


1!) 


0 


300 


0 


0 






120 


0 


0 


a 


0 » » 






Thomas Howly, 




333 


3 


3 


300 


0 


0 






240 


0 


0 


4 


22 Dec., 1841). 










300 


0 


0 


250 


0 


(1 


- 




150 


0 


0 


3 


G July, 






John W. King, 




025 


0 


0 


300 


0 


0 


- 




300 


0 


0 


5 


12 March, 18i.O. 










2,500 




0 


200 


0 


0 


_ 




300 


0 


0 


5 


HI July, ls-10. 






Robert .Tones, . 




3,000 


17 


LI 


1,000 


0 


0 


- 




800 


0 


0 


4 


Ill Jan., 1850. 








4,703 


13 




•-00 


0 


0 


- 




057 




0 


i; 


5 Dec., Is, 31. 










1,500 


0 


0 


500 










500 


0 


0 


5 


0 April, 1852. 






Edward Wingfield, . 




1,000 


0 


0 


1,000 


0 


0 


500 0 


0 


000 


0 


0 


4 


31 Aug., 1650. 








































538 


0 


0 


500 


0 


0 






300 


0 


0 


3 


5 Feh., 1852. 










000 


0 


0 


000 


0 


0 






000 


0 


0 




0 Oct., 1800. 










501 


10 


0 


300 


0 


0 


- 




300 


0 


0 


5 


23 June, 1801. 










' 1,100 


0 


0 


000 


0 


0 


- 




240 


0 


0 


2 


23 April, „ 










500 


0 


0 


500 


0 


0 


- 






0 


0 


5 








Charles Tottenham, 




1,000 


0 


0 


1,000 


0 


0 


- 




1,000 


0 


0 


6 












(ISO 


0 


0 


050 


0 


0 


. - 






















500 


0 


0 


400 


0 


0 


- 




100 


0 


0 














050 


0 


0 


400 


0 


0 


- 




240 


0 


0 


3 


21 Aug., „ 










508 




8 


150 


0 


0 


- 












25 Jan., „ 

10 April, 1852. 










150 


0 


0 


100 


0 


0 


- 




40 


0 


0 


2 










700 


0 


0 


700 


0 


0 


- 




500 




0 


4 












585 


0 


0 


550 


0 


0 










0 




28 Mav, „ 
26 March, „ 










1,000 


0 


0 


1,000 


0 


0 


- 










2 










2,708 


0 


0 


2.200 


0 


0 


- 




040 






2 








Edward J. Cooper, . 




4,202 


0 


u 


3,000 


0 


0 


- 










i> 


10 ,, ,, 








5,010 


10 




1,200 


0 


0 


- 










• ' 


20 Aiig., 1850. 










487 


0 


0 


200 


0 


0 


- 










5 


23 April, 1851. 














0 


250 


0 


0 


— 










— 












100 


0 


0 


150 


0 


0 


- 




150 




0 


5 


21 Aug., 1850. 










3,810 


0 


0 


1,500 


0 


0 


- 












29 June, 1852. 










100 


0 


0 


100 


0 


0 


- 


















Richard G. Brinkley, 




1,000 


0 


0 


1,000 


0 


0 


- 










6 








William Weir, . 




300 


0 


0 


























Gross Total, 


£ 


108,303 10 


11 


51,050 


0 


0 


3,500 0 


0 


34,317 


0 


0 






Leihum, 


Carrigallen, . 


John Gnrlley, . 




1,000 


0 

0 


0 

0 


1,000 

250 


0 

0 


0 

0 


; 




1,000 

200 


0 

0 


0 

0 


5 


5 Jan., 1S50. 
25 April, „ 










000 


0 


0 


800 


0 


0 


- 










1 












200 


0 


0 


.150 


0 


0 


- 
















William C. Percy, . 




1,000 


0 

0 


0 

0 


1,000 

1,000 


0 


0 


■ : 




1,000 


0 


0 


5 


18 July, 1800. 










300 


0 


0 


150 


0 


0 


- 












4 May, 1840. 
























500 








•At « „ 

12 July, „ 

18 Dec., „ 

• 3 Sept., „ 










2,500 


0 


0 


1,100 






— 














Pierce Simpson, 
John Godley, . 




350 

450 


0 

0 

0 


0 

0 

0 


200 

400 

8,000 


0 

0 

0 


0 

0 

0 


7,000 0 


0 


400 

1,000 


0 

0 


0 


5 






Pierce Simpson, 




700 

1,-100 


0 

0 


0 

0 


500 

1,400 


0 

0 


0 

0 






1,400 


0 


0 


; 


24 May, 1850. 
15 April, 1 851. 




Dromaliaire, . 


George D. Boresford, 
Pierce Simpson, 




130 

200 

7,783 


0 

0 

15 


0 

0 

0 


100 

200 

450 


0 

0 

Q 


0 

0 

0 


; 




200 

no 


0 

0 


0 

0 


5 

1 


ll Sept., 1850. 
15 Nov., „ 








1.400 


0 


0 


1.200 


0. 




186 0 


















William Kernaghau, 
Francis N. Cullen, . 




1,532 

1,007 


0 

0 


0 

0 


1,500 

600 


0 

0. 


0 






soo" 


0 


0 


5 


25 Jan., 1840. 






Carried forward, 


£ 


37,212 


15 


0 


20,500 


0 


0 


8,080 0 


0 


0,004 


0 


0 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c . — continued 



County. 



Leitrim — con 






Bn mi “ lil forward, 
Earl of Leitrim, 

.Burton l'hibhs, 

Hugh Ij. Monlgomcry, 
Wiliinm B. Cullen, . 
Saiuiktl While, 

Francis N. Cullen, . 
William Johnston, . 
William 1’. Cullen, . 
Henry Brett, . 

Miclmel Bnlttiul, 

•Tunics Fauentt, 

George D. Mmislielil, 
l’eter 1 >. La Touche, 

John 1!. Peyton, 

George Shaw, . 

Thomas Lannu/e, . 

Karl of Ibssbni'niigTi, 
William Lewis, 

Arthur J. V. L. Bird mil, 
William 1'eytori, 

Pierce Simpson, 

George Vaugli, 

.Tolm It. Peyton, 

Arthur J. V. L. liirchull, 
Viscount Southwell, 
William Hamilton, . 
•Tosius ltowley, 

Thenphilus B. Jones, 

Karl of Leitrim, 

Robert Blackall, 

Guy Lloyd, 

Rohm Blackall, 

Joseph Gabhel t, 

Ilol icrt Blackall, 

John 11. Dickson, . 
James White tuid John J. 
White, 

James Johnston, 

Hubert Johnston, 

John Ffulliott, 

Hugh W. Barton, . 
Robert H. Ellis, 

John Pnrke, 

James S. Ellis, 

James Tate, 

Gross Total, X 

John M'Langhlin, . 
Dominick J. M'Laughlin, 
Marquis of Sligo, 

Sir Prichard A. O'Donnell, 
George It, Gililoa, . 

Sir W. II. Roger Palmer, 
Sir Richard A. O'Donnell 
Dominick J. Bourko, 
Marquis of Sligo, 

Earl of Lucan, 

Sir llicliaril A. O’Donnell. 
Marquis of Sligo, . 

Earl of Lucan, 

Marquis of Sligo, . 
William Kearney, . 
Andrew C. Lynch, . 
Dorothea J. Fitzgerald, 

, Isidore P. Blake, . 

Earl of Lucan, 

John Browne, . 

John Fynn, 

Peter Bonrke, . 

Lord Kilmaine, . 
George Clendining, . 

Sir Robert L. Blosse, 
Bridgetina Irwin, . 
George H. Moore, . 

Sir Robert L. Blosse, 

Lord Avomnore, 

Tlie Bishop of Tuam, 

Earl of Lucan, 

Ditto, 

Viscount Avomnore, 

Lord Ilnron Kilmaine, 

Sir Robert L. Blosse, 

Sir Robert Arbutknot, 
Lord Oranmore, 



Carried forward, £ 105, CGI la 



2, r.OO ft ft 
l,s:|t| ft ft 
20,001} O 0 
20,000 0 0 



1.500 0 (I 
■122 7 ft 

2.500 0 0 
.1,0/2 ft (.1 

1.500 0 0 
4,01(1 0 0 

TOO 0 0 
500 0 ft 
1,7(11 17 (I 

1.0 wi ;i a 
-100 0 0 
300 0 0 

8.000 0 0 

1*10:1 0 0 

270 0 0 
312 0 0 
854 0 0 
500 0 0 
013 4 0 
400 0 0 
3,01)6 0 0 
587 17 8 
500 0 0 
300 0 0 
1,000 0 0 
1,000 0 0 
300 0 0 
100 0 0 



800 0 
1,000 II 
IKK) 0 
4(10 0 
200 0 
100 0 

50,050 0 



500 0 
1,100 0 
1,500 0 
300 0 



700 0 0 
250 0 
100 0 0 
500 0 0 
500 0 0 
500 0 0 
400 0 0 
1,200 0 0 
300 0 0 
500 0 0 
300 0 0 
1,000 0 0 
1,000 0 0 
200 0 0 
100 0 0 
300 0 0 
1,200 0 0 
11,500 0 0 



80,300 0 0 10,020 0 0 



(10 0 I) 

1,000 0 0 



1,000 0 0 

050 0 0 



520 0 0 
5,000 0 0 



£ s. <i.\ 
!),(I!I4 0 
1,100 0 
060 0 0 I 

500 0 0 I 
250 0 



350 0 
1,000 0 0 I 
ooo o o 



8,000 0 0 
2,000 0 0 
oo o o 



IKK) 0 
320 0 0 
100 0 0 
100 0 0 

32,024 0 0 



100 0 0 
500 0 0 

0,000 0 0 I 

7,500 ( 



2,500 0 0 
1,400 0 0 
GOO 0 0 



200 0 0 
40 0 0 | 
200 0 
400 0 
400 0 0 | 
400 0 
240 0 
300 0 0 I 
400 0 0 



23 June, 1849. 
20 April, „ 

8 Bee., 1848. 
I Sept, 1849. 

23 Aug., 1849. 
R> June, 1801. 
2« „ 1800. 

13 Feb., 

23 Nov., 1802. 
8 Dee., M 

0 March, 1849 . 

24 Nov., „ 

3 April, „ 

1 March, 1»00. 
S April, „ 

23 May, 1851. 
31 Aug., 1849. 

G July,’ " 
10 Dec., 1800. 
15 Nov., 1852. 

2 May, 1850. 
15 Nov., „ 

14 June, 1851. 



I 24 „ „ 

1(1 „ 1850. 

3 Sept., 1851. 
I 4, Inly, „ 

3 Fob., „ 

8 Sept., 1852. 

20 Oct., „ 

0 Nov. „ 

21 Oct., 1800. 
24 Aug., 1818. 

“ „ 1819. 

3 March, 1851. 
24 July, 1850. 
Hi OcL, „ 
l(i June, 1852. 



4 April, 184“. 
7 Dec., 1819. 
17 Jnn., 1850. 
7 July, 1849. 
20 Nov., 

11 April, 1850. 

11 Dec., 1819. 
(i Nov., 1850. 

17 July, 1819. 

1 .Tune, 1802. 
10 July, » 

24 Aug., 1852. 
3 Dec., ,, 
IS July, 1818. 
3 Jan., 1851. 

2 Fell., 1882. 

30 Nov., 1818. 
10 „ 1?50. 

27 „ » 

10 Feb., 1S40. 

12 „ a 

3 Ang., a 

22 Feb., 1850. 

23 April, 1851. 



13 May, 
20 April, 



, 28 June, 1852. 
| 20 Feb., » 

1851. 

1852. 



0 May, 
13 Nov.. 
25 Atlg.; 
13 Nov., 

; Sept, 



. 1 

I 8 

1 I 23 Dec. 

3 0 July 

4 



0-u.y,’ 1849. 
4 June, 1850- 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 
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County. Barony. 



Mato— «»*■ Cl unmorris — 



Costello, 



Erris, . 



Gallen, . 



Kilmaine, 



Manuk, 



Tyrawley, 



Applicant. 


Amount 
applied for 




Amount 

sanctioned 


" 


cancelled or 
relinquished. 


Amount 


„ J 

nsiai-j Date i-f 

jjj™ ! last Issue. 

“ I 




£ 


, 


a. 


£ 




ll. 


£ s. 


cl. 


£ 


s 


,1. 








Brought forward, 


100,004 


S 


1 


80,300 


O 


0 


19,020 0 




34,445 


0 


0 








Isidore ISourke, 


1,700 


0 


0 


1,000 


0 


0 






1,000 


0 


O 






1840. 


James S. Lambert, . 


700 


0 


0 


700 


0 


0 


_ 




700 


0 


O 




11 Dec., 


1S48. 


Andrew C. Lynch, . 


403 


8 


0 


400 


0 


0 


_ 




240 


0 


0 


3 


28 „ 


]s50. 


Patrick C. Lynch, . 


aoo 


0 


0 


100 


0 


0 


_ 




120 


0 


0 




23 July, 


1843. 


Joseph Lambert, 


038 




0 


400 


0 


0 






400 


0 


(1 




(i March, 1S50. 


George Clendining, . 


1,380 


0 


0 


500 


0 


0 






400 


0 


0 


4 


12 Oct., 


1840. 


George Vesey, 


730 


0 


0 


700 


0 


0 






500 


0 


0 


4 


!> Dee., 


1850. 


Patrick C. Lynch, . 


300 






200 


0 


0 






300 


0 


0 




11 April, 


1801. 


Sir Hubert L. Blosse, 


1,100 


0 


0 


1,000 


0 


0 






1,000 


0 


0 




14 May, 




George Clendining, . 


1,500 


0 


0 


500 


0 


0 






200 


0 


0 




13 Oct., 


1840. 


James S. Lambert, . 


300 


0 


0 


300 


0 


0 


_ 




300 


0 


0 


5 






Patrick Kirwan, 


3,105 


0 


0 


1,500 


0 


0 


- 




GOO 


0 


o 


a 


11 Sept., 


1850. 


John Gather, . 


200 


0 


0 


100 


0 


0 


_ 




100 


0 


0 


5 






Joseph Lambert, 


137 


7 


0 


too 


0 


0 


_ 




150 


0 


0 


o 


20 Nov. 




John Gather, . 


118 


0 


4 


100 


0 


0 


_ 




100 


0 


0 


a 


8 April, 


1851. 


Richard Preudergast, 


100 


0 


0 


100 


0 


0 


- 




100 


0 


0 


5 


30 May, 


„ 


James Browne, 


100 


0 


0 


100 


0 


0 


- 
















Isidore Bourke, 


500 


0 


0 


450 


0 


0 






00 


0 


0 


l 


23 Dee., 


1851. 


James Browne, 


7,000 


0 


0 


7,000 


0 


0 


100 0 


0 


3,000 


0 


0 


10 


18 Sept, 


1850. 


Hugh Burke, . 




0 


0 


500 


0 


0 






500 


0 


0 




11 Aug., 


1840. 


Edmund I’. M'Donnell, 


150 


0 


0 


150 


0 


0 


















Viscount Dillon, 


14,001 


0 


0 


3,000 


0 


0 






2,500 


0 


0 




3 Aug., 


1852. 


Hugh Burke, . 


002 


0 


0 


500 


0 


0 






500 


0 


0 






1850. 


Patrick Waldron, 


300 


0 


0 


200 


0 


0 


- 




lliO 


0 


0 


4 




1851. 


Hugh Burke, . 


300 13 


i 


300 


0 


0 


- 




ISO 


0 


0 


3 


11 Feb., 


1802. 


William II. Carter, . 


0,000 


8 


0 


5,000 


0 


(I 


4,500 0 




500 


0 


0 


1 


12 „ 


ls48. 


Samuel Bourns, 


000 


0 


0 


400 


0 


0 






400 


0 


0 




10 May, 


1852. 




OHO 


0 


0 


500 


0 


0 


400 0 


0 


100 


0 


0 


1 


10 „ 


1840. 


James O'Donel, 


300 


0 


0 


500 


0 








200 


0 


0 




25 Sept, 


1851. 




400 


0 


0 


250 


0 


0 






150 


0 


0 


3 


20 Nov., 






818 


.5 


0 


000 


0 


0 






120 


0 


0 


1 


17 Feb., 




David Thompson, . 


3,500 


0 


1) 


2,000 


0 


0 


2,000 0 




- 






- 


- 




Bernard jVPManus, . 


2,024 

350 


0 


0 


1,000 


0 


0 






1,000 


0 


0 






1*50. 




0 


0 


300 


0 


0 






(10 


0 


0 


1 


2(1 Jail., 


1848. 




1.000 


0 


0 


500 


0 


0 


— 




200 


0 


0 






1850. 


Patrick Tnoliy, 


300 


0 


0 


300 


0 


0 


- 




GO 


0 


0 


1 


11 May, 


„ 




070 




4 


300 


0 




— 




GO 


(1 




1 


10 Oct., 


1840. 


John Tuoliv, . 


400 


0 


0 


250 


0 


(1 


— 




150 


0 


0 


3 


10 Dec., 
15 Aug., 


1851. 


William Mally, 


1,300 


0 


0 


250 


0 


0 


- 




2(H) 


0 


0 


4 


„ 




010 


0 


0 


300 


0 


0 


— 












0 Dec., 


„ 




410 13 




400 


0 


0 


80 O 




320 


0 


0 


4 


15 Oct., 


1840. 




453 




8 


450 


0 


0 


3C0 O 


0 




0 


0 


1 


l(i Dec., 


1.-47. 




450 


11 




400 


0 


0 






400 




0 




10 Julv, 
14 April, 


1-40. 




4.130 


IS 


0 


4.100 


0 


0 


2,700 0 




1,400 


0 


0 


3 


„ 




800 


0 


0 


300 


0 


0 




















2,858 


4 


1 


2,850 


0 


0 


1,400 0 




1,300 


0 


0 


3 


14 April, 


ls4i>. 




343 


0 


0 


400 


0 






















343 


0 


0 


300 


0 


0 


300 O 










— 


- 






0,027 


13 


7 


5,000 


0 


0 


- 






0 




5 


C April, 




Earl of Lucan, 


2,012 


0 


0 


2,1 iOO 


0 


0 


- 












2i „ 






300 


0 


0 


100 


0 


0 


— 
















Charles M'Donnell, 


715 


7 


8 


500 


0 


0 


- 




100 








20 Feb., 






440 


0 


0 


•100 


0 




- 












2(i Aug., 


„ 




450 


b 


0 


400 


0 


0 


- 










1 




,, 




201 


i) 




200 


0 


0 
















„ 




1,340 


0 


0 


800 


0 


0 














25 May, 






is, 000 


0 


0 


0,400 


0 


0 


4,000 0 




5,400 












1,500 


0 


0 


050 


0 


0 






550 














748 


0 


0 


300 


0 


0 














1 May, 






2,000 


0 


0 


1,000 


0 


0 




















1,040 


0 


0 


000 


0 


0 














1(1 Aug., 






250 


0 


0 


250 


0 


0 




















200 


0 


0 


200 


0 


0 














14 May, 


1850. 

1840. 


Joseph Lambert, 


150 

412 


0 

0 


0 

0 


150 

400 


0 

0 


0 

0 


I 




1G0 


0 


0 


2 


8 Dec., 






0 


0 


400 


0 


0 




















3,500 


0 


0 


3,400 


0 


0 














25 Murcl 






103 


0 


0 


150 


0 


0 














4 Nov , 






300 


0 


0 


300 


0 


0 






















0 


0 


1.000 


0 


0 




















532 


0 


0 


000 


0 


0 


















John C. Garvey, 
Henry Hildebrand, . 


3,130 

372 


0 

0 

0 


0 

0 

0 


700 

150 

450 


0 

0 

0 


0 

0 

0 


300 0 


0 


150 

00 


0 

0 


0 

0 


i 


23 Sept., 
0 April, 


1852. 

1848. 


Sir W. H. Roger Palmer 
Francis Garvey, 

Marquis of Sligo, . 


4,808 

500 

3,504 

2,500 


8 

0 

0 

0 


0 

0 

0 

0 


4,850 

300 

3,550 

2,000 


0 

0 

0 

0 


0 

0 

0 

0 






180 

3.000 

2.000 


0 

0 

0 


0 

0 

0 


3 

(i 

5 


5 Dec., 
2-> April, 
22 July, 
20 Aug., 


1852. 


Thomas Palmer, jun. 


34D 

300 


0 

0 


0 

0 


300 

100 


0 

0 


0 

0 


: 




100 


0 


0 




1 „ 


1840. 




3,102 


10 


0 


2,000 


0 


0 


- 












14 Dec., 






550 


15 


0 


400 


0 




- 














a 




420 


0 


0 


250 


0 


0 














1 Mny, 




Thomas Pagit, 
Roger Palmer, 


1,503 

383 


0 

10 


0 

1 


1,000 

350 


0 

0 


0 

0 


i 




140 


0 


0 




8 Dec., 
20 April 


1840. 


Matthew Atkinson and 
Thomas Atkinson, 


000 


0 


0 


COO 


0 


0 


- 




500 


0 


0 


5 


13 Nov., 


1852. 


Carried forward, £ 


284,071 


3 


8 


108,150 


0 


0 


38,330 0 


0 


82,000 


0 


0 









P 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


I sill 

BJ 








£ 


s. 


ll. 


.£ 




ll. 


£ s. 


d. 


A 




ll. 








Drought forward, 


284,671 


2 


8 


1.68,150 


6 


0 


38,330 0 


0 


82,060 


6 


0 




Mayo — con. 


Tyrawley — con. 


Walter J. Bourlce, . 


087 


0 


0 


400 


0 


0 


400 0 


0 












Andrew Browne, . 


200 


0 


0 


200 


0 


0 


— 




40 


0 


0 


1 






Lewis G. Jones, 


000 


0 


0 


300 


0 


0 


- 




120 


0 


0 








Charles O'Dnnel, 


024 


16 


0 


300 


0 


0 


- 




(10 


0 


0 


1 






Richard J. C. Green, 


2,110 


0 


0 


1,200 


0 


0 


- 




•180 


0 


0 








John Gardiner, 


1,141 


0 


0 


500 


0 


0 


500 0 


0 








_ 






Sir W. H. Roger Palmer, 


10,243 


10 


3 


2,250 


0 


0 


- 




1,8-10 


2 


0 


o 






Henry W. ICuox, 


200 


0 


0 


200 


0 


0 


— 




200 


0 


0 


5 






John Wnlshe, . 


500 


0 


0 


200 


0 


0 


- 




200 


0 


0 


5 






William Ormo, . 


507 


0 


0 


350 


0 


0 


- 




140 


0 


0 


3 






Mervyn Pratt, . 


255 


0 


0 


250 


0 


0 


- 




200 


0 


0 


4 






Earl of Arran, . 


000 


0 


0 


300 


0 


0 


- 




300 


0 


0 








Thomas Jones, 


1,500 


0 


0 


1,400 


0 


0 


- 




1,120 


0 


0 


4 






John Walsh, . 


300 


0 


0 


200 


0 


0 


- 




40 


0 


0 


1 






Gross Total, £ 


304,051 


17 


11 


170,200 


0 


0 


30,230 0 


0 


87,706 


0 


0 




Roscommon, . 


Athloue, 


Lord Crofton, . 


2,000 


0 


0 


1,500 


0 


0 






000 


0 


0 


3 




William II. Scott, . 


240 


0 


0 


200 


0 


0 


- 




200 


0 


0 


5 






Richard W. Bond, . 


307 


0 


0 


300 


0 


0 


- 




300 


0 


0 


0 






Ambrose O’Kelly, . 


813 


0 


0 


500 


0 


0 






500 


0 


0 


5 






John J. O'Sullivan, . 


021 


0 


0 


500 


0 


0 


_ 




500 


0 


0 








Peter C. Rorke, 


500 


0 


0 


150 


0 


0 


- 




150 


0 


0 


5 






John Power, . 


511 




0 


•100 


0 


0 


- 




320 


0 


0 


4 






John Hodson, . 




11 


0 


200 


0 


0 


— 




160 


0 


0 


4 






William E. Grainger, 


4G0 


0 


0 


400 


0 


0 


- 




100 


0 


0 


2 






.Tolin H. Walsh, 


1.23(1 


14 


8 


800 


0 


0 


_ 




800 


0 


0 








John J. O'Sullivan, . 


833 


8 


8 


300 


0 


0 






300 


0 


0 


5 






Garrett O'Monre, 


1,18(1 


0 


0 


500 


0 


0 






300 


0 


0 


3 






John Dillon, . 


800 


0 


0 


500 


0 


0 


_ 




200 


0 


0 


2 






Theobald Sheil, 


500 


0 


0 


500 


0 


0 












- 






John J. O'Sullivan, . 


(121 


0 


0 


500 


0 


0 


_ 




300 


0 


0 


3 






Daniel J. Cruice and others 


438 


0 


0 


•100 


0 


0 


_ 










- 






Lord Crofton, . 


1,000 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 


0 


0 




Bollintobber, 


James Bnnnon, 


550 


0 


0 


300 


0 


0 


00 0 


0 


240 


0 


0 


4 




North, 


Marquis of Westmeath, . 


500 


0 


0 


300 


0 


0 


_ 




240 


0 


0 


4 






Ditto, 

Sarah Morton and others. 


800 


0 


0 


300 


0 


0 


_ 




300 


0 


0 


5 






200 


0 


0 


200 


0 


0 






120 


0 


0 


3 




r.allintobber, 


Francis Fothcvatmi H., and 




























South, 


Charles F. O’Neill, 


1,600 


0 


0 


1,000 


0 


0 


_ 




200 


0 


0 


1 






Nicholas Balfo, 


1,104 


17 


3 


800 


0 


0 


_ 




640 


0 


0 


4 






Francis J. Davys, 


420 


0 


0 


•100 


0 


0 


_ 




400 


0 


0 


5 






Marquis of Westmeath, . 


2,300 


0 


0 


2,000 


0 


0 






1,000 


0 


0 


4 






Sir Michael D. Bellow, 


487 


0 


0 


200 


0 


0 






40 


0 


0 


1 






Henry Packenham, . 


050 


0 


0 


050 


0 


0 


100- 0 


0 


550 


0 


Q 


5 






Charles A. O’Connor, 


300 


0 


0 


250 


0 


0 






50 


0 


0 


1 




Boyle, . 


Guy Lloyd, 


0,000 


0 


0 


6,000 


0 


0 


600 0 


0 


5,500 


0 


0 


11 






James B. Stoney, . 


471 


5 


0 


250 


0 


0 


250 0 


0 














John Flanagan, 


roo 


0 


0 


300 


0 


0 


_ 




2 10 


0 


0 


4 






Coote C. Mulloy, 


300 


0 


0 


150 


0 


0 


_ 




150 


0 


0 


r, 






Viscount Lorton, 


8,000 


0 


0 


8,000 


0 


0 


(1,500 0 


0 


1,500 


1) 


0 


3 






Richard Irwin, 


220 


0 


0 


200 


0 


0 






120 


0 




3 






John Duckworth, 


150 


0 


0 


150 


0 


0 






150 


0 


0 


5 






William Duckworth, 


150 


0 


0 


150 


0 


0 


_ 




150 


0 


0 








James Kirkwood, 


830 


0 


0 


500 


0 


0 


_ 




500 


0 


0 


0 






Guy Lloyd, 


1,300 


0 


0 


1,300 


0 


0 


_ 




1,300 


0 


0 


5 






Daniel II. Ferrall, . 


1,200 


0 


0 


1,000 


0 


0 


_ 




800 


0 


0 


4 






James Kirkwood, 


300 


0 


0 


300 


0 


0 






300 


0 


0 


5 






Denis O’Connor, 


357 


0 


0 


300 


0 


0 


_ 




(10 


0 


0 


1 






Guy Lloyd, . . 


600 


0 


0 


300 


0 


0 


_ 




300 


0 


0 


5 






Ditto, 


200 


0 


0 


200 


0 


0 


_ 




40 


0 


0 


1 






James Kirkwood, 




0 


0 


500 


0 


0 






100 


0 


0 


1 




Ballymoe, 


Henry M. Browne, . 


300 


0 


0 


200 


0 


0 






120 


0 


0 


3 




Castlereagh, . 


William 11. W. Sandford, . 


7,760 


0 


0 


5,000 


0 


0 


1,000 0 


0 


4,500 


0 


0 


-9 






Richard Irwin, 


000 


0 


0 


700 


0 


0 






700 


0 


0 


5 






Patrick D. Irwin, 


281 


0 


0 


200 


0 


0 


_ 




200 


0 


0 


5 






Denis O’Connor, 


2,084 


0 


0 


1,300 


0 


0 






1,040 


0 


0 


4 






Roderic O'Connor, , 


491 


19 10 


300 


0 


0 


120 0 


0 


180 


0 


0 


3 






Marquis of Westmeath, . 


2,050 


0 


0 


1,000 


0 


0 




800 


0 


0 


4 






Henry Packenham, . 


2,000 


0 


0 


1,300 


0 


0 






1,300 


0 


0 


5 






Sir Alexander Crichton, . 


170 


0 


0 


160 


0 


0 






150 


0 


0 


5 






William R. W. Sandford, . 


1,000 


0 


0 


1,000 


0 


0 


_ 




800 


0 


0 


4 






Roderic O’Connor, . 


221 


10 


7 


200 


0 


0 


_ 




80 


0 


0 


2 




Roscommon, . 


Richard Irwin, 


250 


0 


0 


200 


0 


0 


\ _ 




40 


0 


0 


1 




Theobald A. Dillon, 


3,020 


0 


0 


2,000 


0 


0 


1,000 0 


0 


400 


0 


0 


1 






Henry S. P. Mahon, 


2,303 


0 


0 


1,000 


0 


0 






800 


0 


0 


4 






Ditto, 


1,500 


0 


0 


800 


0 


0 


_ 




800 


0 


0 


0 






Charles B. Baldwin, 


1,815 


17 


4 


1,000 


0 


0 


_ 




400 


0 


0 


2 






Marcus M‘Cansland, 


2,150 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 


0 


5 






Henry S. P. Mahon, 


2,000 


0 


0 


1,000 


0 


0 






600 


0 


0 


3 






William French, 


508 


0 


0 


450 


0 


0 






270 


0 


0 


3 






Oliver D. J. Grace, . 


237 


8 


9 


200 


0 


0 






40 


0 


0 


1 






John Kelly, 


300 


0 


0 


200 


0 


0 
















Frenchpark, . 


Heury S. P. Mahon, 


400 


0 


0 


200 


0 


0 






40 


0 


0 


1 




Lord De Freyne, 
Viscount Dillon, 


7,000 

7,000 


0 

0 


0 

0 


7,000 

7,000 


0 

0 


0 

0 


I 




7.000 

5.000 


0 

0 


0 

0 


14 

10 






Carried forward, £ 


115,614 


3 


0 


08,050 


0 


0 


9,030 0 


0 


48,410 


0 


0 





14 June, 1818. 
7 May, 1850. 
3 March, IRIS. 
3 Sept., 1850. 

5 Dec., 1851. 
13 May, „ 
11 June, „ 

13 Jon., „ 
25 June, „ 

14 Sept., „ 

2 Dec., 1852. 
14 Nov., 185L 



14 Nov., „ 

17 Oct., 1850. 
24 Nov., 1818. 

3 „ 1810. 

7 July, „ 

14 Aug., 1850. 

15 July, „ 

21 Dec., 1819. 

13 Aug., 1850. 
20 March, „ 
30 Aug., 1852. 

14 Aug., 1850. 

18 Oct, 1851. 

28 Feb., 1850. 

22 Oct, „ 

15 >, „ 

3 May, 1852. 

4 Aug., 1818. 
14 Sept, 1819. 
10 June, 1851. 
18 July, 1819. 

5 Aug., 1818. 

5 „ 1851. 

ONov., 1802. 

3 Sept, „ 

7 Dec., 1819. 
18 July, 1850. 

20 Fell., 1851. 
7 April, „ 

10 July, ,i 
10 „ ,, 
12 Feb., „ 
24 June, 1852. 
14 Oct., 1851. 
17 Feb., 1852. 
27 Oct., 1851. 

17 Sept., 1852. 

18 Oct., 1851. 

29 May, 1852. 
10 June, ,, 

4 July, 1850. 
22 Jan., „ 
10 Sept., 1849. 

16 Dec., 1850. 

4 June, 1S19. 

5 Sept., ,, 

21 June, 1850. 
-3 July, 1S40. 



18 Aug., « 

5 July, 1843. 



4 Sept, 



4 Nov., 1852- 
HOot, 1840- 
1851. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Roscoidion — Frenchpark — Oliver D. J. Grace, 
C0IU con. Lord lie Freyne, 

Daniel H. Ferrall, 
Lord De Freyne, 
Richard Irwin, 



Brought forward, 115,014 3 0 
. J. Grace, . . 1,500 0 0 

Freyne, . . 030 0 0 

I. Ferrall, . . 1,050 0 0 

Freyne, . . 1,000 0 0 

Irwin, . . 124 0 0 



£ s. d. £ s. d. 



18,050 0 0 9,530 0 0 48,410 0 0 



0 71,750 0 0 9,730 O 0 51,630 0 0 



Atlienry, . Burton Persse, 

Stephen Boche, 

Harriett C. Daly, 

Andrew W. Bloke, . 
Ditto, 

Stephen Roche, 

Peter D. Smytli, 

Ditto, 

Thomns Kelly, 

Ballymoe, • Peter Blake, 

George Vesey, . 

Edmund Dowell, 

John Cheevers, 

Ditto, 

John L. Bagot, 

William M'Dermott, 
Gregory Browne, 

Thomas N. Bagot, . 
George Clendining, . 

Sir Joseph Burke, . 
James Browne, 

Charles O’Rorke, 
BaUinahincli, . John Lambert, 

Thomas C. Butler, . 
Gartside Shea, 

Alexander Thomson, 
William II. G. Collis, 
John A. O’Neill, . 
William Andrews, . 
Andrew Geraglity, . 
Christopher St. George, 
James Beresford, . 
Thomas Y. Prior, . 
Arthur G. B. Martin one 
Mary Bell Martin, 
Robert Graham, 

Henry Blake, . 

C. R. Broughton, 

Clare, . . John A. Kir wan, 

Pierco Joyce, . 

Denis Ivirwan, 

Pierce J. Blake, 

Giles E. Lambert, . 
Francis Blalce, 

John J. Grinning, . 
James O’Brien, 

John J. D’Arcy, 
Christopher St. George, 
Walter Lambert and Tho 
mas E. Lambert, . 
Pierce Joyce, . 

James S. Lambert, . 
Robert Bodkin, 

Catherine Coneys, . 
David Ruttledge, 

Robert Bodkin and Eliza 
betli Bodkin, 

Giles E. Lambert, . 
John Martyn, . 

Michael Kelly, 

Hugh Henry, . 
Clonmaonoon, Lord Clonbrock, 

Michael B. Kelly, . 
Hubert B. Moore, . 
Dunkellin, . Lord Wollscourt, . 

Thomas A. Joyce, . 

Sir Thomas E. Blake, 
Christopher St George, 
Ditto, 

Ditto, 

James S. Lambert, . 
Ditto, 

Lord Wallscourt, . 
Peter Blake, . 

Randal E. L. Athy, . 
Lord Dnnsandle, 

Robert P. Graham, . 



1,215 


0 


0 


1,100 


0 


0 


1,000 


0 


0 


1,000 


0 


0 


500 


0 


0 


200 


0 


0 


4,000 


0 


0 


2,500 


0 


0 


324 


0 


0 


100 


0 


0 


6,209 


0 


0 


6,000 


0 


0 


1,800 


0 


0 


500 


0 


0 


1,475 


0 


10 


600 


0 


0 


432 


10 


0 


300 


0 


0 


100 


0 


0 


150 


0 


0 


1,000 


0 


0 


800 


0 


0 


11,010 


2 


5 


5,000 


0 


0 


600 


0 


0 


300 


0 


0 


4,398 


0 


0 


1,500 


0 


0 


180 


0 


0 


150 


0 


0 


3,271 


10 




1,000 


0 


0 


300 


0 


0 


300 


0 


0 


3,400 


0 


0 


3,400 


0 


0 


1,308 


0 


0 


000 


0 


0 


720 


0 


0 


700 


0 


0 


1,000 


0 


0 


700 


0 


0 


1,157 


0 


0 


1,000 


0 


0 


327 


10 


0 


300 


0 


0 


003 


3 


0 


300 


0 


0 


1,003 


0 


0 


500 


0 


0 



6,000 0 0 1,500 0 0 

600 0 0 



Carried forward, £ 107,965 0 10 



0 0 17,270 0 0 
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108 IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 

(B.) Schedule showing the Proprietors who have appliod for and obtained Loans, &c continued 



Galway, . 
lvilcouuell, 



.Tolm Connolly, 

James S. Lambert, . 
Tlmnms A. Joyce, . 
Richard D’Arcy, 

James Fl'rench, 

Edward M. Davies, . 
Owen E. 1’liiko and 15 
ward M. Davies, . 
Cornelius J. O’Kelly, 
Andrew C. Lyncli, . 
Martin S. Kirwnn, . 
Richard A. H. Kirwnn, 
Cornelius J. O’Kelly, 
Denis Kirwnn, 

Francis Comyn, 

James Browne, 

Cb sirles Blake, 
Governors of Erasmi 
Smith's Schools, . 
Anne O'Hara, . 

Nicholas Lynch, ; 
Richard D. Ireland, 
James S. Lambert, . 
Richard D. Ireland, 
Frederick F. Trench, 
Arthur Dnnnelau, . 
George J. Crowe, . 
Lord Clonhroclc, 
Frederick F. Trench, 
John R. Hodson, 

Lord Clonbrock, 

Lord Aslitown, 

John Usher, 

Francis Longworth, . 
James M. Bourcliier, 
Ditto, 

Denis H. Kelly, 

John Chccvers, 

Sir Michael D. Bellow, 
Sir James F. R. Mahon, 
George Kelly, . 

Sir James F. R. Mahon, 
Denis H. Kelly, 

Robert II. Smyth, . 

Sir Michael I). Bellew, 
Dudley Porsse, 

Viscount Oort, 

William H. Gregory, 
James Daly, , 

Anna G. Bagot, and Jo 
L.Bagot, . 

William H. Gregory, 
William Butler, 

Edward Blaquire, . 
Philip Rende, . 

Edward Burke, 

Philip lleade, . 

Ditto, 

Francis C. Sampson, 
Thonms N. Redington, 
John Lopdell, . 
Abraham A. Freer, . 
Marquis of Clanricarde, 
Lord WaUsccrart, 
Abraham A. Freer, . 
Francis C. Sampson, 
Patrick O’Hare, 

Thomas Seymour, . 
Pierce Joyce, . 

Walter Lawrence, . 
Ambrose O'Kelly, . 
Richard G. Daly, 
Christopher St George, 
James M'Dermott, . 
Peter H. Dolphin, ar 
Mary Dolphin, 

Janies Galbraith, 

John Reynolds, 

John Eyre, 

Thomas S. Eyre, 
Marquis of Clnuricarde, 
William Trench, 

Robert B. Seymour, 
Walter Lawrence, . 
Joint Eyre, 

Pierce Joyce, . . 

Richard Eyre, 

Carried forward, 



Amount 
applied for. 


sanctioned. 


Amount 
cancelled or 
roliu<iuu>li(stl. 


Amount 

issued. 




No. or 

lllHtol- 


£ 


s. 


ll. 


£ 


s. 


ll. 


.£ s. 


il. 


£ 




ll. 




107,0115 


0 


10 


(17,800 


0 


0 


17,270 0 


0 


32,930 


() 


o 




200 


0 


0 


200 


() 


0 








0 






100 


1) 


0 


100 






_ 




GO 


0 


Q 




500 


0 


0 


5O0 


0 


0 


_ 




500 


0 


Q 




500 


0 


0 


400 




0 


_ 




80 




u 




250 


0 


0 


200 


(1 


0 


200 0 


0 










200 


0 


0 


200 


0 


0 


- 




200 


0 


0 


5 


200 


0 


0 


200 


0 


0 


_ 




80 


0 


0 


0 


541 


8 


0 


400 


0 


0 


- 




•100 


0 


0 


r 


15H 


1 




150 


0 


0 


- 




120 


0 


0 


4 


000 


0 


0 


300 


0 


0 






300 


0 


0 




1,430 


0 


0 


000 


0 


0 






3G0 


0 


o 


3 


300 


0 


0 


300 


0 


0 


_ 




300 


0 


o 




053 


0 


0 


(150 


0 


0 


_ 




520 


0 


0 


4 


537 


15 


0 


300 


0 


0 






GO 


0 


0 


p 


409 


0 


0 


•100 


0 


0 


1(10 0 


0 


240 




0 


3 


1,770 


18 


i) 


500 


0 


0 


400 0 


0 


100 


0 


0 


1 


500 


0 


0 


350 


0 


0 


_ 




70 


0 


0 


1 


350 


0 


0 


350 


0 


0 


_ 




350 


0 


0 


5 


2,250 


0 


0 


2,000 


0 


0 


_ 




1,000 


0 


0 


4 


42.8 


0 


0 


400 


0 


0 


_ 




80 


0 


o 




(100 


0 


0 


000 


0 


0 


_ 




GOO 


0 


0 


5 


501 


0 


0 


300 


0 


0 


_ 




GO 


0 


0 


1 


150 


0 


0 


150 


0 


0 


GO 0 


0 


90 


0 


0 


3 


400 


0 


0 


200 


0 


0 


_ 




40 


0 


0 


1 


330 


0 


0 


300 


0 


0 


_ 




GO 


0 


0 


1 


1,500 


0 


0 


1,500 


0 


0 


_ 




1,500 


0 


0 




280 


0 


0 


250 


0 


0 


150 0 


0 


100 


0 


0 


o 


834 


0 


0 


500 


0 


0 


_ 




100 


0 


0 


1 


1,888 


0 


0 


1,500 


0 


0 


_ 




900 


0 


0 


3 


1,182 


8 


4 


1,000 


0 


0 


_ 




1,000 


0 


0 


0 


530 


11 


0 


300 


0 


0 


_ 












3,518 


19 


2 


1,000 


0 


0 


_ 




400 


0 


0 


2 


1,211 


0 


0 


700 


0 


0 


100 0 


0 


210 


0 


0 




250 


0 


0 


100 


0 


0 


- 




GO 


0 


0 


3 


1 ,8IS(J 


10 


0 


950 


0 


0 






050 


0 


0 


0 


1,0117 


15 


8 


800 


0 


0 


_ 




(MO 


0 




4 


1,1101 


17 


(1 


800 


0 


0 


_ 




800 


0 


0 




053 


0 


0 


300 


0 


0 


_ 




300 


0 


0 


5 


58-1 


0 


0 


500 


0 


0 


_ 




200 




0 




500 


0 


0 


500 


0 


0 


_ 




300 


0 


0 


3 


088 


0 


0 


950 


0 


0 


_ 




050 


0 


0 




259 


5 


7 


200 


0 


0 


_ 




80 


0 


0 


0 


112 


0 


0 


100 


0 


0 


_ 




40 


0 


0 


2 


1,041 


0 


0 


300 


0 


0 






180 


0 


0 


3 


4,108 15 


!) 


3,000 


0 


0 


2,000 0 


0 


514 


19 




2 


4,500 


0 


0 


3,000 


0 


0 


GOO 0 


0 


1,500 


0 


0 


3 


701 


14 


0 


GOO 


0 


0 


- 




(100 


0 


0 




330 


18 


1 


200 


0 


0 






■10 


0 


0 


1 


050 


0 


0 


(100 


0 


0 


_ 




300 


0 


0 


3 


200 


0 


0 


200 


0 


0 


_ 




100 


0 


0 


4 


500 


0 


0 


350 


0 


0 


_ 




210 


0 


0 


3 


(100 


0 


0 


500 


0 


0 


100 0 


0 


300 


0 


0 


3 


400 


0 


0 


300 


0 


0 






GO 


0 


0 


1 


1,500 


0 


0 


1,200 


0 


0 


240 0 


0 


0G0 


0 


0 


4 


350 


0 


0 


300 


0 


0 


120 0 


0 


00 


0 


0 


1 


300 


0 


0 


200 


0 


0 






1G0 


0 


0 


4 


4,433 


0 


0 


4,000 


0 


0 


3,500 0 


0 


500 


0 


0 


1 


1,000 


0 


0 


800 


0 


0 






320 


0 


0 




100 


0 


0 


100 


0 


0 


_ 




100 


0 


0 


5 


1,741 


0 


0 


1,500 


0 


0 


_ 




1,100 


0 


0 


4 


505 


10 




350 


0 


0 


_ 




70 


0 


0 


1 


100 


0 


0 


100 


0 


0 


_ 




40 


0 


0 




150 


0 


0 


150 


0 


0 


_ 




GO 


0 


0 


0 


400 


0 


0 


250 


0 


0 


_ 




100 


0 


0 


0 


944 


0 


0 


900 


0 


0 


_ 




000 


0 


0 


5 


500 


0 


0 


150 


0 


0 






150 


0 


0 




310 


10 


0 


200 


0 


0 






200 


0 


0 


0 


400 


0 


0 


300 


0 


0 


_ 




240 


0 


0 


4 


350 


0 


0 


250 


0 


0 


_ 




250 


0 


0 




1,170 






1,000 


0 


0 


_ 




400 


0 


0 




850 


o 


0 


500 


0 


0 


- 




300 


0 


0 


3 


000 


0 


0 


400 


0 


0 


_ 




340 


0 


0 


3 


443 


15 


1) 


300 


0 


0 






120 


0 


0 




1,070 


0 


0 


1,000 


0 


0 














ooo 


0 


0 


400 


0 


0 






400 


0 


0 


5 


058 




0 


400 


0 


0 






320 


0 


0 


4 


5,200 


0 


0 


5,000 


0 


0 


1,250 0 


0 


3,500 


0 


0 






0 


0 


400 


0 


0 


_ 












400 


0 


0 


150 


0 


0 


_ 




150 


0 


0 


4 


207 


14 10 


200 


0 


0 


_ 




200 


0 


0 


5 


000 


0 


0 


400 


0 


0 


_ 




400 


0 


0 


5 


200 


0 


0 


200 


0 


0 


_ 




40 


0 


0 


1 


421 


15 


3 


400 


0 


0 


- 




240 


0 


0 


3 


191,809 


0 


3 


119,800 


0 


0 


20,150 0 


0 


(13,284 19 7 





21 Nov., 1810. 
•1 April, 1850. 

23 Oct, „ 

21 Nov., 1819. 

2 Feb., 1850. 

18 Feb., 1852. 

24 Dec., 1810. 

!| 1 » 1850. 

20 April, „ 

1 j l '' b '’ ” 

7 May, 1852. 
10 March, 1818. 

8 Nov., 1819. 
lJune, 1818. 

0 „ 1850. 

22 Jan., 1852. 

27 July, 1800. 

21 Oct, 1817. 
8 April, 1801. 

3 May, 1818. 
7 April, 1819. 

17 June, 1848. 

17 Aug., 1819. 
10 June, 1851. 
15 Feb., 1850. 

2 Aug., 1819. 

20 „ 1850. 

10 Jau., 1852. 

13 Dec., 1852. 
20 „ „ 

30 » 

15 June, 1819. 
2 Fob., 1850. 

21 Ang., 1819. 

1 Nov., „ 

4 June, 1851. 

20 Oct., 1850. 
7 April, 18DL 

18 Aug., 1852. 
0 Feb., „ 

4 Aug., 1849. 

21 Oct, 1850. 
4 Jau., „ 

20 Aug., „ 

30 Oct, „ 

17 April, 1851. 

I 13 Dec., 1850. 

10 May, 1852. 

28 April, 1849. 
11) Feb., 1848. 

11 April, 1850. 

, 4 „ 1848. 

10 July, 1851. 

22 Feb., 1848. 
28 Sept., 1849. 

31 July, ,, 

20 May, „ 

7 April, ,! 

23 Feb., 1850. 

25 June, 1852. 
23 Nov., „ 

10 Oct., 1849. 
23 „ 1848. 

LI Feb., 1850. 

. 22 Aug., 1819. 

18 Dec., 1851. 



25 June, 



24 June, 1852. 

10 April, 1852. 
20 July, 1850. 
30 „ ,i 
1 1 17 Nov., 1849. 
3 IS March, 1902. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 


Amount 
cancelled or 
relinquished. 


Amount 


3 


Date of 
last Issue. 








£ 


g 


d. 


£ 


s 


d. 


£ s. 


d. 


£ 


s. 


d. 










Brought forward, 


181, SOU 


0 




119, S50 


0 


0 


20,150 0 


11 


03,284 


9 








■Galway — cun. 


Longford — con. 


Marquis ot Clnnricarde, . 


1,50.1 


0 


0 


1,250 


0 


0 






1,000 


0 


0 


4 


5 Sept, 1852. 




Thomas Hnckett, . 


514 


8 


(1 


200 


0 


0 






- 








- 






Marquis of Clnnricarde, . 


400 


0 


0 


400 


0 


0 






320 


0 


0 


4 


5 April, 1852. 




Lougliroa, 


Dudley Persse, 

Earl of Huntingdon, and 


7,401 


10 


0 


4,000 


0 


0 


3,500 0 


0 


500 


0 


0 


1 


10 Dec., 1847. 






Conn toss of J-T untiugdon , 


505 


0 


0 


500 


0 


0 


_ 




500 


0 


0 


5 


11 April, 1851 






Thomas Welsh, 


050 


n 


0 


300 


0 


0 


_ 




280 


0 


(1 


4 


24 June, 1852. 






Patrick H. Bnrke, . 


304 


0 


G 


230 


0 


0 


_ 




150 


0 


0 


3 


10 July, „ 






Thomas Seymour, . 


400 


0 


0 


200 


0 


0 


_ 




40 


0 


0 


1 


20 Sept., 1850. 






Robert Power, 


150 


0 


0 


150 


0 


0 


_ 




00 


0 


0 




1 Nov., 1852. 






Robert Power, jun., . 


100 


0 


0 


150 


0 


0 






00 


0 


0 




93 .. „ 




Moycullen, . 


James S. Lambert, . 


500 


0 


0 


350 


0 


0 






350 


0 


0 




12 June, „ 




Ditto. 


500 


0 


0 


500 


0 


0 






500 


0 


0 


3 


17 i. » 

20 July, „ 






Patrick Blake, . 


1,323 


0 


0 


700 


0 


0 






700 


0 


0 








Francis Coinyn, 


3,190 


0 


0 


2,500 


0 


0 






000 


0 


0 


1 


3 Jan., 1848. 






Andrew W. Blake, . 


1,038 


2 


0 


1,000 


0 


0 


200 0 


0 


800 


0 


0 


4 


lJunc, 1849. 






Anthony O'Flaherty, 
George E. Burke, . 


1,000 


0 


0 


1,000 


0 


0 


- 




000 


0 


0 


3 


10 .. 

22 Sept., 1848. 






2,801 




0 


1,500 


0 


0 


_ 




000 


0 


0 








Clivisioper St. George, . 


2,155 


0 


0 


1.300 


0 


0 


- 




300 


0 


0 


1 


21 March, „ 






Michael P. Browne, 


100 






150 


0 


II 


_ 




(10 


0 


0 




4 April, 1849. 








1,022 

(103 


0 


0 


500 


0 


0 






400 


0 


0 


4 


17 Oct., 






James Martin, 


0 


0 


300 


0 


0 


_ 




180 


0 


0 


3 


22 Feb., „ 






Christopher St. George, . 


851 


:s 


4 


500 


0 


II 


- 




100 


0 


0 


1 


8 July, 1848. 






James Martin, 


407 


11 


0 


400 


0 


0 


- 




80 


0 


0 


! 


1 Feb., 1849. 






Martin S. Kirwan, . 


403 


0 


0 


400 


0 


0 






80 


0 


0 


1 


17 Oct, 






Martin Morris, 


400 


0 


0 


350 


0 


0 






70 


0 


0 


1 






Patrick Blake, 


023 




0 


(100 


0 


0 




















Edmund O'Flaherty, 


125 


13 


0 


100 


0 


0 






20 


0 


0 


1 










037 


0 


0 


300 


0 


0 






00 


0 


0 


1 


27 Aug., „ 




Loss, 


James S. Lambert, . 


275 


0 


0 


250 


0 


0 


~ 




100 


0 


0 




10 Jan., 1851. 
9 Oct, 1850. 






0,700 


8 


4 


fi.000 


0 


0 






0,000 


0 


0 


12 








1,100 


0 


0 


1,100 


0 


0 


PS0 0 


0 


220 


0 


0 


1 










207 


0 


0 


250 


0 


II 






250 


0 


0 


0 










3,030 


0 


0 


COO 


0 


0 


100 0 


0 


400 


0 


0 


4 








Alexander C. Lambert, . 


207 


0 


0 


150 


0 


0 


- 




100 


0 


0 


5 










300 


0 


0 


300 


0 


0 


- 










- 






Tiaquin, 




0(H) 


0 


II 


000 


0 


0 






000 


0 


0 




4 Jan., 1850. 






700 


0 


n 


700 


0 


0 






420 


0 


0 


8 










000 


0 


0 


500 


0 


0 






210 


0 


0 


2 










252 


0 


0 


200 


0 


0 






200 


0 


0 










Myles W. O'Reilly, . 


5,520 




3 


0,000 


0 


0 


4,200 0 


0 


800 


0 


0 




30 July, 1850. 








820 


11 


0 


(100 


0 


0 






240 




0 








Peter Blake, . . 


220 


10 


0 


200 


0 


0 






200 

no 


0 




5 


22 Nov., 1848. 
10 May, 1852. 








405 


10 


0 


450 


0 


0 




0 














1,400 

150 


0 


0 


500 


0 


0 








0 












0 


0 


150 


0 


0 












6 


24 Sept., 1850. 








013 


3 




(100 


0 


0 


- 










1 








Alexander Beytagh, . 


300 


0 


0 


250 


0 


0 


- 




150 






3 










090 


19 


0 


000 


0 




- 




















700 


O 


0 


500 


0 


0 


- 










1 












13 10 


400 


0 


0 


- 




















581 


0 


0 


200 


0 


0 


- 










5 










700 


0 


0 


(150 


0 


0 


- 










2 


11 March, 1802. 








3,410 


0 


0 


1.000 


0 


0 


- 










2 






Sir Michael D. Bellew, . 


170 10 


0 


150 


0 


0 


- 


















Gross Total, £ 


290,841 


12 


1 


102,350 


0 


0 


34,500 O 


0 


82,200 


0 


0 


- 




Cube, 






455 


10 


0 


400 


0 


0 


400 0 


0 








_ 


_ 


low®, 






17 


5 


300 






- 
















Stafford O'Brien, . 


2,204 


15 


8 


1,050 


0 


0 


- 




















351 


0 


0 


300 






- 




















328 


0 


0 


300 


0 


0 


- 












15 Oct, 1S49. 








1,50(1 


0 


0 


1,000 


0 


0 


- 










5 










239 


0 


0 


200 


0 


0 


- 












20 Fell., „ 

15 Oct., 1852. 








314 




10 


200 


0 


0 












0 








207 


0 


0 


200 


0 


0 


- 










5 


21 June, „ 

13 Dec., 1850. 








1,030 


0 


0 


GOO 


0 


0 


- 










4 








250 


0 


0 


250 


0 


0 


- 












29 Oct, „ 

8 Mnrch,1852. 








240 


0 


0 


200 


0 


0 


- 


















903 


2 


1 


900 


0 


0 


- 




















400 












- 








0 

0 








Bunratty, 

Upper, 


Sir Column M. O'Loglilen, 


500 

110 


0 

0 


0 

0 


500 

100 


0 

0 


0 

0 


I 




100 


0 


5 


15 Oct, 1847. 
18 Dec., 1848. 






250 


0 


0 


250 


0 


0 


150 0 










2 










4.547 


8 


2 




















30 Ang., „ 








510 




1 


200 


0 


0 














23 Ang., 1850. 








235 


14 


0 


200 


0 


0 


- 


















040 


U 


0 


500 


0 


0 


- 










3 


27 Jan., 1851. 






Margaret B. Stapleton and 


800 


0 


0 


500 


0 


0 


_ 




100 


0 


0 


1 


31 July, 1850. 








12(1 


0 


0 


100 


0 


0 














10 April, „ 








130 


0 


0 


100 


0 


0 


















Cornelius O'Brien, . 


380 


0 


0 


250 


0 


0 












3 








Carried forward, £ 


17,234 


0 


0 


11,250 


0 


0 


550 0 


0 


5,700 


0 


0 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 
(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinipiished. 


Amount 

issued. 


K 








£ a. ,1 


£ s. rf 


£ «. rf. 










Brought for wart 


17, ‘234 0 1) 


11,250 0 ( 








Clare — con. 


Eurren, . 


Pierce Crnagli, 


3/1(10 0 0 


2,300 0 C 






K 






Cornelius Crengli, . 


10,002 13 (! 


3,000 0 C 


- 


2,500 O 0 








John Macnamarn, . 


401 10 8 


400 0 C 


240 0 0 










George Mncnanmra, 


3S0 0 0 


300 0 C 


300 0 0 










Henry White, . 


3,400 0 0 


2,000 0 0 












Marianne O’Brien, . 


400 0 0 


•100 0 0 


_ 








Clonderiaw, . 


Charles FitzGerald, 


1,0!)0 11 3 


1,000 0 0 


_ 










Thomas E. Davenport, 


(150 0 0 


500 0 0 


_ 










William H. Ball, 


700 0 0 


050 0 0 












George Studdert, 


180 0 0 


150 0 0 












Letitia J. Hickman, 


1,70!) 8 11 














Theobald Butler, 


200 0 0 


200 0 0 


_ 










Charles FitzGerald, 


000 0 0 


500 0 0 


_ 


400 0 0 








George Barclay, 


300 13 8 


300 0 0 


_ 










Crofton M. Vandeleur, 


1,070 0 0 












Corcomroe, 


Nicholas Wes thy, . 


10,300 0 0 


7,000 0 0 


1,150 0 0 


1,500 0 0 








Cornelius O’Brien, . 


2,82!) 0 0 


2,000 0 O 












John O’Brien, . 


2,151 0 0 


2,000 0 0 












John W. Stratford, . 


350 0 0 














Cornelius O'Brien, . 


548 0 0 


500 0 O 


_ 




5 






John W. Stratford, . 


380 0 0 


350 0 O 


_ 










John Whitty, . 


245 0 0 


200 0 0 


_ 










Andrew Lysaght, 


300 0 0 


300 0 0 












Francis M. Calcutt, . 


203 0 0 


150 0 0 










Ibrikane, 


Francis G. Morony, . 


3,003 17 8 


2,000 0 0 




400 0 0 








Thomas H. Morony, 


1,524 0 0 


1,000 0 0 












Josoph Roughan, . 


803 0 0 


500 0 0 










Inchiciuin, 


Cliaries Svnge, 


5,000 0 0 


4,550 0 0 


3,500 0 0 


1,000 0 0 








Edward Synge, 


14,000 0 0 


2,500 0 0 






2 






Edward W. Burton, 


278 5 7 














Sir Colman M. O’Loghlcn 


500 0 0 


500 0 0 


_ 


300 0 0 








James Roughan, 


008 0 0 


500 0 0 


_ 










Elizabeth Synge, 


1,042 0 0 


500 0 O 












James Roughan, 


300 0 0 












Islands, . 


Marcus Keane, 


507 0 0 


300 0 0 












Anne Dodd, 
















Sir David Roche, 


1,000 0 0 


500 0 0 


_ 










Cornelius O'Brien, . 


400 0 0 




_ 










Sir David Roche, . 


1,000 0 0 














Charles Fitzgerald, . 


1,155 11 0 














Robert Mahon, 


400 0 0 














A\ illiam Armstrong, 


1,400 0 0 












Moyarta, 


Henry S. Burton, . 


3,208 0 0 














Arthur O’Keeffe, 


200 0 0 




_ 










Nicholas Westby, . 


1,500 0 0 














Hugh P. Hickman, 


1,000 0 0 












Tulla, Lower, . 


Marcus Paterson, . 


1,700 0 0 














David J. Wilson, 


1,000 0 0 














Patrick Quaid, 


172 10 4 














John Brown, . 


730 0 0 














David J. Wilson, 


200 0 0 














Edward Bernard, . 


480 0 0 














Sir Hugh D. Massy, 


500 0 0 














William Cannon, 
















Thomas Arthur, 


1,427 0 0 














Edward T. Gloster, 


200 0 0 














Timothy O’Brien, . 


1,475 0 0 














Hamilton L. Jackson, 


1,000 0 0 














Charles AV. Smith, . 
















Patrick C. Law and others 


400 0 0 














John Flanagan, 


401 0 0 














Charles W. Smith, . 


308 0 0 














James Molony, 


500 0 0 














Thomas Studdert, . 


488 0 0 


400 0 0 




320 0 0 


4 








S04 0 0 














Maurice O'Connell,.. 


535 0 0 








1 2 








2,500 0 0 














James Molony, 


500 0 0 








3 l 






Ditto, 
















James AA. Rynd, 


254 2 3 


250 0 0 




50 0 0 


1 








324 0 5 


300 0 0 


- 


00 0 0 


1 






Gross Total, . 


144,400 11 7 


72,050 0 0 


11,810 0 0 


30,180 0 0 





■ 10 May, 1852. 
Aug., 1850. 
2 Feb., 1840. 

30 Aug., 1852. 
20 „ 1850 . 

25 Oct., 1849. 
8 Aug., 1850. 
20 June, 1849. 

30 Aug., 1850. 

20 Nov., 1850. 
0 June, „ 

5 Nov., 1852. 
13 Sept., ,, 

0 Jan., 

21 May, , 

13 „ 1848. 

24 Sept, 1849. 

0 Jan., 1852. 
24 Sept., 1849. 
7 July, 1850. 
2 May, 1851. 
17 Sept., 1852. 
13 April, 1848. 
24 Aug., 1849. 
7 Feb., 1850. 

31 Dec., 1847. 
0 July, 1849. 
0 June, 1850. 



3 Sept., 1851. 
3 June, 1819. 



! 3 July, 1S49. 



7 July, 1852. 
0 Aug., „ 



SOUTHERN DISTRICT. 



Limerick, 


Clanwilliam, . 


Eyre Lloyd, 


2,200 0 0 


1,500 0 0 




1,200 0 0 


4 


22 Feb., 1S50. 






Sir Richard Bourke, 


400 7 10 


450 0 0 




450 0 0 


5 


10 Oct., 1849. 






John Croker, . 


400 0 0 


400 0 0 




400 0 0 


5 


13 Deo., 1848. 






Viscount Gort, 


1,302 2 0 


1,000 0 0 




209 15 2 


2 


21 Oot., 1850. 






Samuel Mauusell, . 


150 0 0 


100 0 0 




40 0 0 


2 


24 Feb., 1840. 






Earl of Clare, . 


1,000 0 0 


1,000 0 0 


_ 


1,000 0 0 


5 


19 June, » 






Sir David Roche, 


1,000 0 0 


600 0 0 


- 


000 0 0 


5 


12 „ » 






Carried forward, £ 


7,102 9 10 


5,050 0 0 


- 


3,899 15 2 
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OF THE COMMISSIONERS OF FTJBLIC WORKS. Ill 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


M 


Date of 
last Issue. 


£ s. d. 


£ 


s. 


d. 


£ s. 


d. 


£ 




d. 






7,103 0 10 


5,000 


O 


0 






3,800 


5 








300 0 0 


200 


0 








200 


O 


0 




27 Oct., 184!). 




1,000 


0 








800 


0 


0 


4 


25 Feb., 1851. 


1,508 0 0 




0 








1,200 


0 


0 


4 


15 July, „ 


814 0 0 


800 


0 


0 






soo 


0 


0 




22 March, 1852. 


300 0 0 


300 


0 








180 


0 


0 


3 






850 


0 








510 


0 


0 


3 


8 March, 1850. 


150 7 0 


150 


0 


0 


_ 




150 


0 


0 


5 


31 Oct., „ 




300 


0 








140 


0 


0 




21 Nov., „ 


10!) 7 1 


100 


0 


0 






80 


0 


0 


4 


OJuly, 1852. 




200 










200 


0 


0 


5 




1,000 0 0 


1,000 


0 


0 


_ 




400 


0 


0 


2 


13 Dec., 1852. 


000 0 0 


!)00 


0 


0 












— 




1,000 0 0 


1,000 


0 


0 






1,000 


0 


0 


5 




485 0 0 


400 


0 


0 






240 


0 


0 


3 




300 0 0 


200 


0 


0 






100 


0 


0 


4 


20 Sept., „ 


153 10 5 


150 


0 


0 






150 


0 


0 


5 


17 » 




100 


0 


0 






80 


0 


0 


4 








0 








180 


0 


0 


3 


25 Aug., „ 




500 


0 


0 






300 


0 


0 


3 


4 June, 1S50. 




800 


0 








800 


0 


0 


5 






400 


0 


0 


_ 




240 


0 


0 


3 


14 June, 1852. 




400 


0 


0 






100 


0 


0 


2 


20 Dec., 1848. 




100 


0 


0 






20 


0 


0 


1 


23 Mav, „ 


033 10 0 


300 


0 


0 






210 


0 


0 


4 






200 


0 


0 






120 


0 


0 


3 






200 


0 


0 






SO 


0 


0 


2 






200 


0 


0 






200 


0 


0 




27 Aug., 1850. 




100 


0 


0 






40 


0 


0 








100 


0 


0 






100 


0 


0 




28 Jan., 1850. 




150 


0 


0 






150 


0 


0 


b 






000 


0 


0 






240 


0 


0 








200 


0 


0 






200 


0 


0 


5 


1 Aug., 1851. 




500 


0 


0 






100 


0 


0 


1 


10 April, 1850. 




1,000 


0 


0 






400 


0 


0 




20 Sept., „ 




250 


0 


0 






200 


0 


0 


0 






300 


0 


0 






ISO 


0 


0 


3 






200 


0 


0 


_ 




40 


0 


0 


1 






200 


0 


0 






40 


0 


0 


1 






350 


0 


0 






210 


0 


0 


3 


8 Jan., 1802. 




1,000 


0 


0 


_ 




200 


0 


0 


1 


28 May, 1851. 


1,03S 10 11 


1,000 


0 


0 


_ 




200 


0 


0 


l 


4Ju»j. ,, 




500 


0 


0 


_ 












- 




200 


0 


0 






250 


0 


0 








200 


0 


0 


_ 




200 


0 


0 


5 


30 Nov., 1 85' i. 


351 13 10 


300 


0 


0 


- 




240 


0 


0 


4 






400 


0 


0 






320 


0 


0 


4 


10 Feh., 1850. 




2,000 


0 


0 




0 


GOO 


0 


0 


2 


30 June, 1849. 




350 


0 


0 






140 


0 


0 


2 






400 


0 


0 






80 


0 


0 


1 
















350 


0 


0 


5 






500 


0 


0 






200 


0 


0 


2 


23 July, 1800. 




000 


0 


0 


_ 




500 


0 


0 


5 


5 Aug., 1852. 


1,300 0 0 


800 


0 


0 


- 




100 


0 


0 


1 






200 


0 


0 






80 


0 


0 


2 


15 Jan., IS49. 




300 


0 


0 


- 




300 


0 


0 


5 


3 July, „ 




100 


0 


0 


















500 


0 


0 






500 


0 


0 


5 


2!) Jan., 1850. 




300 


0 


0 






300 


0 


0 


















00 


0 


0 


1 










0 






300 


0 


0 




3 July, 1850. 




500 


0 


0 


_ 




100 


0 


0 


1 


14 Sept., 184!). 




2,000 


0 


0 


_ 




400 


0 


0 


1 


15 Dec., „ 




400 


0 


0 


_ 
















200 


0 


0 






200 


0 


0 








150 


0 


0 






150 


0 


0 




27 April, „ 




550 


0 


0 






220 


0 


0 




21 Aug., ,, 




000 


0 


0 






480 


0 


0 


4 






400 


0 


0 






100 


0 


0 










0 


0 






20 


0 


0 


I 






400 


0 


0 






160 


0 


0 




0 Oct., 1801. 














180 


0 


0 




OJnn., 1852. 














100 


0 


0 




OAng., 1551. 


734 0 0 


000 


0 


0 


- 




480 


0 


0 


4 


0 June, 1852. 








0 






1,000 


0 


0 


0 


12 Sept., 1S40. 










_ 




400 


0 


0 


5 






200 




0 


_ 




200 


0 


0 


0 


2 Sept., 1S50, 




1,200 


0 


0 


250 0 


0 


720 


0 


0 




IS Jan., „ 


300 0 0 


300 


0 


0 


300 0 


0 












103 10 0 


150 


0 


0 


_ 




150 


0 


0 


5 


1 March, 1851, 


1,200 3 9 


800 


0 

0 


0 

0 


2 




250 


0 


0 


5 


24 June, 1852. 








.0 


100 0 




200 


0 


0 




30 Jan., „ 


466 12 10 


450 


0 


0 


- 




420 


0 


0 




2 Aug., 1851. 



Cormelloe, 

Upper, 



Applicant. 



Brought forward, 
John Broker, . 

Earl of Clare, . 

Sir Matthew Barrington, 
Georgo Gough, 

John Croker, . 

Joseph Gabbett, 

John Croker, . 

George C. Frend, . 
William F. Holland, 

John Croker, . 

Bicliard Maunsell, . 

Earl of Clare, . 

Wyndham Goold, . 
William C. Frend, . 

John Croker, . 

Ditto, 

Ditto, 

James D. Lyons, 

John S. Browne, 

Bobert Hunt, . 

Terence Murray, 

Carrol Nnish, . . 

George I-Iewson, . 
Tlionms Lloyd, 

Thomas E. Davenport, 
William I-Iewson, . 
Francis Hewson, 

Michael J. Keating, 
William Archer, 

George M. Maunsell, 
Charles L. Sandes, . 
Bichard D. Massy, . 
Bobert Hunt, . 

Julius Debnege, 

Viscount Southwell, 
William Hogan, 
Alexander Elliott, . 

John S. Peppard, . 
Robert S. Peppard, . 
Walter Nugent, . * 
Bicliard Bateson, . 

Wm. E. S. V. Fitzgerald, 
Charles L. Sandes, . 
Patrick Q. Hannigan, 
John Cox, 

Andrew Vance and Anne 
Harte, 

Bicliard Ellis, . 

John Mason, . 

Allan Graham, 

Francis S. Walker, . 
William Monsell, . 
James D. Lyons, 

Roger K. Slieohy and nthf 
Charles H. B. C. S. Wan 
desforde, 

John Cox, juu., 

William H. Do Massy, 
Wellington A. Bose, 
William B. Sanders, 
Miles J. Mason, 

John Auster, ■ 

Grantley Slicdton, . 

Earl of Clare, . 

Francis S. Walker, . 
John Massy, . 

George M. Massy, . 
William J. Skeeliy, . 
John White, . 

Bichard Bateson, . 
John Odell, 

Richard White, 
SirVereE. P. deVere, 
Earl of Clare, . 

Richard Dickson, 

The Governors of Erasm 
Smith’s Schools, . 
John W. Shelton, . 

N ewport White, 

Edmund W. Shuldkam, 
James M'Mahon, 

The Governors of Erasmi 
Smith’s Schools, . 
William H. Hare, . 
Edmund W. Shuldham, 
Bichard Dickson, . 

Sir Richard Bonrke, 

Carried forward, £ 
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(B.) Schedule showing the Proprietors who have applied for aud obtained Loans, &c. continued 






Barony. 






Brought forward, 
Mary .T. 0. Gascoigne 
Elizabeth 0. Guscoij 
Ditto, 

Edward J. Cooper, . 

John B. Massy, 

Charles .T. Coate others, 
Charles H. B. C. S. Wun- 
(lesforde, 

Earl of Kingston, . 
George L. Bennett, . 

Sir David Roche, 
Wellington A. Rose, 
George Bruce, 

Lord Baron Massy, . 
Hugh Mossy, . 

Eyre Lloyd, . 

Lord Baron Massy, . 
George L. Bennett, . 
Kilner Brnsier, 

Francis C. and Mary J. O. 
Trench, and Elizabeth 

Viscount Gnillamore (a 

Robert Maxwell, 

William H. Mason, 
William Monsoll, 

Earl of Buckinghamshire 
and others, . 

Frederick I?. Trench, 
Gertrude B. Fitzgerald, 
Antouy F. B. St. Legal - , 

Sir David Roche, 

Hamilton L. Jackson, 

John Cmkev, . 

Rail of Dunraven, . 
Robert levers, . 

William IT. Mason, . 
Antony F. B. St. Leger, 
William Mousell, 

Hamilton L. Jackson, 

John Croker, . 

Antony F. B. St. Leger, 
Conynglmm Ellis, . 
Trustees under the will of 
the late Earl of Devon, 
Robert Fathers ton, . 

Lord Muskerrv, 

Richard Fitzgibbon, 
William Stephenson, 
William Lealce, 

George M. Maunsell, 

John J. Sullivan, 

Daniel Clanehy, 

Wyndlmm Goold, 

William Leake, 

Godfrey Mossy, 

Thomas D. Evans, . 
Robert M. Rod well, . 
Wellington A. Rose, 
Trustees of the late Gene- 
ral Locke, . 

Wellington A. Rose, 
Trustees of the Devon 
Estates, . , 

William Waller, 

Ditto, 

Sir Vere E. P. de Vere, 
Thomas E. Davenport, 
George Fosbery, 

James Canltield, 

George Fosbery, 

Sir Vere E. I’, de Vere, 
Ditto, 

Darby O'Grady, 

George Fosbery, 

Jane Westropp, 

Sir St. George Gore, 

Sir Vere E. P. do Vere, 
Rickard Lloyd, 

Stafford O’Brien, 

Thomas Lloyd, 

Caleb Powell, . 

Thomas P. Evans, . 

Lord Cloncurry, 

Ditto, 

George Tuthill, 



Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


1 

M o. 


A* 




/( 


e 




f/ 


c (/ 


£ 






48,142 


18 


5 


43,850 


1 


0 


3,130 0 0 


25,070 10 2 




24,173 


0 


0 


8,000 


( 


0 


1,900 0 0 


5,500 




11 


4,721 


4 


0 


4,7 (It 


( 


0 


- 


3.50C 


0 0 


0,042 


f 




3.01 li 


( 




- 


3,00( 






•200 


C 


0 


15C 


( 


(1 


- 


10C 






703 


17 


0 


000 


0 


0 


- 


3(10 


0 0 


3 


000 


0 


0 


400 


0 


0 


_ 


400 




f. 


8,(143 


0 


0 


2,00(1 


(1 


(1 


2,000 0 0 








200 


0 


0 


15(1 


(1 


0 


- 


15C 


0 0 


3 


1,000 


0 


0 


1,00(1 


0 


0 


- 


200 


0 0 




500 


0 


0 


250 




0 




200 


0 0 




300 


0 




;ton 


(1 


() 


_ 


180 


0 0 




1,000 


0 


0 


(K.I0 


0 


0 


- 


GOO 


0 0 


5 


200 


0 


0 




0 


0 


- 


20(1 


0 0 


g 


300 


0 


0 


200 


0 


0 


_ 


200 


0 0 




1,000 


0 


0 


1,000 


0 


() 


- 


1,000 


0 0 


5 


300 


0 


0 


2(10 


0 


0 


- 


200 


0 0 




301 


5 


0 


300 


0 


0 




300 


0 0 


0 


2,400 


0 


0 


1,900 


0 


0 


- 






_ 


1,000 


0 


0 


000 


0 


0 


_ 


120 


0 0 


1 


800 


0 


0 


(130 


0 


0 




050 


O 0 


5 


100 


0 


0 


.100 


0 


0 




lot) 


0 0 




000 


0 


0 


500 


0 


0 


- 


500 


0 0 


5 


3,000 


0 


0 


2,000 


0 


0 


_ 


2,000 


0 0 


5 


103 


0 


0 


100 


0 


0 


40 0 0 


00 


0 0 


3 


700 


0 


0 


7(H) 


0 


0 


_ 


700 


0 0 


5 


1,17!) 


0 


0 


1,000 


0 


0 


_ 


1,000 


0 0 


5 


500 


0 


0 


500 




II 


500 0 0 






_ 


1,000 


0 


0 


850 


1) 


0 




850 


0 o 




1(13 


(i 




150 


0 






150 


0 0 




400 


0 


0 


400 


0 




•100 0 0 








200 


() 


0 


200 


1) 






200 


0 0 


5 


100 


0 


o 


100 


0 


0 


_ 


100 


0 0 


5 


1,500 


0 


0 


1,000 


0 


0 


_ 


l,0(io 


0 0 




151 


0 


0 


150 


0 


n 


_ 


DO 


0 0 


3 


300 


» 


0 


300 


0 


o 




300 


0 0 




271 


0 


0 


250 


0 


o 




800 


0 0 


4 


230 


0 


0 


200 


0 


() 


200 0 O 


- 




_ 


1,500 


0 


0 


1,500 


<> 


0 


- 


900 


0 0 


3 


10,000 


0 


0 


10,000 


0 


0 




4,500 


0 0 


0 


300 




0 


300 


0 


o 




300 


0 0 




1,050 


0 


0 


1.000 


0 


o 


_ 


■UK) 


0 0 


2 


2,000 


0 


0 


2,000 


0 


o 




1,900 


0 0 


3 


200 


0 


0 


200 


o 






80 


0 0 




1,138 


0 


0 


800 


0 


II 


_ 


(110 


0 0 


4 


1,(107 


0 


0 


1.000 


o 


o 


_ 


1,000 


0 0 


5 


300 


0 


0 


.•1(10 


() 


0 


_ 


180 


0 0 


o 


830 




(1 


200 


o 


0 


_ 


300 


0 0 


0 


2,000 


0 


0 


2, OHO 


() 


o 


_ 


2,000 


0 0 


ft 


4(12 


0 


0 


350 


0 


(1 


_ 


140 


0 0 




000 


0 


0 


(100 


0 






000 


0 0 




310 


(1 


4 


200 


0 


0 


_ 


140 


0 0 


5 


450 


0 


0 


2(H) 


0 


0 


_ 


200 


0 0 


5 


200 


0 


0 


200 


0 


0 


- 


200 


0 0 




1,050 


0 


0 


1,000 


(■> 


0 




800 


0 0 


4 


100 


0 


0 


100 


0 


0 


- 


100 


0 0 


0 


3,500 


0 


0 


5,500 


0 


0 




1,000 


0 0 


2 


8,000 


0 


0 


8.000 


0 


0 






3 0 


(1 


000 


0 


0 


COO 


0 


II 




300 


0 0 


3 


179 


3 


0 


150 








150 


0 0 


5 


300 


0 


0 


800 




0 


_ 


300 


0 0 


a 


1,000 


0 


0 


730 


0 


0 


_ 


750 


0 0 


5 


8,7(10 


5 


8 


2,000 


0 


0 


1,200 0 0 


800 


0 0 


2 


200 


0 


0 


800 


0 


II 




100 


0 0 


3 


221 


0 


(1 


200 


0 


II 




200 


0 0 


5 


2(12 


0 


0 


250 




1) 


_ 


130 


0 0 


3 


300 


0 


0 


300 


0 


0 


_ 


300 


0 0 


j 


500 


0 


0 


GOO 


0 


(1 


_ 


000 


0 0 




150 


0 


0 


150 








150 


0 0 


5 


1,500 


0 


0 


1,500 


0 


0 


_ 


1,000 


0 0 


5 


223 


0 


0 


200 


0 


0 


_ 


40 


0 0 


1 


3,500 


0 


0 


2,000 


0 


0 




1,000 


0 0 


4 


2,000 


0 


0 


2,000 




0 




K00 


0 0 


2 


2,930 




9 


1,500 


0 


0 




1,200 


0 0 


4 


204 


2 


!l 


200 






_ 


120 


0 0 


•'1 


277 


5 


3 


800 


0 


0 


_ 


200 


0 0 


5 


300 


0 


0 


300 






_ 


300 


D 0 


5 


200 


0 


[) 


200 


0 


0 


_ 


80 


0 0 


2 


1,003 


0 


0 


1,000 


0 


0 


1,000 0 0 


1,000 


0 0 


5 


177,002 17 


4 


128,000 


0 


0 


10,770 0 0 


77,909 10 2 1 1 



3 Aug., ]85i. 
21 May, lftoO. 
1G April, 1851. 
28 Feb., 1850. 
20 Sept., 183], 

11 Aug., 1849. 

10 Aug., 1830. 
28 Nov., 1841). 
28 Feb., 1852. 

11 .. 1850. 

1 July, 

20 May, lfeflj. 
7 Dec., „ 

3 June, 1651. 
24 Feb., 1S52. 
IS July, 1«51. 



10 July, 1852. 
8 June, 1849. 
10 Jau., 1850. 
20 July, 1651. 

5 Sept, 1850. 

0 May, 1849. 
3 March, 1652. 

12 April, 1850. 

20 April, 1850. 
20 Nov., „ 

17 July, 1851. 

1 May, 

10 Jan. 1852. 
IJAng., 1831. 
0 March, 1602. 

13 „ „ 



29 April, 1851. 
24 Jan., 1830. 
(f July, 1849. 
20 May, „ 

(i Jidy, „ 

0 Nov., „ 

8 Sept, „ 

8 May, 1851. 

23 Sept., 1850. 

24 Oct., 1801. 
17 May, 1850. 
10 July, „ 

10 June, 1851. 

13 .. .. 

0 May, „ 

3 Aug., 1852. 
10 May, „ 

8 Sept, » 

2 Dec., „ 

0 Feb., 1849. 

3 April, „ 
23 Nov., „ 

!) May, 1800. 
12 April, 1849. 
31 May, „ 

29 Juue, „ 

15 April, 1S50. 
12 Oct, „ 

23 April, 1851. 

9 Sept, 1850. 

4 Feb., 1852. 
1850. 
1852. 

25 July, 1849. 
20 Nov., 1850. 

4 Aug., 1849. 

30 July, 1850. 

7 Aug., 

28 Nov., 1851. 

8 May, 1S50. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c — continued. 



Amount 
cancelled or 
relinquished. 









£ s. d. 


£ s. d. 


£ s. d. 


£ 5 . d. 








Brought forward, 


177,002 17 4 


129,500 (1 0 


LG, 770 0 0 


77,999 10 2 






Pubblcbrian — 


William Monsell, 


800 0 0 


800 0 0 




040 0 0,. 


4 : 


con. 


con. 


John W. O’Grady, . 


100 0 0 


100 0 0 




20 0 0' 


l : 




William Barker, 


3,000 0 0 


2,900 0 0 




2,900 0 0 


0 






William Monsell, 


400 0 0 


100 0 0 




100 0 0 


2 : 






Wymlliam Goold, 


500 0 0 


350 0 0 




350 0 0 


5 






William N. Lee, 


315 0 0 


301) o 0 




300 0 0 










245 4 0 


200 0 0 




200 0 0 


o : 






Sir David Roche, 


200 0 0 


200 0 0 




200 0 0 


5 ' 








450 0 0 


450 0 0 




450 0 0 


5 




Sltauid, . 


William It. Yeilding, 


2,105 0 0 


' 500 0 0 
1,000 0 0 




500 0 0 
1,000 0 0 


0 

5 






Richard Q. Sleaman, 


750 0 0 


700 0 0 


5 GO 0 0 


140 0 0 


1 






Samuel A. Dickson, 


500 0 0 


500 0 0 




400 0 0 


4 






The Knight of tiliu, 


2,500 0 0 


2,000 0 0 




1,000 0 0 








Thomas Bateson, 


301 15 4 


300 0 0 




300 0 0 


5 : 








3,000 0 0 


2,000 0 0 




2,000 0 0 


4 








041 10 0 


000 0 0 


- 


000 0 O 


5 . 






Earl of Clare, , 


5,000 0 0 


4,000 0 0 


- 


3,000 0 0 


(1 






Lord Monteaglo, 


1,377 10 3 


1,000 0 0 


COO 0 0 


80 0 0 








Richard Bateson, 


500 0 0 


ooo o o 




500 0 0 


5 : 






Lord Monteaglo, 


1,550 0 0 


1,100 0 0 




1,100 0 0 








Patrick M'Donnell, . 


200 0 0 


200 0 0 


200 0 0 












300 0 0 


300 0 0 


- 


120 0 0 


2 : 






Richard M. Yeilding, 


750 0 0 


400 0 0 


- 


- 


- 






Wyndham Goold, . 


3,000 0 0 


1,500 0 0 


- 


1,500 0 0 








Lord Montoagle, 


000 0 0 


000 0 0 




000 0 0 










(192 0 0 


(150 O 0 




520 0 0 








John D. Evans, 


240 11 5 


200 0 0 


120 0 0 


SO 0 0 


2 






Thomas Bateson, . 


953 0 11 


S00 0 0 




800 0 0 


5 






Anselm E. Taylor, . 


409 14 5 


400 0 0 














2,129 0 3 


2,000 0 0 




400 0 0 










750 0 0 


700 0 0 




000 0 0 


4 








127 11 0 


100 0 0 


- 


20 0 0 








Lord Monteaglo, 
Henry H. Kitchener, 


300 0 0 


300 0 0 


- 


240 0 0 








4,150 0 0 


1,000 0 0 


- 










Lord Monteagle, 


200 0 0 


200 0 0 


- 










Ditto, 


100 0 0 


100 0 0 


— 










Thomas Bateson, . 


105 0 0 


100 0 0 






- 








870 0 0 


500 0 0 






4 




Small County, 




2,923 0 0 


2,000 0 0 








E. J. and J. Synan, . 


014 0 0 


500 0 0 












Gross Total, £ 


203,328 14 1 


100,870 0 0 


18,250 0 0- 


103,419 0 0 


- 


TlPPEBABY, . 






















1,200 0 0 


1,100 0 0 


- 










iToliu B. Massy, 


300 0 0 


300 0 0 


- 




5 






Richard M. S. Mansergh, 


100 0 0 


100 0 0 


- 




4 








3,-450 0 0 


1,000 0 0 

000 0 0 












931 0 0 














4,071 0 0 


1,000 0 0 






2 








1,332 13 4 


1,200 0 0 












350 0 0 


200 0 0 














250 0 0 


200 0 0 


- 




9 








1,500 0 0 


1,000 0 0 


- 








Eliogarty, 


Henry Cotton, . 


140 0 0 


100 0 0 


- 










200 0 0 




- 












148 10 7 


100 0 0 














1,484 0 0 


1,000 0 0 














309 0 0 


200 0 O 














531 0 0 


500 0 O 






* 








100 0 0 


100 0 0 


- 




2 








1,704 0 0 


1,000 0 0 


- 












510 12 G 


400 0 0 


- 




0 








780 1 0 


700 0 0 


- 




2 








902 2 0 


700 0 0 


- 




o 




Iffa.tOffa,West 




1,000 0 0 


900 0 0 


- 




o 






5,000 0 0 


2,000 0 O 


- 


1,780 0 0 






Iffa&Offa,East 


Henry C. Bowen, . 


162 0 0 
299 0 0 


200 0 0 


I 


40 0 0 


1 








2,009 0 0 


2,000 0 0 


- 












1,837 12 0 




- 




0 








111 Id 5 


100 0 0 












880 4 1 


500 0 0 














150 0 0 








•"> 








100 0 0 
















100 0 0 




- 










John J. Willington, . 


241 7 0 




- 










William B. Fry and Henry 


300 0 0 


200 0 0 


_ 


100 0 0 


4 








1,500 11 10 


900 0 0 


- 


000 0 0 


5 








100 0 0 




- 




5 








100 0 0 








0 








280 0 0 














Frederick Iadwill, . 


000 0 0 




" 










Carried forward, £ 


30,940 15 3 


21,250 0 0 


520 0 0 


10,330 0 0 





4 June, 1850. 



17 April, 1848. 
81 May, 184!). 



0 J'nl.v, „ 

1!) April, 

Ill Feb., 1850. 
17 April, 1351. 

1350. 



21 Oct., 

11 Oct., 1848. 

■Tan., 1850. 
14 .Tan., 1802. 
19 April, ,, 

1(1 „ 1840. 

0 „ 1800. 

11 April, 1849. 

12 Feb., 1300. 
ODec., 1849. 

29 April, „ 

1 Feb., 18C0. 

10 March, 1849. 
28 Mar, 1850, 

21 April, 1849. 
2(1 Aug., 1851. 

22 July, 1850. 

4 „ 1819. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &e. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 




Date of 
last Issue, 








£ 


s. 


<1. 


£ 


s. 




£ *. 




£ 


t 


d. 




~ — 






Brouglit forward, 


05, OB) 


10 


3 


21,200 


0 


0 


320 0 


0 


13,350 


6 


0 






TlPPEBABY — 


Ikerrin— con. 


The Commissioners ofEdu- 
























con. 




cation in Ireland, 


1,000 


0 


0 


1,000 


0 


0 


_ 




400 


0 


0 


2 


20 Dec., 1800. 
12 June, 1851, 






John Garden, . 
Robert White, . 


2,000 

071 


0 

14 


0 


2,000 

300 


0 

0 


0 


“ 




800 


0 


0 


2 






Dudley Byrne, 


200 


0 


0 


200 


0 


0 


- 




130 


0 


0 


4 


27 Feb., 1852. 






Peter D. La Touclio, 


1100 


0 


0 


900 


0 


0 


- 




330 


0 


0 




9 Dec., 1850 






Vizer Bridge and others, . 


300 


0 


0 


250 


0 


0 


- 




200 


0 


0 


. 5 


14 Aug., 1851. 






Michael Gavin, 


100 


0 


0 


100 


() 


0 


— 


















John Carden, . 


1,000 


0 


0 


1,000 










1,000 


0 


0 




13 Sept, 185L 
30 June, 1852. 






Janies S. Birch, 

Joseph 0. Endcliffand Char- 


231 


0 


0 


200 


0 


0 


- 




130 


0 


0 


4 






les T. Webber, 


400 


0 


0 


400 


0 




















lulnemanagh, 


John Greene, . 


243 


0 


0 


200 


0 


0 


- 




200 


0 


0 


5 


15 April, 1852, 




Kilnemanngli, 


Richard S. Hammersley, . 


1,000 


0 


0 


1,000 


0 


0 


400 0 


0 


000 


0 


0 


3 


17 Feb., 1849. 




Upper. 


The Governors of Erasmus 






























Smith’s Schools, . 


2,500 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 


0 


5 


1 July, 1800. 




MidiUethird, . 


John Prior, 


(100 


0 


0 


200 




0 


_ 




200 


0 


0 




4 Dec., 1852. 




Francis L. Gore, 


51)3 


18 


8 


400 


0 


0 


400 0 


0 








_ 






Wray Palliscr, . . 


1,000 


0 


0 


800 


0 


0 


- 




330 


0 


0 


2 


0 July, 1819. 






Earl of Clare, . 


2,000 


0 


0 


1,500 


0 


0 


— 




1,500 


0 


0 


5 


20 Oct, „ 






Matthew Millett, 


IKJO 


0 


0 


300 


0 


0 


- 




120 


0 


0 


1 


29 April, 1848. 






Thomas P. Lloyd, . 


500 


0 


0 


300 




0 


- 




120 


0 


0 




17 Oct, 1849. 






Anna Mansergh, 


150 


0 




150 


0 


0 






120 


0 


0 


4 


7 June, 1851. 






John Bayly, 


300 


u 




300 


0 


0 


120 0 


0 


180 


0 


0 


3 


12 Sept, 1849. 






Earl of Clare, . 


3,207 


4 


1 


3,000 


0 


0 


400 0 


0 


2,000 


0 


0 


4 


7 Aug., 1851. 






William Latham, . 


1,751 


17 


1 


500 


0 


0 






300 


0 


0 


3 


19 Feb., 1852. 




Ormond , Lower 


John Bayly, 


300 


0 




300 


0 








240 


0 


0 


4 


13 Nov., „ 




Francis H. Toone, . 


450 


0 


() 


350 


0 




_ 




350 


0 


0 


5 


27 Nov., 1849. 






Henry Dwyer, . 


KUO 


0 


I) 


800 


0 


0 


- 




800 


0 


0 


5 


11 Feb., 1850. 






Edward Waller, 


400 


0 


0 


400 


0 


0 


— 




400 


0 


0 




1!) July, „ 






Thomas G. Stonoy, . 
George Kinahan and Robert 


1,(133 


0 


0 


1,500 


0 


0 






1,500 


0 


0 


0 


24 June, „ 






H. Kinahan, 


1,545 


12 


10 


800 




0 


_ 




800 


0 


0 




20 Feb., „ 






Thomas G. Stonoy, . 


850 


0 


0 


800 


0 


0 


_ 




340 


0 


0 


4 


14 March, „ 






Denis Leonard, 


104 


5 


!) 


150 


0 


0 


30 0 


0 


120 


0 


0 


5 


23 May, 1849. 






Charles Cainbie, 


1,077 


18 


(1 


700 


0 


0 


_ 




480 


0 


0 


3 


18 April, 1850. 






John Going, 


400 


0 


0 


250 


0 


0 


100 0 


0 


150 


0 


0 


3 


1!) June, 1819. 






Countess of Farnham, 


1,100 


0 


0 


950 


0 


0 






950 


0 


0 




28 May, 1850. 






Augustus Robinson, 


343 


3 


8 


250 


0 


0 






200 


0 


0 


4 


21 Aug., „ 






Joseph Falkner, 


1,058 




0 


8(H) 


0 


0 






800 


0 


0 




24 Julv, „ 






George. Smith, . 


880 


0 


0 


5(H) 


0 


0 






300 


0 


0 


3 


23 „ 1849. 






Edward Waller, 


545 


0 


0 


500 


0 


0 


_ 




100 


0 


0 


1 


1 May, 1848. 






George S. Waller, . 


100 


0 


0 


100 


0 


0 


_ 




100 


0 


0 


5 


25 April, 1849. 






Ralph S. Smith, 




0 


0 




o 


0 


_ 




40 


0 


0 


1 


1 May, 1848. 






James J. Poe, . . . 


13(1 


10 


9 


150 


0 


0 


_ 




100 


0 


0 


5 


20 Fpb., 1849. 






Thomas Smith, 


200 


0 


0 




0 


0 


40 0 


0 


130 


0 


0 


4 


ODec., 1850. 






William Smith, 
Francis Synge, 


100 


0 


0 


1(H) 


0 


o 






100 


0 


0 


5 


23 April, 1851. 






1,084 


0 


0 


1,500 


0 


0 






300 


0 




1 


31 March, 1818. 






Robert Leeson, 


300 


0 


0 


200 


0 








200 




0 




23 May, 1849. 






Ralph Smith, . 


100 


11 




100 


0 


0 






30 




0 


3 


29 Oct, 1850. 






Richard Pv. W. Sadlicr, . 


100 


0 


0 


100 


0 








00 


0 


0 


3 


28 June, 1849. 






Richard Gason, 


100 


0 


0 


1110 




0 






30 


0 


0 


3 


18 May, „ 






Robert Nisbett, 


350 


0 


o 


2(H) 


0 


0 


_ 




84 




5 


3 


(INov., 1850. 






George Cornwall and others, 
James J. Poe, . 


200 


0 


0 


200 


0 


0 


_ 




200 


0 


0 


5 


27 May, „ 






200 


0 


0 


200 


0 


0 


_ 




130 


0 


0 


4 


5 April, 1852. 






Thomas E. Goold, . 


200 


0 




150 


0 


0 


_ 




150 


0 


0 




22 „ 1850. 






Marquis of Ormonde, 


1,100 


0 


0 


1,000 


0 


0 


_ 




400 


0 


0 


2 


ONov., 1801. 






Augustus Robinson, 

George Kinahan and Robert 


340 


0 


0 


100 


0 


0 


- 




20 


0 


0 


1 


17 Dec., 1819. 






H. Kinahan, 


533 


0 


0 


400 


0 


0 


_ 




400 


0 


0 


5 


0 Oct„ 1851. 
11 Dec., „ 






Edward Waller, 


435 


0 


0 


400 




0 


_ 




130 


0 


0 


2 






James Willington, . 


003 


0 


0 


350 


0 


0 


_ 




210 


0 


0 


3 


12 March, » 






Edward W. Newenham, . 


2,305 


17 


3 


1,500 


0 


0 


_ 




1,000 


0 


0 


5 


23 Aug., 1852. 






Thomas E. Goold, . 


200 


0 


0 


200 


0 


0 


_ 




40 


0 


0 


1 


4 Sept, 1850. 






Joshua B. Minnitt, . 


324 


0 


0 


250 


0 


0 






250 


0 


0 




0 Aug., 1851. 






Richard Gason, 


350 


0 


0 


300 


0 


0 


_ 


















Edward Galway, 


225 


0 


0 


200 


0 


0 


_ 




40 


0 


0 


1 


13 Sept, 1852. 




Ormond, Upper 


Ditto, 

Matthew Canny, 


480 


0 


0 


200 


0 


0 


_ 




120 


0 


0 


3 


12 Nov., „ 




930 


0 


0 


700 


0 


0 


_ 




280 


0 


0 


2 


20 Feb., 1849. 






James Willington, . 


835 




0 


500 


0 


0 


_ 




500 


0 


0 


5 


25 July, 1850. 






John Lanigan, 


1,100 


0 


0 


800 


0 


0 


_ 




800 


0 


0 


5 


3 Dec., 1851. 






John Bayly, . . 


1,375 


4 


7 


1,000 


0 


0 


_ 




1,000 


0 


0 


5 


14 „ 1849. 






Janies Dalton, 


100 


0 


0 


100 


0 


0 


100 0 


0 
















Mrmnsell Andrews, . 


335 


0 


3 


200 


0 


0 




200 


0 


0 


5 


3 Jan., 1S51. 






William Mincliiu, . 


100 


0 


0 


100 


0 


0 


100 0 


0 
















Thomas Cleary, 


150 


0 


0 


100 


0 


0 






20 


0 


0 


1 


23 March, 1848. 






Stafford O’Brien, 


150 


0 


0 


100 


0 


0 


_ 




00 


0 


0 


3 


28 July, RW9- 






Caleb Going, . 


1,32(1 


0 


0 


1,000 


0 


0 


_ 




1,000 


0 


0 


5 


29 April, 1850. 






John Bayly, . . . 


310 


0 


0 


200 


0 


0 


_ 




200 


0 


0 


5 


7 Jnly, 1849- 






Sophia 0, Cave, 


2,388 


0 


0 


1,000 


0 


0 


_ 


















Richard Kennedy, . 


200 


0 


0 


200 


0 


0 


_ 




80 


0 


0 


2 


9Ang-, 1850. 




George Cornwall and others 


200 


0 


0 


200 


0 


0 


_ 












- 






John Bayly, . , 


300 


0 


0 


300 


0 


0 






480 


0 


0 


4 


13 March, 1851. 




■ 


John Head, . , 


500 


0 


0 


400 


0 


0 


_ 




400 


0 


0 


5 


15 Sppt., » 




' 


William H. Carroll, , 


250 


0 


0 


200 


0 


0 


_ 




200 


0 


0 


5 


25 July, » 






John Lanigan, 


1,100 


0 


0 


850 


0 


0 


- 












~ 




1 


C'arried forward, £ 


03,803 


1 


8 


03,550 


0 


0 


2,210 0 


0 


44,004 


2 


5 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 11S 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Decies within 
Drum, 



Brought forward, 
Arthur Ii. Read, 

Ditto, 

William H. Carroll, . 
George M. Dawson, 

John Bayly, 

William Ryan, . 

Richard E. Philips, . 
Ditto, , 

Ditto, 

Ditto, 

Ditto, 

Margaret Ormsby, . 

Lady Elizabeth Waller, 
Stafford O’Brien, 
Wellington A. Rose, 

Ditto, 

Lady E. Waller, 

William Ryan, 

Richard U. Bayly, . 
Francis Spaiglit, . 

Karl of Orkney, 

William S. Philips, . 
Edward Parker, 

William Parker, 
Wellington A. Rose, 
George Kinahau, 

William B. Smithwick, 
Lady Elizabeth Waller, 
Ditto, 

Francis Spaiglit, 

William Tutliill and others, 
John Gabbet and Margaret 
Parker, . 
Wellington A. Rose, 

Sir Matthew Bonington 
and Thomas Williams, 
George Kinahan, 

Sir Matthew Barrington 
and Thomas Williams, 
William B. Smitlnvick, 
John Hayes, . 

Richard U. Bayly, . 
Thomas Parker, 

William Ryan, 

Richard E. Phillips, 
Thomas Parker, 

Sir Wm. T. Gallwey, 

John Stephens, 

Thomas H. Pmisonby, 
Ambrose Going, 

John Lone, 

William Despard, . 
Godfrey Levinge, . 
William Barker, 

Sir Vere E. P. de Vere, 

Gioss Total, £ 



Christopher Ussher, 

Barry Drew, . 

Ditto, 

Sir Richard Musgrave, 
John ICeily, 

James Leahy, . 

Barry Drew, . 

Ditto, 

Duke of Devonshire, 
Richard Smyth, 

Lord Stuart de Decies, 
Ditto, 

Ditto, 

Ditto, 

Earl of Huntington and 
Countess of Huntington, 
Robert W. Dower, . 

Lord Stuart de Decies, 
Ditto, 

Ditto, 

Sir Henry W. Barron, 
Lord Stuart de Decies, 
Edward Odell, 

Earl of Huntington and 
Countess of Huntington, 
Ditto, 

George P. Poer, 

William H. Crawford and 
Thomas Garde, . 

Carried forward, £ 



S00 0 0 
200 0 0 
585 13 10 
300 13 10 
408 14 2 
102 10 0 
337 17 2 
181) 4 0 
1,000 0 0 



200 12 8 
300 0 0 
700 0 0 
300 0 0 
1,611 0 0 
700 0 0 
723 11 2 
1.84 0 1 
1,110 0 0 



140,211 7 0 



03,550 0 0 
350 0 0 
400 0 0 



150 0 
550 0 
330 0 
450 0 



150 0 
1,000 0 
150 0 



Amount 
cancelled or 
relinquished. 



£ s. d. 

2,210 0 0 



100 0 0 
150 0 0 



44,01)4 2 
210 0 
240 0 



280 0 0 
280 0 0 
500 0 0 



80 0 0 
000 0 0 
1100 0 0 



01,113 0 0 ! - 



100 0 0 
100 0 0 
700 0 0 



10 May, „ 

13 Sept., „ 

5 Nov., „ 

3 July, 1841). 

12 June, 1850. 
24 Sept., 1841). 
20 Dee., 1848. 
28 Oct., 1847. 

30 Aug., 1850. 
10 April, 1840. 
17 Nov., 1848. 

13 Aug., 1840. 
27 Nov., „ 

17 „ 1848. 

31 Oct, 1840. 
10 May, 1851. 
20 June, 1850. 
20 Aug., „ 
20 July, „ 

20 July, 1850. 
20 Aug., 1851. 

10 Sept, „ 

11 June, 1850. 

14 Feb., 1851. 



3 Dec., 1851. 
7 May, „ 



0 April, „ 

4 March, „ 

3 Sept., „ 

23 August, „ 

21 Oct, 1847. 
12 Jan., 1840. 
11 Feb., 1851. 

ov., 1840. 
23 Sept., 1848. 
7 Feb., 1850. 
3 July, „ 

0 June, 1851. 



25 April, 1840. 
10 Aug., 1850. 



10 Oct, It 50. 

20 Sept., 1850. 

4 Nov., 1848. 
15 Aug., „ 

8 May, 1840. 
3 April, „ 

7 May, „ 

5 March, ., 

ID April, 1848. 
12 „ 1840. 

0 Feb., „ 

10 Nov., „ 

20 Sept, 1850. 

12 Aug., „ 

21 „ 1H51. 

22 June, 1830. 

1 I 20 May, 1848. 



Q2 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 

(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 


Amount 
niiicolltid or 
relinquished. 


Amount 


n 








£ 


s. 


it. 


£ 


K. 


,/. 


£ s. 


it. 


£ 


, 


<1. 








Brought, forward, 


14,945 


2 


0 


11,050 


(1 


0 


900 0 


0 


7,900 


0 


(1 




Waterford — 




Thomas 1’. Sherlock, 




2,1(12 


0 


0 


1,500 


0 


0 


- 




1,500 


0 


0 


5 


con. 




lliclmrd Musgrave, . 




410 




0 


400 


0 


0 


80 0 


0 


320 


0 


0 


4 










370 


0 




800 


0 


0 


00 0 


0 


240 


0 


0 


4 






Catherine I. Osborne, 




3,100 


0 


0 


2,200 


0 


0 


140 0 


0 


1,700 


0 


0 


4 






Wray Falliser, . 




2,015 


0 


0 


1,500 


0 


0 


- 




1,200 


0 


0 


4 






Catherine 1. Osborne, 






0 


0 








- 






0 


0 








1! inhal'd Chenrnley, . 




11,227 


7 


3 


4,000 


0 


0 


- 




2,000 


0 


0 


4 










2, (HIM 


() 


0 




0 




1.1 (SO 0 






0 


0 


1 






Ditto, 




1,3(10 




0 


1 ,350 


0 


0 


540 0 


0 


810 


0 


0 








Ditto, 




1,88(1 


1) 


0 


1,701) 


0 


0 


(1.-0 O 


II 


1,020 


0 


0 


3 






Ditto, 




850 


l) 


() 


750 


1) 


0 


150 1) 


0 


(100 


0 


0 


4 






Lord Cremorne, 




1,500 


1) 


0 


1,01)0 


0 


0 


200 0 


0 


800 


0 


0 


4 










-144 




0 


:.<J0 


0 


0 






300 


0 


0 








Lord Stuart, do Defies, 




505 


0 


0 


500 


0 


1) 


200 0 


0 


300 


0 


0 


3 






Noliert Uninke, 




522 


0 


0 


:«<)() 


0 


0 






00 


0 


0 


1 






Richard T. IhuTon, . 




1,982 


o 


() 


1,00(1 


0 


0 


- 




1,000 


0 


0 


5 






Sir John N. Humble, 




1,880 


0 


0 


1,500 


0 


(1 


- 




000 


0 


0 


3 






John O'Keoi'o, . 




731 


0 


0 


500 


0 


0 


- 














Gaultiere, 


Sir Henry W. Barron, 




1,000 


0 


0 


1.000 


0 


(1 


150 0 


0 


800 


0 


0 


4 




Lord Cnrew, . 




700 


0 


0 


(150 


0 


0 


— 




020 


0 


0 


4 






William Marclinnl, . 




430 


0 


0 


201) 


0 


0 


- 




200 


0 


0 


5 






Earl Fortesene, 




4,000 


0 


0 


4,000 


0 


0 


- 




1,000 


0 


0 






Glennhirv, 


Catherine T. Osborne, 




1,000 


0 


0 


950 


0 


0 


190 0 


0 


700 


0 


0 


-1 




Middle-third, . 


Philip Fleming, 
Thomas Gamble, . 




120 


0 


0 


100 


0 


0 


100 0 


0 
















105 




0 


100 


0 


0 


- 






!) 


11 


2 






Henry Langley, 




380 


0 


0 


200 


1) 


0 


- 




(iO 


0 


0 


2 






Viscount Doneraile, 




253 


0 


(1 


200 


0 


0 


- 






0 


0 


b 






Sir Henry W. Barron, 




150 


0 


0 


150 


0 


0 


- 




120 


0 


0 


4 






Alexander Sherlock, 




700 


o 


0 


500 


0 


0 


_ 




500 


0 


0 








John Power, . 




1,091 




0 


1,000 


0 


1) 


- 




200 


0 


(1 


1 






Viscount Doneraile, . 




154 


0 


0 


150 


0 


1) 


- 




90 


0 


(1 


3 






Francis O’Grady. . 




22!) 


0 


(1 


'.()!) 


(.1 


0 


- 




40 


0 


0 


L 




Uppcrthird, . 


Marquis of Waterford, 




1,914- 


0 


0 


1,900 


0 




i,i;oo o 


0 












Catherine I. Osborne, 






0 


550 


0 


0 


















Ditto, 






0 


0 


('(!() 


0 


0 


180 0 


0 


•ISO 


0 


0 


,1- 






William N. Barron, . 




450 


II 


II 


;iflil 


0 


II 






300 


0 


0 








Ditto, 




IDS 


0 


0 


150 


0 


0 


- 




1)0 


0 


0 


:1 






Gross Total, £ 


77,041 


0 


9 


48,890 0 (1 


0,870 0 


0 


28,300 


0 


0 


- 


Cork, . 


Bantrv, 


Enrl of Ban try, 


5.900 


0 


0 


5,300 


0 


0 


1,850 0 


0 


1,500 


0 


0 


3 






Daniel O'Sullivan, . 


503 


18 




300 


0 


1) 


_ 




300 


0 


0 


5 






William O’Sullivan, . 


031 


12 


0 


•J(M) 


0 


0 


_ 




380 


0 


0 


4 






Enrl of Bnntry, 


300 


0 


o 


250 


0 


0 


- 




250 


0 


0 


5 






Jeremiah O'Connell, 


190 


0 


0 


1(10 


0 


0 


_ 




(10 












Earl of Eautry, 


547 


0 


0 


500 


0 


0 


- 




300 


0 


0 


3 






Ditto, 


823 


8 


7 


J 35(1 
( 150 


0 


0 


150 0 


0 














Enrl of Kenmnre, . 


8,90(1 


0 


0 


8,500 


0 


0 












- 






John Murphy, . 
Thomas Punch, 




102 


0 


o 


loo 


0 


II 






100 


0 


0 






Barretts, 




175 








0 


0 


_ 




150 


0 


0 


Ii 






George Stnvell, 


180 


0 


0 


151) 


0 


(1 


_ 




, 150 


0 


0 


5 






William G. Brown, . 














_ 




120 


0 


0 


.1 






Philip Cross, . 


845 


0 




3(H) 


0 


0 


_ 




240 


0 


0 


-! 






Charlotte Symes, 


1,000 




0 


400 


(1 


0 


100 0 


0 


240 


0 


0 








George Stnwell, ' 


150 








0 








150 


0 


0 


5 






Thomas Punch, 


100 


0 




101) 


0 


0 


_ 




100 


0 


0 


5 






John Harding, 


313 


















0 


0 






Barrymore, . 


Edward G. Hudson, 


3,400 


0 




1,500 




0 






1,200 


0 


0 


4 






Henry M. Smith, . 




0 








0 






1,500 


0 


0 








Amelia Creed, . 


511 




0 






0 






.180 


0 


0 


3 






Edward ltoche, 


3,59-1 




0 






I) 




0 


.800 


0 


0 


I 






Hem-y B. Mitchell, . 


737 














120 


0 


0 


2 






John Turpin, . 


150 


0 


0 


100 




0 


_ 




- 






- 






Itichard Barter, 


1,200 


0 








(1 


_ 




500 


0 


0 


5 






Edmund B. ltoche, . 


2,250 


0 


0 


2.000 


0 


0 


_ 




- 






- 






Ditto, 


















1,000 


0 




4 






Thomas Power, 


340 












- 




80 


l) 


0 


2 






Richard Barter, 












0 






300 


0 


0 


3 




Bear, 


Viscount Berehavon, 


905 


0 


0 


850 


0 


0 






170 


0 


0 


1 






Ditto, 


4,000 
















800 


0 


0 








Patrick O'Sullivan, . 


458 
















210 


0 


0 


3 




East Carliory, 


Earl of Bantry, 


002 










0 
















William B. Jones, . 


1,858 
















700 


0 


0 


5 




East Division, 


Cornelius O'Callaghan, . 


1,000 


0 


0 


1,000 




0 


_ 




1,000 


0 


0 








Daniel Connor, 


751 


13 


0 


f 450 


0 


0 


- 




300 


0 


0 








Ditto, 


930 
















510 


0 


0 


3 






John Bowen, . 


450 
















100 


0 


0 


3 






William J. O’N. Daunt, . 


















240 


0 


0 


3 






Thomas Hungerford, 


300 


0 








II 






200 


0 


0 


5 






Sampson T. W. French, . 


010 










II 




0 


480 


0 


0 


4 






William Merrick, 


100 
















100 


0 


0 


5 






Earl of Shannon, . 


10,311 




3 








3,200 0 


0 


4,800 


0 


0 


11 






Daniel Donovan, 














_ 




100 


0 










Eliza Sealy, 


350 












_ 




200 


0 


0 


6 






Sir William A. Chatterton, 


1,150 


0 


0 


350 


0 


0 


- 




300 


0 


0 


8 


i 


Carried forward, £ 


07,425 11 


7 


40,250 


0 


0 


7,440 0 


0 


20,100 


0 


0 





Date of 
last Issue. 



20 Jon., 1850. 
20 April, 1840. 
I) Feb., „ 
‘•'May, 1850. 
27 June, „ 

2 Aug., 1849. 
24 July, 1850. 
•IMay, 1848. 
8 April, 1850. 
10 Aug., 1840. 
18 Feb., 1850. 



20 April, „ 
10 „ 

18 May, „ 
22 Aug., 1849. 
16 „ 1801. 



28 May, „ 



20Jan., 1850. 
10 Feb., „ 

8 „ 

0 Dee., 1S5‘>. 
4 Sept., 1800. 



20 Sept, 1800. 

1 May, „ 
28 June, „ 
20 Dee., „ 

OJuue, 1801. 
20 Feb., „ 

2 Aug, „ 
17 July, 1852. 



1 Sept, 1849. 
1 June, 1850. 
28 „ „ 
OMay, 1802. 



23 Sept, 1848. 
19 April, „ 

22 May, 1849. 
17 Feb, „ 
13 Mai'cb, „ 

23 Sept, 1848. 
0 Aug, „ 



10 Feb, 1852. 

14 Nov, 1849. 
4 Sept, 1848. 

15 Oct, 1851. 
1 May, 1849. 

17 Oct, 1850. 

4 July, 1851. 
24- Sept, ,, 

3 Jan, 1850. 
27 Feb, 1849. 
i4 „ 

5 Sept, 1848. 
8 June 1849. 

23 Sept, 1850. 



17 Sept, 1852. 
27 Maxell, „ 
10 Nov, ii 
31 Jan, 1848. 
10 Feb, 1849. 
17 Oct, 1850. 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Brought forward, 
William B. Jones, . 
Thomas Hungerford, 
jo G. Kingston, 

Mary Long and others, 
Edmund W. Slinldhaiu, 
William Moms, juu., 

James Gillman, 

James Lysaglit, 

Edward J. Alcock, . 
Godfrey C. Smith, . 
Herbert Gillman, . 

James R. Barry, 

James Gillman, 

Ditto, 

William Morris, jun., 

John S. Jagoe, 

Williamson, . 
William Norwood, . 

Dennis O'Leary, 

John Powell, . 

Henry Gillman, 

Martini D. Cox and Kathe- 
e A. Cox, . 
itas Gillman, . 
William M. Alcock, . 
Godfrey C. Smith, . 
Thomas Hungerford, 
Thomas Gillman, . 
Helena H. Stealy, . 

John D’Arcy Evans ai 
Thomas W. Evans, 

Mary Long and others, 
"'homas K. Sullivan, 
Idmnod W. Shnldham, 
William Norwood, . 
Thomas Tnckcy, 

William Scott, 

Owen M'Onrtby, 

Richard H. H. Becher, 
Francis Beamish, . 
George Boliinson, . 

Daniel Conner, 

Henry Newman, 

Sir William W f . Becher, 
Ditto, 

Richard H. H. Becher, 
Sophia G. Jennyu, . 

John T. Becher, . 

Sir William W. Becher, 
Ditto, 

Bichard 11. H. Becher, 
William B. Baldwin, 

Ditto, 

Ditto, 

Lionel J. Fleming, . 
Edward Brotlrick, . 

John Beamish, 

William Whitney, . 
Thomas St John Clerkt 
and others, . 

St. John Jctferyes, . 
Florence M'Carthy, . 
Jeremiah O’Connell, 

Gihbs Ross, . 

T. M'Carthy Downing, 
Henry Newman, 

Morgan W. O’Donovan, 
Maurice F. S. Townsend, 
Ditto, 

Lionel J. Fleming, . 
Thomas F. Uniacke, 
Richard Wright, 

Adam Newman, 

Sir William W. Becher, 
Ditto, 

Thomas Tuckey, 

Richard H. H. Becher, 
Ditto, 

Sir William W. Becher, 
Ditto, . 

Adam Newman, 

Patience Noble, 

Samuel Levis, . 

Alleyn Evanson, 

Timothy 0‘Donovon, 
Richard T. Evanson, 

J ames H. Si Anne Swanton, 

Carried forward, 



£ s. d. i 
07,-125 11 7 | 
450 0 0 
000 0 0 
120 0 0 
100 0 0 
1)50 0 0 
1,100 0 0 
458 0 0 
041 0 0 



240 0 0 
003 10 0 
300 0 0 
177 10 0 



310 0 0 
257 0 0 
100 0 0 
150 0 0 
172 0 0 
321 12 11 
200 0 0 
404 14 0 
308 0 0 
200 V 
180 0 0 
012 : 
1,134 0 4 



231 15 1 
248 12 0 
447 17 8 
800 17 8 



838 15 
2,185 0 
158 15 
005 0 



3,200 0 
262 18 
000 0 
244 8 
475 8 
1,037 8 
185 15 
134 13 



500 0 0 
400 0 0 
400 0 0 
150 0 0 



Amount 
caucolled or 

relinquished. 



200 0 0 
1,000 0 0 
250 0 0 



£ s. d. 
7,440 0 0 



200 0 0 
320 0 0 
400 0 0 



100 0 0 
100 0 0 
180 0 0 



200 0 
40 0 
80 0 



700 0 0 
1,500 0 0 
00 0 0 



10 Jan., 1852. 
10 April, 1801. 
28 July, 1852. 



15 Noi 



1848. 



1840. 



18 May, 

3 Feb., 1850. 
20 No' 

20 Oct, 

11 Jan., 

10 July, 

10 Oct, 



17 Jai 



1850. 



4 ! 23 April, .. 

^ 3 July, 1840. 

10 Sept, 1801. 
21 June, 1840. 
14 Aug., „ 

21 Dec., „ 

3 April, „ 

24 Dec., 1850. 

0 ll 5 July, 1801. 



20 April, 1852. 
2 „ 1851. 

I May, 1850. 
0 July, 1802. 

0 „ 1800. 
0 „ 1851. 

•2 „ 1850. 

8 „ 

2!) Sept., 1840. 
24 Feb., 1852. 
20 Oct, 1850. 
15 May, 1852. 

20 Sept, 1848. 
15 Dec., „ 

10 April, 1840. 

12 Aug., 1850. 
10 May, 1840. 
14 Feb., „ 

22 Nov., 1849. 

23 July, „ 

ID Mav, „ 

21 Dec., 1847. 

22 June, 1850. 

23 July, 1840. 
10 April, 1851. 

II Oct., 1850. 



13 Sept., „ 

14 Jan., 1852. 

19 Nov., 1840. 

20 Ang., „ 
24 May, „ 

17 Jan., 1840. 
20 Oct., „ 



'0,050 0 0 13,350 0 0 



8 Sept., 1852. 
0 June, 1840. 
>3 July, „ 



4March,1848. 
23 July, 1849. 

14 May, 1840. 
18 Sept., 1848. 

25 Oct, 1850. 
17 Dec., „ 

10 July, 1851. 
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IRELAND:— APPENDIX TO TWENTY-FIRST REPORT 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued 



West Division Brought forward, 

—con. James Lj-saglif, 

Samuel Levis, 

■William M. Crosthwaite, 
Samuel Townsend, . 

John Triphook, . 
William Baldwin, 

Daniel M'Carthy, 

Condons and William C. Collis, . 
Clongibbons, Anthony Clifl'e, 

Robert, Briscoe, 

John 1'. Pierce, 

Thomas Campion, . 
Henry Rwuldell, 

Frances Westropp and 
others, . 

William C. Collis, . 
James Morogh, 

Cork, . . John Denlay, . 

Courceys, . John C. Kearney, 

Duhallow, . George Grelian, 

Daniel C. Bastable, . 
Thomas H. Justice, 



Cornelius Ryan, 

Eugene M'Cartliy, . 
Benjamin Leader, . 

Sir George C. Coltliurst, 
Nicholas P. Leader, 

John Leader, . 

James Carmichael, . 
John O’Callaghnn, . 

Sir William W. Becber, 
Denis McCarthy, 

Dnniel and John L. Croni 
Denis S. Lawlor, 

Sanmel P. Townsend, 
Frances J. ITewson, 
Janies L. O'KeolFe, . 
John Sullivan, 

Sir William W. Becher, 
John Power, 

George. Bolster, 

Viscount Lismoro, . 
William Sankey, 

Lord Lisle, 

Michael Cagnej', 

William Leudcr, 

Henry Allen, . 

Henry Lender, 

Richard Longfiold, . 
George and Thomas 
Bolster, 

Sir William W. Beclicr, 
William Sullivan, 

William Allen, 

Edward Food. 

William Leader, 

Dnniel Leahy, . 

Thomas F. O’Connell ant 
others, 

Frances J. Hewson, 
Michael Boy an’, 

Thomas Ware, 

Cornelius O’Connor, 
Croshie Morgell, 

Daniel Leahy, . 

Fermoy,. . John D. Crokcr, . 

Arthur H. Lucas, 
Timothy Hennessy, 
Francis Rowland, 

St. John Galwey, 

Robert A. Rogers, . 
•Robert G. Berkeley am 

George Crofts, . 

George E. Cotter, . 
Richard Longfield, . 
James Hill, 

Viscount Doneraile, 
JohnH. Barry, 

William Hennessy, 

Arthur H. Lucas, 

,, , „ Joseph M. Harman, 

ltiftne and Bar- Susan Cummins, 
ryroe, . . James H. S. Barry, . . 



Carried forward, £ ; 



'■ 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 


| 


ll. 


£ s. J. 


£ s. </. 


£ s. 




7 


70,000 0 0 


13,300 0 (1 


37,771 0 0 




0 


200 0 0 


- 


120 0 0 




u 


500 0 ft 


- 


GOO 0 0 




i) 


Iftft 0 0 


- 


100 0 0 




(i 


100 0 ft 


_ 


100 0 0 




0 


100 0 0 


- 


00 0 0 




0 


ISO 0 ft 


- 


30 0 0 




0 


200 ft 0 


- 


40 0 0 




0 


850 0 0 


- 


850 0 0 




0 


350 0 ft 


- 


210 0 0 


3 


0 


G00 0 0 


— 


300 0 0 




0 


100 0 0 


- 


20 0 0 




4 


loo o o 


- 


00 0 0 




0 


000 0 0 


- 


100 0 0 


1 


0 


200 0 0 


_ 


200 0 0 




0 


250 0 0 




250 0 0 




0 


800 ft 0 


_ 






0 


200 0 0 


- 


200 0 0 


5 


10 


000 0 0 


- 


400 0 0 




0 


1,300 0 0 




1,040 0 0 




0 


150 0 0 




100 0 0 




0 


150 0 0 


Ill 0 0 


30 0 0 




(S 


1,300 0 0 


- 


1,040 0 0 


4 


0 


300 0 0 


20 13 4 


273 0 8 




0 


250 0 0 


- 


150 0 0 




0 


250 0 0 


- 


200 0 0 




0 


300 0 0 


- 


300 0 0 




0 


2,000 0 0 


- 


500 0 0 


1 


0 


4,300 0 0 


- 


3,500 0 0 


7 


0 


1,000 o o 


- 


800 0 0 


4 


ft 


200 0 0 




200 0 0 


5 




100 0 0 


- 


100 0 0 


5 


(I 


100 (I 0 


- 


100 0 0 


5 


4 


300 0 0 


- 


240 0 0 


4 


0 


3,ooo o n 


- 


2,500 0 0 


5 


0 


1,200 0 0 


- 


1,200 O 0 


5 


0 


800 0 0 


- 


040 0 0 


4 


4 


800 0 o 




800 0 0 




0 


100 0 0 


100 0 0 


_ 




0 


200 0 0 




200 0 0 




0 


400 0 0 


120 0 0 


280 0 0 


4 


4 


100 0 0 


00 0 0 


oo o o 


3 


0 


400 0 0 




320 0 0 


4 


0 


1,000 0 0 




1,500 0 0 




0 


100 0 0 




.150 0 0 




0 


2,000 0 0 


2,000 0 0 






ft 


250 0 0 


- 


200 0 0 


4 


0 


•100 0 0 


- 


400 0 0 




0 


000 0 0 


- 


100 0 0 




0 


100 0 0 


- 


00 0 0 


3 


0 


300 0 0 


- 


300 0 0 


0 


0 


400 0 0 


_ 


240 0 0 


3 


0 


100 0 0 




oo o o 


3 


0 


100 0 0 




120 0 0 


2 


0 


200 0 0 


- 


40 0 0 


1 


4 


300 0 0 


- 


120 0 0 


2 


0 


400 0 0 


— 


270 0 0 


3 


0 


400 0 0 


- 


400 0 0 


0 


0 


300 0 0 


_ 


120 0 0 


2 


ft 


200 0 0 


- 


200 0 0 


C 


0 


200 0 0 


- 


120 0 0 


3 


0 


loo o o 


- 


20 0 0 


1 


0 


100 0 0 


- 


30 0 0 


1 


0 


200 0 0 


- 


40 0 0 


1 


0 


1,000 0 0 


- 


200 0 0 


1 


0 


200 0 0 


- 


150 0 0 


3 


0 


100 0 0 




100 0 0 


5 


0 


1,400 0 0 




1,400 0 0 


5 




\ 200 0 0 




250 0 0 






[ 100 0 0 


_ 


100 0 0 




0 


400 0 0 


- 


240 0 0 


3 


0 


300 0 0 


- 


70 14 3 


2 


0 


000 0 0 


_ 


COO 0 0 


5 


0 


1,000 0 0 


1,200 0 0 


300 0 0 


1 


0 


300 0 0 




350 0 0 


5 J 


0 


200 0 0 




250 0 0 


fi 


0 


200 0 0 




150 0 0 


3 J 


0 


300 0 0 




.300 0 0 


5 J 


0 


300 0 0 


_ 


240 0 0 


4 


ft 


100 0 0 


- 


00 0 0 


3 J 


0 


200 0 0 


- 


200 0 0 


5 1 


0 


200 0 0 




150 0 0 


3 


1) 


100 0 0 


GO 0 0 


40 0 0 




" 


2,000 0 0 


- 


400 0 0 


1 1 


8 I 


14,000 0 0 


7,027 13 4 


00,144 0 11 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c. — continued. 



Amouut 
applied for. 


Amount 

sanctioned. 


cancelled or 
relinquished. 


Amount 


s' 


£ 


s. 


<1. 


£ 


*. 


d. 


£ e. 


(t. 


£ 


s. 


(l. 




110,370 


12 


3 


114,000 


0 


0 


17,027 13 


4 


00,144 


0 


0 




400 


0 


0 


300 


0 


0 






350 


0 


0 


5 


4,350 


0 


0 


4,000 


0 


0 






3.500 


0 


0 




100 


0 


0 


150 


0 


0 






150 


0 


0 




800 


0 


0 


500 


0 


0 






500 


0 


0 




005 


0 


0 


330 


0 


0 






350 


0 


0 




834 


0 




400 




0 






400 


0 


0 


5 


058 


0 


0 


500 


0 


0 


200 0 


0 


300 


0 


0 


3 


304 


0 


0 


250 


0 


0 






250 


0 


0 


5 


1,214 


0 


0 


1,000 


0 


0 






1,000 


0 


0 


5 


280 


0 


0 


200 


0 


0 






200 


0 


0 


5 


3,771 


12 


0 


1.000 


0 


0 






000 


0 


0 


3 


1,000 


0 


0 


1,000 


0 


0 






400 


0 


0 




100 


0 


0 


100 




0 






40 


0 


0 


2 


470 


0 


0 


200 


0 


0 






200 


0 


0 




110 


8 


0 


100 


0 


0 






100 


0 


0 


ft 


100 


0 




100 


0 


0 






100 


0 


0 




300 


0 


0 


300 


0 


0 






240 


0 


0 


4 


170 


10 


0 


150 


0 


0 






150 


0 


0 


5 


100 


0 




150 


0 


0 






150 


0 


0 


3 


250 


0 


0 


150 


0 


0 






100 








1,003 


0 




1,000 


0 


0 






1,000 




0 


ft 


100 


0 




100 


0 


0 






40 




0 




420 


0 


0 


300 


0 


0 






120 




0 




137 


10 




100 


0 


0 


20 0 


0 


80 


0 


0 


4 


045 






500 


0 


0 






400 






4 








150 




0 


_ 








0 


4 


107 


0 


0 


100 


0 


0 


- 




100 


0 


0 


5 


131 


0 




100 


0 


0 


- 




<10 




0 


3 


254 


0 


0 


100 


0 


0 


- 








0 


5 








250 


0 


0 


— 












200 


0 


0 


250 


0 


0 












4 








150 


0 


0 












4 








250 




0 


- 










5 








1,500 


0 


0 


- 




1,000 


0 


0 


ft 






0 


800 


0 


0 


040 0 


0 








1 


700 






(100 


0 


0 












1 








250 


0 


(1 


- 










1 








200 


0 


0 


- 




100 


0 


0 


4 








200 


0 


0 


- 










4 








300 


0 


0 




















1,500 


0 


0 




















250 


0 


0 












2 








300 


0 


0 




















250 


0 


0 












5 








100 


0 


0 


















(i 


200 


0 


0 


50 0 


0 


150 






4 








200 


0 


0 




















450 


0 


0 




















200 


0 


0 




















150 


0 


0 






150 






5 








150 


0 


0 




















150 


0 


0 




















300 


0 


0 
























(1 


— 










5 








150 


0 


0 


- 




150 




0 


5 








1,500 


0 


0 


- 










5 








300 


0 


0 


— 
















0 


100 


0 


0 


- 










5 








500 


0 


0 


- 


















100 


0 


0 


20 0 


0 








4 








450 


0 


0 


450 0 


0 
















100 


0 


0 


- 










4 






0 


350 


0 


0 


- 


















150 


0 


0 


- 










— 






430 


0 


0 


- 










2 






0 


150 


0 


0 


- 


















1,000 


0 


0 


- 










































700 


0 


0 


420 0 


0 








1 








OOO 


0 


0 


- 










5 








1,400 


0 


0 


- 




840 














200 


0 


0 




















300 


0 


0 




















200 


0 


0 


40 0 










4 








0,800 


0 


0 




















500 


0 


0 












5 








500 


0 


0 


- 










0 








800 


0 


0 


- 










2 








200 


0 


0 


- 




45 






2 








150 


0 


0 




















500 


0 


0 


- 










5 








300 


0 


0 


- 
















100 


0 


0 


- 










5 








400 


0 


0 




















250 


0 


0 


- 












100 


0 


0 


100 


0 


0 


- 


— 











18 Nov., 18D0. 
28 Oct., 18-18. 



23 Sept., 1800. 
7 July, 184!). 
10 Feb., 1802. 



24 Sept, 184!). 
0 April, 1800. 
23 Jau., „ 
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(B.) Schedule showing the Proprietors who have applied for and obtained Loans, &c continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 


EM 


Cork — con. 






£ 


, 


(1 


£ 


, 


,1. 


£ *. 


<1 


£ 




ll. 








Brought forward, 


300,712 


0 


() 


155,2(0 


(1 


0 


19,107 13 


4 


04,288 


0 


0 






Orrery and Kil- 


George Bruce, 


500 


0 


0 


5(H) 


0 


0 


- 




300 


0 


0 


3 




more. 


Kr.li.nt Maxwell, . 


non 






•150 


0 


() 


— 




450 


0 


0 








W illinm Cox, . 


300 






200 


0 




200 0 


0 


00 


0 










Elizabeth W. Bowen and 






























Robert C. Bowen, 


400 


0 


0 


300 


0 


0 






240 


0 


0 








Jonathan Bruce, 






0 


300 




o 


300 0 


0 














\\ illinm R. Sanders', 




0 


1) 


400 


() 


0 


_ 




400 


0 


0 








James Glover, . 


150 


0 


0 


100 


0 


0 


- 




00 


0 


(1 


3 






Karl of Cork and Orrery, . 


550 


0 


0 


500 


0 


0 


- 




500 


0 


0 


5 






Kiluer R. \\ ood, 


450 


0 


0 


200 


0 


0 


- 




100 


0 


0 


4 








8117 


0 


0 


500 


0 


0 


















George and John Evans, 


3,000 


0 


o 


1,000 


0 


() 






200 


0 


0 


1 






Joseph P. Tynto, . 


2,0111 


11 


8 


1100 


0 


0 


- 










- 






Gross Total, £ 


310,520 


11 


8 


100,(110 


0 


0 


111,007 13 -1 


1)0,048 


0 


0 




Kgmiv, . 


Clnnmaurice, . 


William T. Crosbie, 


13,2(10 


ft 


3 


8,000 


0 


0 






3,500 


0 


0 


7 






Robert J. Palmer, . 


570 


0 


0 


200 


0 


0 






40 


0 


0 


1 






Samuel B. Leonard, 


1.701 


9 


H 


1,000 


0 


0 


800 0 


0 


200 


0 


0 


1 






Pierce Crosbie, 


2,G0li 


0 


0 


2,000 


0 


0 


- 




1.200 


0 


0 


3 






Stoplieu 1*1. Collis, . 


1,203 


(] 


0 


1)50 


0 


0 


- 




570 


0 


0 


3 






Maurice E. Hewson, 




0 


0 


500 


0 


0 


— 




100 


0 


0 


i 






Alexander Elliot, 


1,1-10 


0 


0 


500 


0 


0 


- 




500 


0 


0 


5 






Oliver Fitzmauriee, . 


4,540 


0 


0 


2,500 




0 


- 




700 


0 


0 


3 






Edward F. Day, 


2,800 


0 


o 


1,000 










1,000 


0 


0 








Gerald F. O'Connor, 


1,352 






0 


o 






400 


0 


0 


3 






Samuel Julian, 


8,100 


0 




1 ,000 


0 


0 


_ 




000 


0 


0 


3 






Earl of Listowel, 


4,400 


0 


0 


1,500 


0 


0 


- 










- 






The Knight of Kerry, 


3,500 


0 


0 


2,000 


0 


0 


- 










- 






Richard S. Oliver, . 


2,040 




-J 


1,000 


0 


0 


- 




800 


0 


0 


4 






Stephen C. Sondes, . 


1,010 


0 


0 


800 


0 


() 


320 0 


0 


480 


0 


0 


3 






Robert C. Hurly, 


443 


1!) 


0 


200 




0 






80 


0 


0 








John Blennerhussett, 


745 


10 




500 


0 


0 






500 


0 










Ditto, 


858 




1) 


300 


0 


1) 






300 


0 


0 








Edward F. Day, 








500 


0 


0 


100 0 


0 


400 




0 


4 






Robert M. Hilliard, . 


200 






.200 


0 


0 






100 


0 




4 






Oliver William Mason, . 








500 




II 


100 0 


0 


100 


0 


0 


1 






Maurice Fitzmauriee, 


300 




0 


150 


0 


0 


- 




- 






- 






William J. Neligau, . 


500 


0 


0 


500 


0 


0 


_ 




100 


0 


0 


4 




Corkaguiuy, . 


Patrick Rvan, . 


















500 


0 


0 


5 




James Hickson, 








COO 


0 




240 0 


0 


3(10 


0 


0 


3 






Ditto, 


1,211) 


0 


0 


800 


o 


0 


580 0 


0 


220 


0 


0 


2 






Robert C. Hickson, . 


14,000 


0 


0 


11,000 


o 


o 


- 




0,000 


0 


0 


12 






Edward Hussey, 


2,120 


0 


0 


1,300 


0 


o 


- 




1,300 


0 


0 


5 






Arthur B. Rowan, . 














_ 




800 


0 


0 


5 






John llickson, . 


750 








0 


0 


_ 




500 


0 


0 


4 






Maurice K. S. Townsend, 


1,805 








0 




_ 




800 


0 


0 


4 






John E. Duv, . 








700 


0 








420 


0 


0 


3 






Thomas Blonnerhassctt, . 














_ 




8-10 


0 


0 








George Hickson, 


300 


0 




200 


0 


o 


_ 




120 


0 


0 


3 






James Hickson, 


200 








0 




_ 




(if) 


0 


0 






Dunkevron, 


Matthew T. Moriarty, 








200 
















i 




Berkeley Drummond, 










0 


_ 




300 




0 


3 






Myles Mahon y. 


4,81!) 






1,000 


0 


_ 




200 


0 


0 


1 






Edward Day, . 

The Magilhcuddy of the 


230 


0 


0 


200 


0 


0 


- 




80 


0 


0 


























200 


0 




1 




Dunkerron, 

South, 


Kean Mahony, 














_ 




50 


0 


II 


1 




James F. Bland, 






0 








_ 




1.000 


0 


0 


2 




John Maliouy, . 












_ 




2,500 


0 


0 


0 






Denis Mahony, 


3,194 






300 




,, 


_ 




240 


0 


0 


4 




Gleuavought, . 


John Mahony, . 
Frances J. Hewson, . 


2,000 


0 

1!) 

12 


0 


2,000 


0 


0 


- 




400 


0 


0 


1 

5 






Marquis of Lansdowno, . 


4,008 




4,000 






_ 




1,500 


0 


0 


3 






Ditto, 














_ 




2,000 


0 


0 


4 




Iraghticonnor, 


Frances J. Hewson, 
Richard Hiude, 


243 


0 


0 


200 


0 


0 






200 

00 


0 

0 


0 

0 


5 

1 






Stephen E. Collis, . 
























0 






Thomas S. Dennis, . 


















500 


0 


II 


4 






George Cashel, 


















250 




0 


0 






St. John T. Blacker. 


















4,000 


0 


0 


9 






Richard FitzGerald, 


















400 


0 


0 


1 






Eusebius Sealy, 
















500 


0 


0 


0 






Stephen E. Collis, . 
























4 






William Sandes, 














_ 




2,500 


0 


0 


5 






John Creagh, . 




















0 


0 


D 






Robert Loslie, . 






















0 


0 






v\ illinm Sandes, jun., 
Berkeley Dmmmond. 


340 


0 


0 


200 


0 


0 


200 0 


0 

0 


450 


0 


0 


3 






Peh'ce Mahony, 


7,021. 


0 












500 


0 


0 


1 








0,415 


0 


0 


1,000 


0 




_ 




200 


0 


0 








Charles L. Sandes, . 


18,880 


8 10 


1,000 


0 


0 


800 0 


0 


200 

1,200 


0 

0 


0 


3 






George Gun, . 
















0 


1,500 


0 


0 








Stephen E. Collis, . 


10,370 
















1,500 


0 


0 










4,228 


2 


G 


2,000 


0 


0 






1,000 


0 


0 








Carried forward, £ 


210,291 


14 


1 


100,100 


0 


0 


9,730 0 


0 


50,000 


0 


0 


1 



17 Sept, 1840. 
20 >. 1851. 

3 Dec., 184J. 

23 Feb., 1850. 

14 Feb., 1851. 

5 April, 185-J. 
10 June, „ 

25 Oct, 1853. 



27 July, 1850. 
1' „ 1848. 

lJnn., „ 

10 May, 1840. 

2 Sept.j 1848. 
2 July, 1852. 
2 „ 1851. 

4 Marsh. 1850. 

11 Oct, „ 
GJan., 185L 



19 Jail., 1852. 
1 Aug., 1800. 
15 March, 1852. 
17 May, 1850. 
0 April, 1858. 

27 June, 1851. 
5 Feb., 1852. 

23 May, 1851. 

8 Dec., 1853. 

15 „ „ 

24 Sept., 1849. 

28 April, „ 

0 Aug., 1851. 
14 Feb., 1850. 

9 Sept., 1802. 

14 „ „ 

3 „ 

8 May, 1851. 
1G Aug., 1840. 

17 Oct, ,. 

9 „ 1851. 

15 Nov., „ 

25 Aug., 1849. 
1S4S. 

25 April, 1850. 

4 March, 1851. 
22 Sept., „ 

18 Nov.. 1848. 
13 May, 1850. 
20 April, „ 
31 Dec., „ 

9 July, „ 

7 Ang., „ 
24 July, „ 
13 Aug., 1852. 
OJau., 1848. 

29 Oct., 1852. 
13 June, 1849. 

20 Jan., 1850. 
15 April, ,, 

1 Jan., 1848. 

21 Oct, 1850. 
1851. 

13 Feb., „ 



12 



1851. 



2 Nov., 1852. 
28 Feb., 1S49. 
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County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 
cancelled or 
relinquished. 


Amount 

issued. 




Date of 
last Issue. 






Brought forward, 


£ 

210,21)1 


14 


d. 

3 


£ 




d. 


£ S. 


d. 


£ 




d. 






Kebb con. 


Iragliticonnor 


Samuel B. Leonard, 


2,200 1(1 


7, 


800 


0 


















— COll. 


William V. L. Foster, 


70=1 1(1 
1,470 0 


0 

0 


500 

1,000 


0 

0 


0 

0 






400 


0 


0 


4 


24 April, 1852. 








1,120 


0 


0 


000 
























James Crosliie, 
Thomas O’Connor, . 


1,212 


0 

0 


0 

0 


350 

500 


0 


0 


- 




210 


0 


0 


3 


3 April, 1849. 






Earl of Listowel, 


1,000 


0 


0 


1,000 


0 






















Charles L. Sandes, . 
St. John T. Blacker, 


770 

001 


0 

0 


0 

0 


500 

050 


0 


0 






200 


0 


0 




15 July, „ 






Mam-ice Hennessy, . 


200 


0 


0 


























Thomas S. Dennis, . 


3,078 


0 


0 


















o 








Samuel S. Raymond, 


030 


0 


0 


400 


0 






















Sir Robert J. Paul, . 


1,102 


8 


7 


1,000 






_ 


















George Cashel, 


200 


0 


0 


200 


0 






















William Harnett, 


304 




0 


200 
























John Creagh, . 

Lord Burghersh and others, 


100 


0 


0 


100 
























12,300 


0 


0 


4,000 
















5 








Alexander Elliott, . 


200 


0 


0 


200 






















Earl ol Listowell, 


400 


0 


0 


400 


0 


0 


_ 


















Pelham J. Mayne, . 


1,044 


0 


0 


500 


0 




















Iveragli, 


The Knight of Kerry, 


3,440 


0 


0 


3,400 


0 


0 


_ 


















Marquis of Lansdowne, . 


0,310 




3 


4,000 
























Maurice R. Hewson, 


150 


0 


0 


150 
























Daniel O’Connell, . 


200 


0 


0 


200 


0 


0 




















Andrew M‘Carthy, . 


000 


0 


0 


300 


0 


0 


_ 


















The Knight of Kerry, 


1,043 


0 


0 


750 


0 


0 


_ 




300 






o 








Charles Sugrne, 

Thomas S. Townsend and 


1,000 


0 


0 


000 


0 


0 


- 




000 


0 


0 


0 


10 April, 1S50. 






others, .... 


1,381 


0 


0 


1,000 


0 


0 


_ 


















James Butler, . 


1,430 


0 


0 


GOO 


0 


0 


_ 




000 






5 








Charles O’Connell, . 


5,000 


0 


0 


750 


0 


0 


_ 










5 






Magoniby, 


James Butler, . 


200 


0 


0 


250 


0 


0 


_ 




150 


0 










Michael Lynch, 


1,000 


0 


0 


1,000 


0 


0 


- 




1,100 


0 


0 


8 


22 Sept., 1852. 






Richard Leahy, 


810 


0 


0 


000 


0 


0 


_ 




480 






-1 








John F. Day, . 


1)13 


0 


0 


350 


0 


0 






140 














Marian Iiurte, . 


4,200 


0 


0 


2,000 


0 


0 






1,200 






3 








Daniel Lawlor, 


1,047 


0 


0 


1,000 


0 


0 




















John F. Day, . 


2,443 


0 


0 


900 


0 


0 






300 






o 








Henry A. Herbert, . 


073 


0 


0 


300 


0 


0 


_ 




00 


0 


0 


1 


21 June, 1848. 






Ditto, 


2,032 


0 


0 


1,500 


0 


0 


_ 




300 






1 








Richard Morphy, 


1,120 


0 


0 


000 


0 


0 


350 0 


0 


00 




0 


1 








Robert Leeson, 


407 


0 


0 


400 


0 


0 






SO 


0 












Earl of Konmare, . 


22,138 


0 


0 


4,500 


0 


0 


_ 
















Trughcnackmy 


George D. Stokes, . 


1,530 


8 


0 


050 


0 


0 


_ 




000 


0 


0 










William M. Hickson, . 


058 


0 


0 


500 


0 


0 


_ 




400 














Thomas Cutlibcrt, . 


3,005 


17 


7 


.1,000 


0 


0 


OOO 0 


0 


000 


0 


0 


3 


8 June, 1840. 






James Hickson, 


3,500 


0 


0 


2,000 


0 


0 






400 


0 


0 


1 


31 Jail., 184S. 






Edward D. Freomnn, 

Sir William D. Godfrey, . 


384 


0 


0 


300 


0 


0 






300 


0 


0 




23 April, 1849. 






4,100 


0 


0 


1,150 


0 


0 


_ 




000 


0 


0 










James Hussey, 


2,800 30 


2 


1,000 


0 


0 


- 




000 


0 


0 










George D. Stokes, . 


GOO 


0 


0 


000 


0 


0 


- 




000 


0 


0 


5 


12 Jan., 1850. 






Francis Twiss, 
Berkeley Drummond, 


888 


0 


0 


150 


0 


0 


- 




30 


0 


0 


1 


(i March. 1841. 






5,803 


3 


5 


3,000 


0 


0 


- 




2,000 


0 


0 


0 








Robert Leeson, 


14,301 


0 


4 


4,200 


0 


0 


- 




2,000 


0 


0 


4 


27 Feb., 1800. 






Sir Edward Denny, . 


5,800 


0 


0 


2,500 


0 


0 






1,000 


0 


0 


3 








John Hussey, . 


707 


0 


0 


400 


0 


0 






320 


0 


0 


4 


7 July, 1852. 






William Meredyth, . 


1,030 


0 


0 


000 


0 


0 






120 


0 


0 


1 


0 April, 1848. 






Edward Rae, . 


035 


1 


0 


050 


0 


0 






520 


0 


0 










Francis D. Rae, 


185 10 


0 


100 


0 


0 






100 


0 


0 










Robert Twiss, . 


322 


0 


0 


200 


0 


0 






200 


0 


0 










Edward D. Freeman, 


325 


0 


0 


250 


0 


0 


• 250 0 


0 








_ 








Edward Nasli, 


301 18 


0 


300 


0 


0 


- 




120 


0 


0 


2 








Robert A. Thompson, 


273 


0 


0 


200 


0 


0 


- 




200 


0 


0 


5 


25 Mav, 1840. 






William Blennerhasset, . 


1,000 


0 


0 


850 


0 


0 






340 


0 


0 




8 Feb., „ 






Sir Edward Denny, . 


8,700 0 
11,303 18 


0 

3 


| 2,500 


0 


0 


- 




1,000 


0 


0 


2 


13 May, 1851. 






Francis D. Rae, 


310 


0 


0 


300 


0 


0 


- 




300 


0 


0 


0 








Philip J. W. Miles, . 


GOO 


0 


0 


000 


0 


0 


- 




480 


0 


0 


4 










800 


0 


0 


000 


0 


0 


- 




500 


0 


0 


5 








Sir Edward Denny, . 


1,174 


3 


8 


1,000 


0 


0 


- 




1,000 


0 


0 


5 








William Miles, 


004 


3 


4 


000 


0 


0 


- 




480 


0 


0 


4 








George M. Hewson, 


403 


10 


2 


400 


0 


0 




















Richard Chute, 


3,700 


0 


0 


1,000 


0 


0 






1,000 


0 


0 


5 








John L. Rae, . 


221 


0 


0 


200 


0 


0 






120 


0 


0 


3 








Richard Cliute, 


500 


0 


0 


300 


0 


0 


- 


















Sir George C. Colthurst, . 


077 


12 


0 


400 


0 


0 


- 




400 


0 


0 


5 


15 Nov., 1850. 






Henry A. Herbert, . 














- 




480 


0 


0 


4 


23 Sept., 1852. 






Samuel M. Hussey, 


200 


0 


0 












100 


0 


0 


4 


20 Feb., „ 






Thomas Cnthbert, . 


323 


0 














180 


0 


0 


3 


5 April. 






Robert F. Meredith, 


1,271 


0 


0 


500 










100 


0 


0 


1 










1,170 


0 


0 


500 










100 


0 


0 


1 


17 Aug., 






Mam-ice F. G. Sandes, . 


1,200 


0 


0 


500 


0 


0 


- 










- 


- 


— _____ 




Gross Total, £ 


421,829 


8 


2 


170,350 


0 


0 


13,020 0 


0 


87,305 


0 


0 







By Order, 

E. Hornsby, Secretary. 

R 
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IRELAND APPENDIX TO TWENTY-FIRST REPORT 



No. 2 — Return of Districts in hands, with the Expenditure and 



Brasna (Ferbane), 



B allinamore and Ballyconncll, 
Cappagli, . 



Clonakilty, . 
Castlebernard, 
Castlemartyr, 
Crosslougli, 



Deel, . 
Dunkellin, 
Deirylin, 
Dunraore, 



Fergus, 
Glydo, 
Hind, . 



Tnny, , 



Killimor, 
Kilbeggan, . 
Kilbride, 
Kill, . 
ICilraaganny, 
Keenogh, 



Longford, . 

Lough Gum and Mantua, 



Loughs Oughter and Gownu, 
and River Erue, 
Longhans, . 

Lough Neagh, . 



Leesborougli, 



Lavally, . 

Lough Mask and River Robe, 
Loughs Comb, Mask, and 
Carra, 

Lough Launagh, . 



Monivea, 

Quin, . 

Einn and Black River, 



Strokestown, 
Slirule, 
Sliinrone, 
Sow, . 



Turloughmore, 

Tcmplemore, 



U May, 18J.fi, 
10 June, „ 



Counties in wliicli Situate. 



Louth and Mcatli, . 



2 Bee., „ 
21 Sept., 1817, 



20 June, 1840, 
and 

10 Nov,, 1847. 
10 June, 1840, 



28 April, 1847, 
8 Sept., „ 



14 July, 1840, 
10 August, „ 
10 March, 1847, 
3 Sept., „ 



17 Dec., 1840, 
14 May, „ 
18Jau., 1847, 



11 July, 1840, 



1 June, 
1 Sept, 
3 Oct., 

!) April, 
3 Sept., 



4 j3y°’ 



12 March, 1847, 

4 Sept, „ 
24 „ „ 

4 Nov., „ 

10 Jan., 1848, 
22 Sept, 1847, 
30 Nov., 1840, 
1 Bee., „ 



30 May, 
10 June, 
30 July, 



4 June, 1840, 
13 Sept, „ 



Office of Public Works, Dublin, 
20f/i May, 1853. 



Queen’s and Tipporary, . 
Mentli, Westmeath, Kildare 
and King’s, 

King’s, .... 



Wexford, 



1 Cavan, Fermanagh, Leitrim, 
[• and Roscommon, 



4 June, 1844, 
resumed 
43 Juno, 1830, 
15 „ 1840, 



l January, 1847, 
10 July, 1840, 



Cork, 

King’s, 

Cork, 



Westmeath and Meatli, . 

Galway, 

Fermanagh, . . . . 

Galway, Mayo, and Roscommon, 



Clare and Galway, 



Louth, Meath, Monaghan, and 
Cavan. 

Roscommon, . 



Month, Westmeath, Longford, 
mul Cavnn, 

Gnlway, . 

Westmeath and King’s, 
Kilkenny and Tipperary. 

Ctovan, . 

Kilkenny, 

Longford, 



Longford, 

Roscommon, Mayo, and Sligo, 



Cavan, Leitrim, and Longford. 



Kilkenny 

Londonderry, Antrim, Down 
Armagh, and Tyrone, 
Monaghan, . 



Galway, .... 

Mayo and Gnlway, . 

Gnlway and Mayo, ami County 
of Town of Galway, 

Mayo, . . 



Galway, . 

Clare, 

Leitrim and Longford, 



Roscommon, . 
Mayo and Gnlway, 
, King’s, . 
Wexford, 



Galway, . 
Tipperary, 



July, 

20 October, 



1 May, 

2 July, 

27 August 


1847, 

1849, 


27 July, 

4 Sopt., 

1 April, 
15 August 


1840, 

1847, 

1640, 


15 Feb., 


1847, 


11 April, 


1840, 


10 „ 


1847, 


1 5 SojiL, 


4640, 


0 July, 

1 Fob., 

31 Oebiboi 

9 March, 
1 May, 

26 June, 

17 „ 


1847, 

1810, 

1847, 

1840, 

1840, 


!) Sept., 


” 


13 Octobci 


» 


1 ,, 

3 May, 


1847, 


1 April, 


„ 


0 July, 1849, 

11 Juno, „ 

1 January, 1848, 


11 Jime, 


1840, 


15 August, 


„ 


.1 March, 


1847, 


13 April, 


„ 


15 June, 

10 Jnly, 

11 August, 
22 April, 


1840, 

1847, 


8 March, 


„ 


0 Juno, 
15 „ 


184(1, 


L Nov., 


» 



6,574,821 



Area of 
Cnlfllunimt 


LongtU 
of Rivers 
and 

T’rin.-i a 
Brains to 
lie Made nr 
Improved 
stated in 
Report. 


Statute 




AeroH. 


Milos. 


78,000 


12$ 


35,840 


14$ 




54 


389,120 


00$ 


20,752 


13$ 


30,720 


15 


101,455 


40 


34,850 


11 


2,000 




38,000 




12,900 


13 


309 


1 


(14,000 




88,320 




3,000 


4 


90,101 


40 


134,400 


52 


170,813 


44 


10,000 


14 


231,110 


41 


40,341 


43$ 


88,030 


20 


8,000 


(I 


17,000 


10 


18,000 


11 


18,000 


0 


72,320 


25 


128,000 


25 


200,480 


57 


3,500 


4$ 


1,111,320 


01$ 


11,022 


7 


28,100 


20 


,225,000 


50 


780,000 


40$ 


21,440 


11 


54,000 


23 


37,120 


18 


74,000 


17 


70,000 


45$ 


27,000 


13 


35,840 


H 


14,000 


0$ 


14,270 


24 


212,480 


10 


33,000 


Mi 


1,547 





1,138 g 



Area of Floored 
111,1 Injured Lends 

originally 



estimated to ... 
Improved. 



a. it. r. 
3,240 i 33 



0,538 1 18 
2,027 0 0 



303 

1,011 



81 0 0 



3,811 0 15 
7,110 0 0 
189 0 0 
9,803 0 0 



8,388 0 
0,887 0 



520 0 13 
20,000 1 32 



20,9 



0 28 



2,434 0 0 
3,778 0 0 
1,050 0 0 
4,007 0 0 



7,397 2 0 
3,008 0 0 
1,217 0 0 
1,00S 0 30 



4,881 0 0 
3,448 0 1 



231,871 1 10 



Add quantity of land in districts for which no 



revised survey made, 



(>) Includes 4353, 301 interest on borrowed money. 
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Quantity o 


Land 


















Detailed Survey of 
District, estimated 
to be lienelited by 

a-xr 

Statute Measure. 


of Works t o 3 1st 
December, 1852, 
including Interest 
ou Borrowed 
Money. 


oue year ending dial 
December, IH03, 
including Interest 
on Borrowed 
Money. 


Quantity of 
Earthwork 


Length of 

opened in 
1852. 


Equivalent 

Labour in 
Days’ Work 
of one man. 
1852. 


A. 


R 


r. 


£ 


s. 


d. 


£ 




d. 


Cubic Yards. 


Statute 

Miles. 




3,247 


1 


8 


20,992 




0 


2,14G 




10 


20,090 


14$ 


10,433 


3,024 


3 


27 


18,05G 


1 


0 


804 


0 


2 


202 












51,802 


17 


2 


4,037 


3 


0 


120,258 


10$ 


33,717 


18.S74 


0 


18 


57,781 


13 


4 


2,707 


11 


2 


- 


- 


3,384 


3,211 


1 


24 


32,489 


3 


5 


1,504 


3 


A 


2,000 






4,745 


0 


0 


13,138 


5 


0 


907 


14 


7 


183$ 


- 


1,088 








173,009 


8 


9 


20,809 


5 


7 


223,029 


0 


' 201,704 


3,021 


1 


12 


9,830 


4 


9 


453 


10 


7 


- 


_ 


_ 


202 


0 


30 


10,307 


8 


3 


3S0 


1 


1 








2,424 


0 


0 


13,329 


11 


3 


3,013 


1 


in 


122,015 






1,505 


3 


10 


0,870 


14 


11 


772 


8 










91 


0 


35 


373 


10 


10 


13 


12 


8 


- 


- 




4,807 


3 


0 


19,135 


10 


11 


1,529 


11 


4 


43,531 






0,000 


1 


3 


25,147 


5 


10 


1,132 


11 


8 


_ 






171 


3 


14 


052 


2 


4 


22 


10 


10 


- 












29,024 


14 


1 


9,450 


17 


1 


295,098 


18 


120,743 


9,812 


0 


14 


28,492 


15 


10 


1,341 


7 


0 


- 


- 


1,178 


• - 






37,990 


10 


8 


0,057 


4 


1 


130,535 


0$ 


47,868 


3,804 


2 


27 


17,931 


10 


8 


1,509 


12 


0 


17,002 


- 


9,003 


10,181 


3 


30 


20,755 


17 


0 


1,122 


17 


7 


- 


_ 


_ 


. 8,515 


o 


4 


40,270 


14 


0 


3,800 


11 


2 


49,221 


114 




0,050 




10 


18,970 


0 




1,074 












2,792 


1 


10 


7,048 


7 


11) 


030 


4 


4 


14,840 






1,011 


0 


0 


2,013 


1) 


4 


107 


19 


7 




_ 




3,433 


2 


0 


9,549 


4 


4 


1,220 


2 


11 


29,449 


_ 


7,101 


2,704 


1 


27 


0,184 


13 


10 


021 


3 


7 


1,100 


- 


370 


5,389 


3 


30 


24,277 


4 




4,100 


n 


4 


144,434 


13 




0,475 


0 


3b 


11,001 


1 


3 


442 


3 


4 




" 




11,704 


a 


15 


05,205 


0 


3 


14,820 


10 


1 


203,001 


27$ 


155,171 


529 


0 


13 


3,909 


13 


0 


293 


3 




8,079 




2,905 


- 






138,112 


9 


0 


20,742 


0 


5 


470,215 


24 


223,830 


813 


3 


14 


0,411 


7 


4 


227 


5 


3 


- 


- 


- 


2,037 


0 


1 


8,072 


3 


a 


350 


19 


10 


_ 


_ 


100 








44,102 




u 


10,977 


10 


0 


353,024 


21$ 


230,005 


" 






102,114 


in 


3 


31,802 


0 


4 


249,000 


'i 


302,485 


- 






14,200 


7 


10 


3,840 


17 


1 


33,794 


8 


G3.033 


5,070 


0 


0 


12,053 


1 


8 


3,212 


1 


11 


98,500 


10 


27,000 


3,988 


2 


30 


10,738 


12 


9 


4,032 


1 


2 


73,419 


20$ 


02,944 


5,091 


1 


11 


14,703 


17 


7 


050 


0 


5 


- 


- 


298 


_ 






30,631 


10 


10 


4,159 


10 


7 


04,889 


7$ 


37,185 


4,918 


3 


23 


25,791 


3 


9 


1,025 


10 


0 


5,240 


5$ 


6,025 


1,288 


3 


7 


8,344 


3 


0 


315 


18 


0 








1,983 


0 


10 


8,778 


0 


2 


329 


12 


7 


- 


- 


“ 


1,038 


0 


28 


3,S53 


7 


4 


195 


13 


11 


- 


- 


- 


7,700 


0 


0 


52,944 


15 


0 


4,533 


10 


7 


51,410 


44 


37,502 


3,455 


0 


21 


10,035 


18 


7 


1,197 


2 


0 


- 




41S 


371 


2 


22 


19,402 


7 


11 


787 


3 


4 


- 


- 


346 


173,190 


2 


0 


1,370,538 


9 


0‘ 


104,000 


10 


8 s 


2,840,054$ 


223 


1,788,240 


101,900 


0 


7 




















375,105 


2 


10 





















Ordinary proceedings. 



Summary proceedings; works suspended for 2nd 
assents. 

Ordinary proceedings. 

Summary proceedings; works suspended for 2nd 
assents. 

Ordinary proceedings ; drainage and navigation com- 
bined ; Shannon and Erne junction ; drainage 
commenced under summary proceedings. 
Summary proceedings; .works suspended for 2nd 

Summary proceedings ; 2nd assents received. 

Ditto, ditto. 

Ditto, ditto. 

Ditto, ditto. 

Ditto, ditto. 

Ditto ; works suspended for 2nd assents. 

Ditto ; awaits presentment for county bridges. 
Ditto ; works suspended for 2nd assents. 

Ditto ; works suspended for 2nd assents. 
Ordinary proceedings. 

Summary proceedings ; 2nd assents received ; drain- 
age and navigation combined ; navigation not 
commenced. 

Summary proceedings; works suspended for 2nd 

Summary proceedings ; 2nd assents received. 

Ditto ; works suspended tor 2nd assents. 

Ditto. 

Ditto ; works suspended for 2nd assents. 

Ditto. 

Ditto ; works suspended for 2nd assents. 

Ditto ; 2nd assents received. 

Ditto; ditto; but recommencement of 

works delayed, awaiting Deport of Commission 
of Inquiry. 

Summary proceedings ; 2nd assents ; drainage and 
navigation. 

Ordinary proceedings. 

Ditto ; drainage and navigation combined. 

Summary proceedings; 2nd assents received ; awaits 
presentment for comity bridges. 

Ditto ; works suspended for 2nd assents. 

Ditto ; drainage and navigation combined. 
Ordinary proceedings; drainage, navigation, and 
mill-power combined. 

Summary proceedings; 2nd assents received. 

Ditto ; works suspended for 2nd assents. 

Ditto ; 2nd assents received. 

Ditto ; works suspended for 2nd assents. 
Ordinary proceedings. 

Summary proceedings ; 2nd assents received. 

Ditto, ditto. 

Ditto, ditto ; award prepared 

on 7th October, 1851, but not issued, pending 
legal proceedings. 

Ditto ; works suspended for 2nd assents. 

Ditto ; 2nd assents received. 

Ordinary proceedings. 

Summary proceedings ; 2nd assents received. 



(’) Includes £48,062 10s. 7 <f., interest on borrowed money. 



By Order, 

E. Hornsby, Secretary. 
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No. 3. — Return of Districts in wliicli Works not yet commenced. 













Ills 


Aiou ofl 


lauded 


..... 







■SS5 


Districts. 


Date of Final 
Notice. 


Counties in whioli 
situate. 


Area of 
Catchment 
Basin. 


|lf! 

Ip 




Expenditure 
Hint December, 


— 


£ o 






































• 










Acres. 


Miles 












171 


Ardanairy, . 


10 Sept., 1847, 


Wicklow, . 


1,400 




241 






8 


Summary proceedings. 
Summary proceedings, trans- 
furred to Land Improvement 


178 


A skill mm, , . , 


22 „ „ 


Mayo, 


1,500 


H 


210 


0 0 




02 


Brickey, 


19 Feb., „ 


Waterford, . 


8,800 


7 


827 








Act, und works executed by 
Marquis of Sligo. 


165 

185 


Breeogue, 
Burton Hall, 


3 Sept, „ 

23 Nov., „ 


Sligo, . 

Carlow and Kildare 


180,480 

5,760 


H 


304 

000 


0 0 
0 0 


49 12 
38 12 


3 

0 


J Summary proceedings. 


177 


Carrowbeg, . 


22 Sept., „ 


Mayo, 


330 


ii 


04 


0 0 


28 8 


2 


Bevised quantity, 73a. 1b. 5p • 






















summary proceedings ; works 
proceeded with under Land 


100 


Griflmratli, . 


19 Jan., 1848, 


Kildare, 


900 


i$ 


327 


0 0 


49 10 


0 


Improvement Act. 
Summary proceedings. 


1C8 


Irishtown, Ongenstown, 
and Grange Streams. 


3 Sept., 1847, 


Meath, 


3,840 




409 


0 0 


32 14 


3 


Summary proceedings. 


158 

103 


Kilchreest, . 
Kisdoon, 


3 ,) „ 

8 „ „ 


Galway, 
Tipperary, . 


20,800 

13,720 


i01 


2,424 

1,410 


0 0 
0 0 


180 18 
117 11 


10 


Summary proceedings. 
Summary Proceedings. 


52 


Main, .... 


22 Oct, 1840, 


Antrim, 


57,000 


11 


2,192 


0 12 


077 3 


2 


Revised quantity, 1570a.3b.39p. 
Ordinary proceedings; lesal 


146 


Martinstown (Carbuiy), 


12 May, 1847, 


Kildare, 


- 




116 


0 0 


18 17 


3 


Summary proceedings. 


104 


Quoile, .... 


13 „ 1851, 


Down, 


57,000 


8 


1,380 


0 0 


273 19 


2 


Ordinaiy proceedings; awaits 


1C7 


Bed Cross, . 


3 Sept., 1847, 


Wicklow, . 














settlement of revised plan. 




Baheen, 


23 Nov., „ 


Carlow, 


3,007 


41 


424 


0 0 


37 11 


0 


| Siunmaiy proceedings. 


157 

181 


Shanbogh, . 
Skane, • 


3 Sept, „ 

20 Oct., „ 


Kilkenny, . 
Meath, 


2,500 

24,000 


11 


301 

3,900 


O 0 
0 0 


67 10 
72 13 


O 

9 


| Siunmaiy proceedings. 


17 






Total, . . 


388,087 


78| 


10,587 


0 12 


1,811 14 


0 





Office of Public Works , Lublin, 
20 th May, 1853. 



By Order, 

E. Hornsby, Secretary. 
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Extract from Ahnual Report of Mr. Frederick Barry, c.*„ District Engineer. 

District of Lough Mash and River Robe, in the Counties of Galway and Mayo; 

„ Lough Lannagh, 1 

a Balia, >■ County of Mayo ; 

„ Shrule , ) 

For the year 1852. Dated 31st January, 1853. 

Lough Mask and River Robe District. 

This large district, which comprises the drainage of all the lands along the river and 
lakes flowing into Lough Mask, was commenced in the summer of 1849, and since then the 
works have been carried on with all practicable vigour. The heaviest portions of the 
lower reaches are out of hands, with the exception of the lock at Springvale,' and the 
shoals at Creagh, which are influenced by Lough Mask. The following memoranda are 
explanatory of the progress made during last season : — 



Creagh Division. 

As soon as the waters fell sufficiently low in Lough Mask, which occurred last May we 
commenced excavating the new channel in the River Robe near Creagh House, which will 
avoid a sharp turn in the old river course ; and before the end of August, when the excava- 
tion was discontinued, on account of the expense of unwatering, a cut 500 yards in length 
20 yards in breadth, had been sunk to the depth of 8 feet ; the embankment of the new 
road to the Canal bridge was put out of hands; a syphon was laid under the Canal at 
Gorteenlynagh, and a channel was sunk through the low grounds between Moauncollia°-h 
and the Cavalry barracks ; the Bulkaun stream through Cranmore Demesne was greatly 
improved, and a small wen- built to keep up its level, which win also sustain a head of 
water to the mill site that Mr. Tighe proposes to have at his brewery. A harbour for the 
future shipping of the town has also been excavated immediately opposite the quay, and 
the side next Mr. Tighe’s garden was breasted with a double puddled wall, to cany the 
Bulkaun stream (which is on a higher level) to his brewery, immediately at the back of 
which a mill pond has also been excavated. The new wharf was at the same time formed 
and metalled ; above the town bridge, all the excavation, which includes that through the 
head and tail race of Mr. Kenny’s mill has been completed ; the tail race is arched in, 
breast walls of masonry erected to sustain the mill-yards, which have been increased in 
size ; a new regulating weir, 160 feet in length, with two sluices, each 10 feet in width, 
and salmon pass, is also built ; and Mr. Kenny’s new mill wheel, &c., has been lowered 
to suit the level of this weir. Parapet walls were also constructed to the mill yards ; and a 
sewer, 15 inches square, built under the spoil, at the rere of the Manor mills, to convey 
away the drainage of the town into the river. 

Every thing is now very far advanced in this division, and the present state of the river 
and works contrasts forcibly with that which formerly existed. 

Robeen Division. 

The principal operation carried out on this division has been in excavating the shoals in 
the main channel, which is now complete up to the junction of the Lough Aglimmy stream 
at the turn of the river at Old Robeen castle — the width at bottom of this reach is 36 feet — 
thence to Old Robeen bridge the excavation is also far advanced, but not completed. At 
Foxhall bridge portions of the shoal were removed, but not sufficiently to relieve the small 
tract of land immediately above. A channel has also been sunk through Friar’s Quarter, 
which has completely draiued a large unhealthy swamp to the east of Ballinrobe ; a gullet 
over it was also built on the public road to Hollymount. 

Hollymount Division. 

The works of excavation are the principal features in this division; those in the main 
chaunel are complete, with the exception of a few shoals above Foxhall bridge, and about 
4 feet in depth, which yet remains to be taken out of the Cloonark shoal. The width of 
the channel in this reach is 30 feet at bottom level. The public road bridge of Hollymount 
has been underpinned. 

Lehinch Division. 

The excavation from Hollymount bridge, nearly up to the Demesne bridge, is finished, 
and the slopes have been neatly dressed off, and resoiled. 

At Lehinch a new mill weir, 140 feet in length, with salmon pass, has been built, the 
basin for which was also excavated ; and further up stream an occupation bridge, 35 feet 
span, has been erected ; thence in the main channel up to Hollybrook bridge, where 
the division terminates, the excavation is finished. 



Hollybrook Division. 

This is the last division on the main channel of the River Robe at which we have been 
at work; it has consisted wholly of excavation in the main channel; and when the shoal on 
which the head dam, about one mile above Hollybrook bridge, is cut through, the lands 
along 18 miles of the River Robe will be freed from flood and inundation. A new public 
road bridge, 25 feet span, and 9 feet off the square, has been erected this season at Holly- 
brook, in lieu of the old structure which formerly existed there. 

S 2 
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Appendix C. 

Extract from tho 
Annual Report of 
Mr. Frederick 
Barry, c.e., Dis- 
trict Engineer. 



Polnasillagli Division. 

In my last Annual Report, I stated the work then done to be the excavation of the mai 
drain to an average depth of 18 feet, up to the road from Claremorris to Tuam ; since that 
period, the same grade has been continued into the swallow holes of the furlough bv 
which the entire of that tract of land was freed from water. Several main drains, here- 
tofore partially opened, were resunk and scoured, tho greater portion of tho arching' in the 
deep part of the cut is also complete, a further lift of 3 feet having been previously taken 
out, so as to render the drainage of tho turlough effective. 

In the early part of the coming spring I hopo to have tho whole of the arching finished. 

Keel Division. 

These works, which arc situated between Lough Mask and Lough Cam, were, for the 
first time, commenced last May. 

Since then a large portion of the excavation of tho cut, for the purpose of bringing the 
navigation of Lough Mask into Lough Cam, has been effected. But the principal work was 
the erection of the Skew bridge across this channel, with its heavy approaches ; substantial 
revetment walling to carry the embankment, which takes the road across tho low lands was 
obliged to be built. On the 18th of December these operations were so far advanced as to 
admit of the public passing over the new bridge, they having, for four months previous, 
used an old road, which was restored by us, and which will hereafter form the approach to 
the canal, between the two lakes. 

Carnacon Division. 

The works on this division were begun in tho month of May, 1850, and are now far 
advanced towards completion. 

In the early part of the year 1852, tho completion of tho Castle Lucas river, up to, and 
through Ballynamuddagh turlough was effected, and all that remained to be done on 
the Cloglier river, and its streams, was also perfected, thereby completing the drainage of 
the grounds proposed to be relieved north of Towerhill, and with such beneficial effect, 
that it was pleasing to observe how much land was cropped on the Weatherfort stream, 
and on the upper portion of the Cloghcr river. 

On tho Annies river (which is the conduit for all tho waters of this division into Lough 
Carra) a capacious channel was excavated from tho lake up to Towerhill mill, with branches 
to Lough Manon and Lough Beg. 

_ The river upwards was also considerably enlarged and deepened ; tho embankments on 
either sido being put together firmly, and back drains formed to relieve the adjoining lands. 
Mr. Blake having requested that these excavations should be carried into tho small lakes or 
ponds in front of Towerhill house, at his exponso, tlio Commissioners directed that his 
wishes should bo complied with; a great improvement has been effected in consequence, in 
the appearance of tho demesne ; and these ponds, formerly being mere swamps, are now 
ornamental sheets of water. 

The waters of Lough Mask and Lough Carra were, in September, so low as to admit of 
the bottomiug and finishing of Kinnaneel stream up to Carnacon chapel. 

The masonry put out of hands this season has been the erection of structures at Castle 
Lucas, Cloonboorley, and Clooneen, which carry public roads ; the building of Mount- 
pleasant culvert, 230 feet in length; the underpinning of Annies bridge ; and the erection 
of a weir, 50 feet in length, for the Towerhill mill. 

Mr. Blake has applied to have the machinery of his mill lowered and a now water-wheel 
erected, so as to avail himself of the increased fall proposed to lie given at Ins mill site, 
and the largo and unfailing supply of water from tho country, now opened up by the 
drainage works. Tho Board have acceded to his request ; but this improvement cannot be 
effected until next autumn. 

■all the finished works arc in a very secure state. 

Lough Lannagh District. 

The works on this district are nearly completed. 

Castlebar Division. 

. Considerable expense was necessarily incurred in this division, in rebuilding and under- 
pinning the houses and garden walls situated on tho banks of the river through the town, 
the heaviest and most expensive being that for Mr. Carney's out-house, the foundations for 
which were obliged to he sunk below the bed of the new river course. 

The river walls have been completed, and a regulating weir at the Barrack bridge, to 
conserve the floods in Loughs Lannagh and Islandeady, has also been erected. 

Ihe excavations have consisted of the cuttings through the shoals, at the mouth of 
Lough Lannagh and Flanagan’s Point, and drains through the townland of Ballynabul. 

The main channel through Castlebar was perfectly cleansed up in the spring oftbe year, 
but I am afraid it will be of little use, unless means are adopted to prevent the people oi 
the town making the river a receptacle for rubbish. 

Raheens Division. 

The conservating weir at Lough Mullard, was built early in the year, and the two weiis 
and sluices at Dambaduff lake, have also been put out of hands in a workmanlike manner. 

The Raheens occupation bridge, as also the structure over the Black Lough stream, l ia - ve 
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been finished, and the retaining walls in the Annagh and Raheens rivers, through Raheens, 
have been likewise completed. 

The excavations consisted of the taking out the gravel and rock in the Annagh river to 
the proposed depth, which was tedious, on account of the backwater from the lakes. 

Drumneen Division. 
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The only piece of masonry which required to be executed was the approach walls to 
Islandeady bridge. 

Although every stream and drain has been opened previous to 1852, still none were com- 
pletely bottomed or sloped until this season ; the main river into Drumneen lake was 
sunk two feet, the stream connecting the upper lakes sunk four feet, and the Kilbree stream 
sunk from four to six feet through rock and gravel. 



Cloonkeen Division. 

New structures have been within the last year erected at Cloonane and Greenhills ; 
Claggennagh bridge has also been underpinned. 

The excavations have consisted chiefly in making new channels in the Dooleague and 
Claggennagh streams, and several main drains at Pheasant Hill, Ballymacragh, and Cloon- 
kccn. 

Balla District. 

This district, which was commenced under the summary proceedings of the Drainage 
Acts, has been suspended since the spring of 1852, as the sum which had then been 
expended reached the amount which, under the provisions of that act, require that the 
assent of the proprietors should be again given before any further expenditure for the com- 
pletion of the works is mado. As yet a suliieient number of assents has not been furnished. 
Lately the temporary bridge at Gwcesaden was repaired, and in the early part of the year, 
some slips were taken up, and drains made to prevent the banks from sliding in, and 
choking up the channel. 

Shrtjle District. 



The works of this district wore nearly completed in 1851, and the operations of the past 
year consisted in opening up a number of main drains, the building a few gullets on the 
upper portion of the district, and the embanking of the river course above Kinlough, to 
prevent the low lands there from being flooded. 

General Obsei'vations. 



Before I conclude, I wish, as in my former Reports, to add a few remarks, generally, as 
regards the state of the works and their results. 

The Drainage Acts were first brought into operation in this part of Ireland in 1 846, and 
since that period up to the present time, labour has been afforded to those employed on 
the works under my charge to an equivalent of upwards of 2 J millions of men for one day. 

That amount was annually distributed as follows : — 



1846 

1847 
1S48 

1849 

1850 

1551 

1552 



161,491 

245,471 

165,331 

283,385 

636,066 

458,667 

308,151 



Total . . 2,258,562 



The greatest number of labourers were employed during 1S50, as in that year the 
heaviest and most extensive districts were in full operation; since then, on account of the 
earlier works having been gradually completed, there has been an annual diminution of the 
amount of employment, and which next year must be still further reduced, as the works 
on the Lough Lannagh and Shrule Districts are now nearly brought to a close, there only 
remaining the Lough Mask and River Robe and Balia Districts to complete, of all the 
districts (22 in number) under my control which have been undertaken by the Board. The 
Balia District is, however, suspended, as the sum of £3 per acre is expended, and the pro- 
prietors have not again, as rendered necessary by the Act, assented to the completion of 
the works. . . „ , , 

The following Table details the quantity of employment given in each of the under- 
mentioned Unions last year, and which must have materially assisted the rate-payers. 



Men. 



Ballinrobe, 
Castlebar, 
Westport, 
Claremorris, 
Tuam,. . 






225,895 

37,844 

19,475 

21,226 

3,711 


Total, 






308,151 



The amount spent in labour alone being £10,192 13s. lid. 
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In a former part of this Report I have detailed the works executed last year extend 
mg over 35| miles of river courses and drains, and on which was expended a suui of 
iir.OiG 9s. 6rf. In carrying out these operations, 4,576 acres of land have been relieved 
which, added to 9.365 acres relieved up to the January previous, makes a total of 13 94/ 
acres that are now reclaimed on the Districts of Lough Mask and River Rohe Balk 
Lannagh, and Slirule. I11 addition, there are 17 districts for which awards have been made’ 
whose flooded and injured lands formerly extended over 7,047 acres. It therefore appears 
that 20,988 acres of land, that can now bo tilled and made available for agricultural purposes 
have been added to the resources of the county. When the districts in hand are comriWf.il’ 
about 13,000 acres more will be added to the above. * ’ 



Mask and Robe, 
Balia, 

Lough Lannagh, 
Shrule, 

Districts in which fii 



ual awards have been made, 



Total Lands 
[relieved up toj 



Total Lands 
[relieved up to 
1 1853 . 



2,431 . 


4,216 


2,530 


2,530 


1,874 


2,454 


2,030 


4,741 


7,047 


7,047 


16,412 


20,988 



Dor three years the flooded lands, when cropped, wore examined, so as to ascertain the 
quantity that was yearly tilled and the value of the produce ; these surveys are given in my 
former Annual Reports, and the results were very satisfactory in showing, that when the 
lands were even partially cropped, the arterial drainage as a mercantile speculation was 
eminently successful, even though some of the measures had been executed under most 
disadvantageous circumstances. No survey was made last autumn, hut from my frequent 
inspections through the county, it was evident to me that an increase in the tillage of these 
lands had taken place, showing that the tenants were becoming annually more and more 
aware of their value ; this was especially apparent in the Shrule, Balia, and some of the 
Burrishoolo Districts. 

During the years 1849, 1850, and 1851, the sectional areas of the various channels then 
excavated were found to he amply capacious for the discharge of the floods of those 
seasons, at a level sufficiently low beneath the hanks for the drainage of the adjacent lands, 
hut during the past winter the floods have exceeded anything within my memory, and were 
in comparison with the previous years nearly double in volumo— the rain having been 
constant, and, I may say, almost incessant during the last three months. 

It is my duty to report, however, that the works have sustained but trifling injury, in one 
or two places, which can easily be rectified in the coming spring; and also that the scale of 
the works hayo proved themselves adequate for the discharge of the flood waters, except 
iu some localities which were peculiarly circumstanced. The following will more particu- 
larly explain the state of each district when the waters wore at their highest level. 



Lough Mask and River Rohe District. 

The low lands around Lough Mask and along the lower reach of the River Robe up to 
Springvale were under water to an average deptli of 4 feet, the lake rising to 75'43 feet 
over datum, consequently these waters were hacked up to the new weir below the Cavalry 
Barracks at Ballinrobe, and the floods between it and Crcagh bridge were further height- 
ened, owing to the insufficiency of the temporary structure at Creagh old bridge, the fall 
through it being 3|- feet ; the floods however, only remained over these lands for one day. 
From the last-mentioned weir up to the Town bridge, the channel which is to be used for 
navigation as well as drainage purposes, ran on an average 10 feet in depth, the surface 
fall being 2‘04 feet in a distance of 54 chains, or 3 feet in a mile. From Ballinrobe weir 
to Akit bridge the lands were perfectly free, but from this point to Old Robcen castle they 
were partly under and partly over flood level, hut would not have all been inundated had 
not the temporary bridge at Alrit kept up the waters, the fall through it being 2-52 feet. 
From Robeen to Cloonark bridge the low grounds of small extent were flooded, as no exca- 
vation of any consequence has been as yet taken out of the channel ; iu the long reach 
from Cloonark to Hollymount the flood in some low places near Hollymount overtopped the 
bottoms, in general, the channel running nearly full of water— the floods fell suddenly, 
however, and in two or three days were from 4 to 5 feet lower; above the demesne bridge 
at Hollymount, where no work has been done, the floods were over the lands about 10 acres 
in extent. From Lehineh to Hollymount the waters were generally 2 feet below the top 
ot the banks in their highest state, and in three days afterwards had fallen 2 feet additional: 
above Hollybrook the bottoms were in some places under water; hut from the Headstank 
upwards, where no work has been done, they were worse than ever, as no inhabitant ever 
recollects seeing theso waters spread out over such an extent of country. 

I he low lands at Keel and around Lough Carra were under water to a greater depth 
than has for years been known. O11 the Annies river, the outlet of the Carnacon division, 
the floods were hacked up to a height of nearly 4 feet, and the large river courses -exca- 
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vated last summer completely obliterated by the overspreading backwater. When the Appendix C. 
works between Lough Mask and Lough Corrib are completed the recurrence of such floods Extract from the 
on that reach will be prevented. From Tourhill upwards to Clogher, and also through Annual Report of 
Mountpleasant to Castle Lucas, the lands were perfectly free, there being a margin, of 2 feet Frederick 
at least in the lowest spots over the level of the floods. wo EngtaeerT’ 

Balia District . 

From Moyhenna up to Becket’s mills the channel ran brimful; from this to Manulla 
bridge, the low lands were perfectly free, the flood not reaching to within 18 inches of their 
level, but above this point at Lakelands, the bottoms being very low, were under water about 
6 inches in depth caused by the sluice in the Moyhenna weir not having been raised when 
the floods were at their height, which, when I got done, lowered the waters upwards of 
3 feet in depth, thence through Bellcarra on to Gweesaden, the waters never topped the 
lands, but on to Ballinafad where the works are only partially executed, they were covered 
for a short period. 

Lough Lannagh District. 

The channel through Castlebar ran upwards of 8 feet in depth, completely covering the 
former beds of Loughs Lannagh and Islandeady, which were laid dry last summer; however, 
none of the bottom lands were submerged, the waters not rising to within 2 feet of them. 

The Raheens river was well able to do its duty, and is perfectly successful, but the moun- 
tainous streams, which rise and fall rapidly, generally ran nearly full, and in some of them, 
as might be expected, they overflowed for a few hours where the banks were very low. 

Shrule District. 

Commencing at Ower bridge the lands were free along the river up to the Abbey of 
Boss, but in the townland of Moyne a large tract was under water, consequent on the 
rising of that lake; above Moyne Bridge on to the Castle of Kinlough a tract was inundated, 
caused chiefly by the insufficiency of the mam drains not being able to carry the waters 
which came from the swallow holes, the discharge from which was greatly increased on 
account of the breaches in the embankments above Kinlough, which allowed the waters 
there to spread over the lands from the deep rock cutting at the head of Kinlough to near 
the village of Shrule. 

From Shrule upwards to Dalgan the waters never overtopped the lands, but the channel 
ran very full ; however, from the turn of the river at Brackloon to Kilshanvey, the lowlands 
were under water from 6 to 12 inches in depth, but only remained at that level for about 
15 hours. 

Above the mill at Kilshanvey, at the swallow holes under Millburn, the waters also.rose 
over the land in a similar manner. 

On the Ardour and Millford branches of the Black river the lands were more free, but 
were also submerged in some few places for a period not exceeding 12 horns. At Lough 
Nakill, which lies N.W. of Shrule, to my surprise, the floods rose to within. 1.8 inches or so 
of their original leveL 

The great height of the floods of this district was caused by the overground discharge 
of that portion of the catchment, about 10,000 acres in extent, lying to the east of Blind- 
well and Foxhall, the waters of which usually were carried away gradually in underground 
passages. This winter, that portion of the country was for a great extent under water, 
which rose to an unprecedented height, covered the mail-coach road to. a depth of 4 feet, 
flowed direct overground into the Black or Shrule river and added immensely to its volume. 

Having cursorily now reviewed the state of each district during the time of .its highest 
floods, namely, December, 1852,1 may here mention again that its volume far exceeded 
those of which we have any previous record. In the winter of 1849 and 1850, the flood on 
the River Robe reached 87,829 cubic feet per minute, in 1850 and 1851 it was. 72,489 cubic 
feet per minute, in 1851 and 1852 it was 81,068 cubic feet, but the last winter.it came up to 
115,656 cubic feet per minute, .or 1 '652 cubic feet per.acre per minuteirom .a flat catch- 
ment basin of 70,000 acres. _ 

The arterial drainage is one of those measures which is not sufficiently appreciated, as 
the evils which would have occurred, had the works not been executed, are never taken 
into consideration. 

What a contrast this country was to England during the past winter months. Here,, with 
a much greater fall of rain, but very few acres of land included in any of the drainage 
districts have been inundated, and then, only for a few hours, while there the whole 
country had more the appearance of a lake than any thing else; and I. am confident that 
similar misfortunes and injuries would have happened to this .country if these works had 
not been executed. 
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Extract from the Anhdal Report of Mr. William Fraser, o.e., District Engineer 



District of Templemore, . 

„ Borris-in-Ossory, 

,, Shinrone, 

„ Castlehernard, 

„ Kilbride, 

„ Kilniaganny, . 

„ Loughans, 



County of Tipperary. 

Counties of Tipperary and Queen’s. 
Counties of King’s and Tipperary. 
County of King’s. 

Counties of Kilkenny and Tipperary. 
> County of Kilkenny. 



For the year 1852. Dated January, 1S53. 



Templemore District. 

In the month of January the works of maintenance which had been undertaken in the 
autumn of 1851 were discontinued, in Consequcnco of the height of the floods but were 
resumed in February. These works consisted of the cutting out of land-slips’ from the 
main channel and tributaries, the removal of deposits of sand and gravel from the bottoms 
of the new channels, the driving of piles to protect the slopes, and the cutting of numerous 
side drains into springs and wet places to dry out and consolidate the banks of the river 

In the month of June the pond or sand-trap above Kuockanroe bridge was commenced- 
this consisted of the excavation of a piece of waste ground above the bridge to form a 
pond, and the building of a solid stone weir T5 feet long, and walls around the pond and 
the basin below the weir : at the west side of the pond, a small back drain was cut into the 
low field on that sido, and a culvert built under the public road to discharge the hack- 
water into tho river below the bridge. The intention of this weir and pond is to catch and 
retain tho coarse gravel carried down to it during floods, and which would otherwise be 
swept on and deposited in the flat reach lower down. 

Tho weir was completed in the latter end of July, when an accommodation bridge across 
the main channel, in Mr. Smith’s farm at Knockanroe, was built ; and another across the 
Clonmove river to a small piece of ground severed from tho farm of Mr. Daniel Murphy 
This piece of ground was claimed by persons of the name of Fogarty, who held the adjoin- 
ing farm, and they threw down the bridge; they wore summoned to the Magistrate’s court 
and tho case returned for trial to tho next Quarter Sessions. 

The county bridges at Aughall and Knocknagoragli were completed in the month of 
April of this year. Thoy wero built by contract, tenders having been publicly advertised 
for,_ and the full amounts wero presented for by tho Grand Jury at tho last Spring 
Assizes. 1 ° 



The works have all been completed and carefully conserved up to last autumn, but the 
late heavy floods acting on material so very loose and sandy as the Tomplemore District 
generally consists of, lias very much injured the banks : in many places large masses have 
fallen into the channels, and diverting tho current against the slopes, have done much 
mischief. Tins observation particularly alludes to the channels through the Pollaghs, where 
t le substratum is a loose running sand underlying rich heavy loam, — a slight current washes 
out the sand, and the loam falls down in largo masses. This roach will require careful con- 
servation tor some years until tho hanks become permanent. 

As to the efficiency of tho works as a drainage measure, it will he sufficient to state, that 
during the heavy rains of the last few months, tho lands wero entirely free from flooding : 
the contrast between this portion of tho valley of tho Suir and that from Loughmoe to 
lhunes, has, all this season, been very striking: before the drainage works wore earned 
out, the lands m the Templemore reach of tho Suir were always the most injured by 
oocls, and the tract known as “ Tho Pollaghs,” was remarkable for the losses sustained, 
as a tew heavy showers were sufficient to put it under water ; indeed it was never dry, even 
in the midst of summer. Now tho circumstances are quite altered, the Templemore reach 
has, all the year, been free from the floods, whilst the valley lower down has beeii almost 
constantly under water. 

Report quantity of water discharged during the floods is given in the Table attached to this 



+i m?7 Gy laS ^ e< ? n ™‘? ce , of t,1G cro l )S raised during tho year, and the results are given in 
the lable appended ; this shows that up to the end of tho year 1852, the increase in the value 
ot the crops, m consequence of the drainage works, is £10,826, after deducting from their 
gross value the cost of seed, labour in rearing and saving, and the value of the crops 
lormeriy Induced. The entire expenditure for which the lands arc liable up to the same 
period is £14,033 17s. . . 

Some portions of the district afford evidence of great exertions being made for their 
improvement, and with complete success ; whilst in other portions the lands are still lying 
in much the same state as that in which we left them. This apathy has not arisen from any 
° U a /,i° Y 16 resu d 8 of industry, but principally from the uncertain position in which 
I 1 ? “ , te “ ai ; ts m ■’ rith Regard to tho lands. 

i SeIT ^ t!oils have reference only to tho naturally inferior portions of the district, 
and winch are almost the only portions that have been tilled ; tho really good lands, such 
as me i ouaglis and others, which comprise the greater part of the district, ore each year 
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increasing in value without any operation save those of nature. The crops produced have 
generally been of a superior quality, particularly where any part of the latter class of land 
has been broken up. The following is a copy of a note received from one of the occupiers, 
and shows generally the condition of the district now, compared with what it was before 
the drainage works were commenced : — 



“Templemore, January 14, 1853. 

“ Sir, 

“ I feel a pleasure in bearing testimony to the benefits I have derived from the improve- 
ments made on the river Suir. 

“ Previous to the improvements, my pasturage on the 1 Pollochs,’ consisting of about 1 5 
acres, was generally covered for six months of the year with water, and owing to the great 
quantity of deposit left, it was of very little value for the remainder of the year ; but now 
1 can leave my stock on it the whole year round, as the flood never rises near the land. 

“ I have also 3 acres of prime turnips at a place that was never before cultivated, nor 
could it, owing to its being so low, and the water being generally on it.” 



Borris-in- Ossory District. 

In the months of January, February, and March, the cut through the ford at Curragoneen 
was made; this cut is about 100 perches in length, and is principally through rock ; with 
some small works of maintenance which were executed during the spring. This cut closed 
the works of this district, and I have now to report on the works. 

During summer, and average states of the weather, the water is generally three to five 
feet below the level of the land, and high floods fill the channel about brimful ; a very 
unusual fall of rain in summer (as for instance when there fell in the month of June last 
more than 7 inches) is carried off without allowing the water to vise even to the level of the 
land ; indeed at all times when uninfluenced by the Delour floods, the channel of the Nore 
is sufficient to carry off its own water ; but when influenced by the floods of that river, it 
is not sufficient to retain or discharge such extraordinary and continued falls of rain as took 
place during the months of October, November, and December last. The result during 
the present winter was, that the lowest of the lands between B orris-in- Ossory and the 
junction of the Delour river, were three times laid under water : the first time on the 5th of 
November, the second on the 10th of November, and the third time on the 25th of November. 
On the first of these occasions the water covered about 400 acres of these lands to a depth 
varying from 3 to 20 inches, and for the space of about 20 hours; on the other two occa- 
sions the water did not rise so high, and remained up for only about 6 hours each time. 

Owing to the season at which these extraordinary floods occurred, and to the circum- 
stance of the great mass of the land inundated being under grass, but little injury was 
inflicted ; indeed many of the owners of the grass lands have told me they were well 
pleased to see the flood spread over them for a few hours at. this season; but there were 
about 13 statute acres sown with rape seed that were also flooded ; still, owing to the 
short time the water remained upon them, not more than two of these acres received any 
material injury. The total number of acres stated above includes about 76 acres which 
were flooded above the Nore bridge in consequence of a shoal at the bridge; and about 54 
acres above the bridge of Curragoneen, flooded in consequence of obstructions at that 
bridge. At these places the water was only a few inches over the land, and remained up 
for about three hours. 

I have stated above that the channel of the Nore is capable of discharging its own waters 
at all times, without allowing them to spread over the lands, (and will continue so, if kept 
free from deposits and in good order), if the Nore floods be uninfluenced by those of the 
Delour. By a reference to the accompanying statement regarding the late floods, it will 
be seen that during its maximum height the Delour poured down about 140,000 cubic feet 
per minute. This was sufficient to raise the water to a depth of 13 feet in the reach from 
the junction of the Delour towards Danganroe bridge ; the effect of this on the Nore was 
to prevent any considerable discharge from it during the time the Delour remained at or 
near its maximum height ; whilst at the same time, it (the Nore) was supplying at the bridge 
of Borris-in-Ossory, about 50,000 cubic feet per minute. The result may be easily perceived : 
the channel was incapable of reserving the accumulated waters, whose only resource was 
to flow out at the low places, and spread over the lowest lands. 

The Board is aware how rapidly, after heavy rain, the Delour basin sends down its waters, 
descending as they do, directly from the Slievebloom mountains. It was, I believe, sup- 
posed that its flood would have passed away before that of the Nore would reach to any 
considerable height; and this, no doubt, was the case when the valley of the Nore was in 
its unimproved state : now, however, the floods of the Nore rise and fall with a rapidity 
very little less than those of the Delour ; and the consequence is, that after long continued 
rains, the two floods are almost certain to meet. 

The Board will easily understand how this should be, when they are informed, that the 
Nore has been lately widened and deepened for some miles above the upper extremity of 
our works, and that main and thorough drainage have been very extensively executed 
throughout the catchment basin. I will give, however, one instance from observation. 

T 
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On the night of the 6th January, 1853, or the morning of the 7th, it commenced raining 
at 3 o’clock, a.m., and rained heavily until 7 o’clock ; a strong flood was coming down the 
Nore at 9 o’clock, a.m., and at 1 o’clock, p.m., it had reached its maximum height. It did 
not remain at that height for more than twenty minutes, and, in two hours, it had fallen as 
many foot. At its maximum height it discharged at Borris-in-Ossory 37*230 cubicfeet per 
minute. Here we have the Nore flood at its maximum height within 10 hours after the 
commencement of the rain, and 6 hours after its termination. In the former state of the 
river, a flood reached its maximum height, ut the same place, in about forty hours after the 
commencement of heavy rain. 

With reference to the improvement in the valuo of the land, crops, &c., I have to refer 
to the Table showing the crops raised, up to the end of 1852. 1 have had the District 
carefully examined again this year, and the result is very satisfactory. The total nett value 
of the crops (after deducting cost of seed and labour, and tho value of the crop formerly 
produced) is £l 1,848. Tho amount which the land will bo called on to pay is about £18,100. 
I will not weaken the effect of these figures by any comment ; they speak for themselves. 

Being desirous that tho Board should have other evidence besides mine, touching the 
valuo of tho works in this district, 1 have asked some of the occupiers of the land for their 
opinions, and have received from all those asked (sixteen in number) communications, con- 
taining the most favourable opinions of the results. I will quote a few of these for the 
Board’s information ; the rest are of tho same kind. 

One of the most skilful farmers in tho Queen’s County, and who holds a large tract along 
the Nore writes : — 

No. 1 “The lands adjoining the River Nore arc wonderfully improved, indeed, by the 

“drainage works, and their value very much enhanced, without either thorough drainage or 
“ cultivation, as the grass they now produce is of quite a different quality from what it was 
“ before the drainage works commenced.” 

No. 2. — “ has been very much improved in value by the drainage of the Nore; 

“ part that was heretofore of very little value is now able to feed sheep and cattle ; and the 
“ meadows at all seasons safe from floods. From the very great improvement I have seen 
“ on thoNorc, I wish to have the Gully drained, as I am very much interested in the improve* 
“ ment.of the lands of which it runs through.” 

No. 3. — “ Previous to sinking tho bed of the river Noro, the land I hold beside it was 
“ flooded for seven months of tho year ; since then I have broken it up and have grown 
“ thereon a full healthy crop of rape, and is at this time rearing and feeding cattle and 
“ sheep.” 

No. 4 “ The meadow and pasture land of my farm by tho bank of the river has veiy 

“ much improved, but that part nloro distant has not, and I consider that this arises from 
“ its being in a wet state. I would very willingly pay half the expense of getting it drained 
“ if the ’landlord would pay tho other half, that "j. might have a like increase in value to that 
“ by the river bank.” 

No. 5. — “ The callow land that I hold has been improved by tho sinking of the River 
“ Noro. I have increased that improvement by draining and ditching; I consider it would 
“ he more improved if all floods could he kept off.” 

No. 6. — “ The meadow and pasture land of my farm has considerably improved in 
“ quantity and quality, and where at this season of the year, previously to the improvement 
“ of the river, there would be 2 feet of water, now cattle and slice]) are feeding.” 

No. 7. — “The pasture land that I hold beside the River Nore is improved in quantity and 
“ quality, and I find the drier it becomes the moro it improves. I therefore intend, it 
“ encouraged, to improve it more by sinking drains.” 

One who is a proprietor in tho district has given mo the following description of the 
former and present states of the lands. It may be looked upon as representing the state 
of many other districts besides this : — 

No. 8. — “ I have known the lands along both sides of tho River Nore, from Shanagownagh 
“ Bridge to the Quaker’s Bridge (about 7 or 8 miles) for the last 25 years, aud for that 
“ period I farmed a lot of 40 acres of them. During that time they were always under 
“ water during the winter, generally from October until March or April, at that time they 
“ were, of course, useless. Then, again, in summer, six hours’ heavy rain would inundate 
“ them, and destroy whatever hay might be on them, rendering it only fit for litter, nor 
“ could the aftergrass bo used after a summer flood. I have seen aftergrass a foot high, and 
“ we. dare not put a beast of any kind on it. 

“ Sometimes from the w’ant of other food cattle have been given hay that had been 
“ flooded, and I have known them to dio in consequence. This has frequently occurred. 
“ Taking one year with another the crop of hay was not saved more than one year in three. 
“ We had to cut it generally knee deep in water, and draw it to tho neighbouring hills to 
“ dry it. At all times the expense of saving tho hay was very great, and sometimes after 
“ being cut it was earned off from us entirely, unless, when by standing at certain favourable 
“points we could succeed in raking some of it into us. Since tho drainage works were 
“ completed, this state of things has been entirely changed. The lands which were in the 
“ condition stated above are now such that they can he grazed during the whole year round* 
“ and some of them are good feeding grounds, and aro kept as such. Off other portions) 
“ I have seen a crop of hay taken about double the quantity produced before, and as to its 
“ quality, one acre of tho present hay would be worth five acres in its former state. 

“ I have also seen good crops of rape, turnips, and mangel wurzel taken off those lands* 
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“ Altogether the improvement in the value of the lauds in consequence of the River 
“ Drainage Works, has exceeded all our expectations, and generally this improvement has 
“ been effected without the necessity of resorting to either tillage or thorough drainage.” 

The works in this district have stood pretty well. In the flat reach, between B orris-in - 
Ossory and Shanagownagh, throughout which the material is principally loose running sand, 
the slopes have been greatly washed away, and shoals have been formed, particularly in 
two places lvhero cattle are in the habit of crossing for want of accommodation bridges. 
Shoals of this sort are very injurious where the gradient is so light as it is in tins reach. 

In the lowest reach of the district, from the Dolour down, the shoals have rather 
increased during the past year. The Board is aware that those shoals were not removed in 
1S5L, when the rest of the district was cleared of deposit; and, as through this reach is the 
outfall for the distinct from Borris-in-Ossory down, these obstructions, by keeping up the 
water from the Delour, are partly the cause of the flooding of the lands along that part of 
the Nore. _ .... 

Since writing the above I have received the following letter, which I willingly quote, as 
it has been written by one who has been intimately acquainted with the district for many 
years. 



„ g IK January 25, 1853. 

I have known the lands along that portion of the River Nore, between the Butter 
“ Island and Borris-in-Ossory, for 40 years, having had the supervision of upwards of 100 
“ acres of those contiguous to the river during that period. 

<■ I have particularly remarked that during the last 20 years the floods have been so 
“ frequent that it would be quite impossible to state the particular times of their occurrence; 
“ in fact it may he said that there has been, even in the summer, a succession ot floods. 

“ The crop 'of hay produced was of a very coarse description, and from the frequent 
“ occurrence of summer floods the saving of it was, at all times, very precarious, being 
“ often carried off altogether, perhaps when nearly saved. If flooded, either when cut or 
“ uncut, it became useless except to make dung, as it would then be (as well as the pastur- 

a>re after being flooded) pernicious food for cattle. . 

- I had some time ago, in the middle of summer, a horse of mine, confined on part of 
“ these lands on a small piece of rising ground, by the sudden rising of the flood, from 
« which lie could not he relieved for weeks. I have this winter seen the same lands 
“ ploughed bn heavy cattle which could not before walk over them m the snmmer. 

“ The contrast, indeed, has been very great since the execution of the drainage works. 
“ Excellent crops of rape, turnips, oats, and hay of a very superior quality, and much more 
“ in quantity also are now produced, and many parts which were before only adable for 
• ! pasturage for a few months, are now converted (without having to lesort to tilla 0 e) into 

“ sheep pastures, during the whole round of the year. , T 

“ On the whole, the drainage of the Nore has been productive of very Sjat tea wgfc. 
« and if advantage ho taken of the altered state of the lands, the woik must be highly 
“ remunerative.” 

Shinrone District. 



The only worts done in this district during the year 1802. were the com^etion of 
Bunnow bridge at the lower extremity of tlio district, and the 

During the heavy rains of this winter the mam channel was almost brimful, but no pmt 
of the district was hooded. In the low flat reach from Milltown b ^ecW. Abater 
remained near its maximum height for a great part of tho season, and .he lands were wet 
and sloppy. Tho remainder of the district from Milltown up was comparatively dry, and 

cattle were grazing close to the river. i - r .+i,r,*W nf +Wo heino- a large 

I account for the water remaining up for so long a tune, by the fee t of there 
extent of flat country lying along tile upper, and still unimproved portions of the streams 
St flow S this distSr and which detain the water, down The 

greater part of tho catchment basin above Shinrone, about 30 ,°U 0 Mres B ttactoart 
and it is very probable that when this upper country f ^ such 

some future time the lower portions of the Shinrone distnct will be flooued duun e suen 
oxtraOT^nmy 1 ^^ of^ain^as we had this season, unless the parties interested fully maintain 
the present works, or increase tbeir capacity. . . r + r._ to r, e 

piidu^d good clops whilst tta meadowy •£ SS 1 been 
TrSt of a cieful inquiry into the valne of the 
crops is given in the table appended. 

Castlebernard District. 

At the close of the year 1851, the earth-worlc of the main channel had been finished 
up to fte S bridge, and the top lift had been taken off the reach through the swamp, 

^eSerTS^rtowever, the excavation through the swamp , « discon- 
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turned, in consequence of the extreme wetness of the soil, and the drier reach round +1 
Glen wood, and on through the valley towards Castletown, was proceeded with ° 
This was continued throughout the months of January, February, and March mo 
and when completed, the new channel for the Clonfoss river was commenced and carried 
on throughout the month of April. In April, a portion of the new channel for ’the Kilmnin 
river was excavated, and embankments made along it where the lands arc low. An acco 
modation bridge, across the main channel at Annaghmoro, was erected, and stones fa" 
the weirs and bridges wore continued to be raised from the Pass and Lackaroe quarries f 
In May, the deposit of sand and gravel swept by the winter floods into the main channel 
at Cloghanmore was removed. The building of the accommodation bridge at Lcttvbronk 
was commenced, as also that of the weir at Cloghanmore, and part of the materials for 
the county bridge at Knockbannon, and the weir at Castletown, were drawn from the 
quarries. e 

In the months of Juno, July, and August, the weir at Cloghanmore was built, with the 
exception of the fish passage. Tho accommodation bridge in Lettybrook was completed 
as also another accommodation bridge on tho main channel at Knockbannon. 1 ’ 

Tho deposit and obstructions were removed from tho main channel through Annaghmoro 
and Droughtville, and guard walls built along the curve at the Glen wood. ° 

. Tlie deposit was removed from the Clonfoss river, one accommodation bridge built over 
it, and part of the material quarried and drawn to tho site of the proposed falls. The 
Ozierbrook drain was completed, and for its whole length was cleared of deposit. 

A drain was cut through tho swamp around Kiltubrid Castle, from the main channel 
towards the muddy lough, and several small drains or taps were opened into the adjacent 
low spots. A strong rough paving was executed in front of Cloghanmore weir. 

Stones were dressed for Castletown weir, and for Knockbannon bridge, which was com 
raenced on the 23rd of August. 

From September to the end of the year, the quarrying and dressing of stones for the 
various weirs, falls, &c., were proceeded with. The public bridge at Knockbannon was 
completed, and guard walls built on both sides of the river, both abovo and below the 
bridge. The drain at Kiltubrid Castle was carried into and through the muddy lough, and 
the weir at Clonfoss bridge was in course of erection. 

The whole of the earth-worlc is now completed, with tho exception of the necessary exca- 
vations for the weirs and falls, and for works of maintenance, which in tin's district, subject 
as it is to sudden floods, have, up to the present, and will for some time, he very expensive. 

For building the bridges at Killyon, Carrig, and tho Pass, tenders were obtained by public 
advertisement, and a contract entered into with tho mason, who is preparing the materials 
tor all the bridges, that he may he ready to commence building so soon as the weather will 
permit. 

T . ho -$? 10 .^strict has been relieved from floods, except about 50 Irish acres of tho 
lands of Kilmain, between the public road at the Little bridge and Fortel river ; through this 
tract the waters of Kilmain river arc still carried by tho main tap, which is not capacious 
enough to carry olf high floods. 1 

These lands will bo fully relieved so soon as the Brcaghmoro weir is built, and tho Kilmain 
waters turned into the new channel. Although this portion of tho lands of Kilmain is not 
Judy relieved from floods, it is in a much better state now than it was during my recollection 
tor it is available for cattle in the summer, and at all times, except during heavy rains ; 
whereas its former state was that of a marsh all the year round. 

During the extraordinary flood of the 5th of November, about 1G Irish acres of the 
lowest parts of Domnduft were inundated for a few hours. This was occasioned by the 
back-water getting up through the tunnel, or syphon, under the head-race of Springfield mill, 
Md flcwmg back through the Dcrrinduff drain. 1 do not attach much importance to the fact 
ot this low place being flooded on this occasion, as that flood was one of a most unusual 
eV< T ^ 0r th , ls . dwta-ict. Tho flood remained at its maximum height for about 
tinee liours, during which time tho low parts of the berm along the river were covered to 
a lew inches in depth, but the spoil banks prevented the water getting out upon the field. 

1 f ^, U . °* water discharged, &c., will be given in some general observations at the 

end ot this report. ° 

, T J kavehad the district carefully examined, with the view to ascertain the amount and 
• 01 .® ct 'ops raised off the former flooded lands, during tho year 1852, and the result 

f ie fkl© appended to this report. The values given are those, after deducting 
j- „„ i 0 seecl > the labour in planting and saving the crop, and the value of the crop 
toah-Mcoc *° _ Many portions of the land tilled in 1852 were formerly almost 

vnlno nf t’liA I'oughout the whole district, a very decided change lias taken place in the 
.Za uf tands. lhe change in two portions containing about 100 Irish acres is very 
tS™ ft-i I i de t0 * ie Iow tract 011 t,lc north of the public road in Ballinree and 
J ’ r ? ^ 0W mars b around Kiltubrid Castlo ; tlioso tracts, in their former state, 
i .■ wa tcr, and were, consequently, worthless; tho latter ono particularly, 

of blni tillecf t0r ^ * shakin £ morass * is now drained, finn under foot, and capable 

Kilbride District. 

of tke works executed in this district was the opening 

p c e into Poulacapple bog. This channel was continued throughout the 
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early part of 1852, although, in consequence of the wetness of the bog. and the difficulty Appendix c. 
of procuring men, was worked but slowly. To enable us to carry on the channel through ,, . 7~ tI „ 

the bog, numerous drains were made to dry out the land for a considerable distance on each Annual Report uf 
side. Mr. Win. Fraser, 

In February, and March the drain from the main channel through ClouygaiTa into Gurtccn En-riittcr*™ 4 
bog was finished, and the other main drains on the south side of Gurteen bog, and running 
into Poulacapple bog, was completed ; at the same time, and during the month of April, 
the deposit which had been collected in the main channel, between Kilbride bridge and 
Poulacapple bog, was removed: this deposit had accumulated during the time of suspension, 
from 1848 to 1S50, principally by the sides of the deep cutting slipping in, and filling up 
the channel, in most places to a depth of 3 feet, in others 1 A feet, and in some as much as 
44 feet. 

The depth of the channel, the wetness of the season, and the softness of the material, 
rendered the removal of the deposit difficult and expensive. 

In April, the enlarging of the channel through the reach, from tlic King’s River to Kilbride 
bridge, was commenced. This reach was the first worked when the district was commenced, 
and it was carried out nearly in accordance with the original design. It was found to be 
insufficient to discharge the ordinary Hoods, and the dimensions bad, therefore, to bo 
increased. The material was very compact gravel and boulders, with some rock ; the work 
was continued throughout the spring, and finished in summer. An accommodation bridge, 
under the approach to Garryricken bouse, was commenced in September, but the contractor 
left it unfinished. 

A large proportion of the flooded land in this district lies about Poulacapple bog: and to 
give outfall from it, it was necessary to cut from 1 2 to 10 feet in depth through a hard ridge of 
high ground, for a distance of about 2£ miles. The material of this ridge was in some places 
good standing stuff, but it was principally soft slipping clay, with strata of running sand 
it was quite saturated with water, and although it was gradually deepened, both sides, in 
many places, slipped in, when we had excavated to the full depth. 

During the late heavy rains some of the worst places came in again, and obstructed the 
channel, but the sides are now so firm and dry, that the removal of these slips will not be 
difficult, still this reach will require careful conservation for some years. 

The only parts of this district that were flooded during the late extraordinary floods, 
were about 120 acres of the lowest part of Poulacapple bog, and about 30 acres of the low 
fields between Kilbride bridge and the King’s lliver. 

The flooding of the latter was occasioned by the incapacity of the channel to discharge. • 
so unusual a body of water. The flooding of the bog was caused by the slips in the deep 
cutting. 

The great and valuable tracts of low land in Trencbmore, Kylefreghane, Ahannure, &c., 
were also free from floods during the whole season. 

The improvement in the lands of this district lias been very great. The flat tracts of 
land in Trencbmore, &c., alluded to above, were formerly almost always in a marshy state, 
in consequence of the high ridge at Ahannure bridge ; they were unflooded and available 
for pasturage during the present winter, and some very good crops were raised in other 
parts of the district. 

Ki Imaganny District. 

During the months of January, February, and March, the main channel from Goodwin’s 
garden up towards Chapelizod, was being executed, although with much difficulty, in con- 
sequence of the extreme wetness of the weather, and the scarcity of labourers. The cut 
through this reach was made 10 feet wide at bottom, with slopes of H- to I. and from 7 
to 8 feet in depth. The gradient here is 9 feet per mile. 

During the same months the reach at the upper end of the district, from Graigue bridge 
to some distance above the ruins of the old mill in lloscon, was also executed ; a culvert 
was made under the public road, on the Shortalstown stream ; and, in February, the new 
public bridge at Dunnamaggan, was commenced, and finished in April. This bridge is 
20 feet on the skews, the angle of which is 52 degrees, and with a clear roadway of 18 
feet. There are very long retaining walls, and considerable embanking along the new 
approaches, by which the line of the road has been improved; the whole was done by contract. 

In April and May the main channel was carried up through Chapelizod demesne, and 
joined with the former works, near the south bridge ; an embankment was made across the 
old channel to Chapelizod pond, and the new river course was cleared out up to Dunna- 
maggan bridge. 

In April, the new weir for Goodwin’s garden mill was commenced, and was completed 
in the month of August. This weir is 126 feet in length, and 5 feet high from tho bottom 
of the river. The head race was deepened aud widened from the weir to the mill, by 
which the height of the water at the weir was reduced 3 feet, without interfering with the 
head at the mill ; whilst the water is brought home to the wheel, and the supply kept 
up more fully than it was before. 

During the time we were at work in the reaches of the river above Chapelizod, the suc- 
cessive floods swept down sand and clay, and deposited^ them in the quiet water of the 
pond in the demesne. So high did the accumulations of mud arise that,. except during 
floods, they stood above the water surface, and this destroyed the beauty of the pond. 
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Those deposits were fully cleared out during the latter part of this year, and the pond left 
in a state rather better than it was before our works were commenced. 

The works that have been executed throughout the district are generally standing pretty 
well. In the long reach below Chapolizod demesne, where the fall is 9 foot per mile and 
where the material cut through is generally a loose running sand, the slopes are a «ood 
deal cut away, and shoals have been formed lower down by the gravel and sand. * ° 

Near the junction of the Tuberdangan stream, and up towards Cloonc bridge] the mate- 
rial is soft, slipping blue clay, and, as might be expected, the banks slipped in, and the* 
bottom rose. The first and second slips were cut out, and the usual means resorted to to 
dry out the land, and with as much success as could bo expected. Nothing, however 
within the bounds of reasonable expense, will cure such slips, but continuous attention for 
years in removing the slipping materials, and gradually drying out the adjacent lands. 

Besides these two, there aro many other places whore the channels arc obstructed by 
slips, or by shoals formed of gravel and sand, washed out from the slopes, but they are of 
trifling importance compared with those stated above. 

The results to the lands have, in this district, been decidedly favourable; all the land within 
the district has been greatly improved in valuo, whilst throe large tracts of land have been 
changed, from an almost worthless to a productive state. I alludo to the great flats aloiw- 
the Tuberdangan stream, tho lower part of the Kilmaganny stream, and adjoining the 
Longbog stream, under the old castle of CurraliiU. These flats wero originally, almost con- 
tinually, in a marshy state, particularly the one last named, which, throughout the year, was 
hardly ever free from water. Along the Tuberdangan stream, in the lands of Ballintcc, &c., 
the hay was frequently cut in water, and that extensive tract usually presented the appear- 
ance of a lake ; such also was tlio state of tin.', extensive callows, by the Longbog stream, and 
which, when I first examined them in the summer of 1847, were flooded to a depth of 
about 2 feet. 1 

Those tracts are now the host low land meadows in the country, and arc amongst the 
most valuable pasturages. 

1 lie net annual value of the crop, raised sinco there was any portion of the land relieved 
in the year 18-17, is given in a table appended to this report, and to which I would refer 
for information on the subject. 

During the great rains of the autumn and wintor of 1852 tbo channels throughout the 
whole district were brimful, and in some places where the banks wore low they were not 
able to contain the floods, aiul some low spots here and there were covered for a few hours ; 
but the only places where any considerable extent was under water, was along the Tuber- 
dangan stream, and along the lower end of the Kilmaganny stream, above Cloonc bridge. 
In those two places there were about 250 statute acres flooded for about 12 hours. 

The works in this district have been executed to tbo extent originally intended, and 
generally rather more has been done ; there still, liowovor, remain some small things to be 
executed to make the measure as perfect as it should be ; but as the expenditure has 
reached the sum of £3 per aero, on every aero in the district, no more, works can bo executed 
unless the proprietors give their assents again, according to the provision of the Drainage 



Long hans District. 



The history of this district has boon given in the Annual Deport for 1851, and I need not 
further allude to it. 

extl- a sinking which was commenced in 1851, wan continued to the end of January, 
18 o_,, when, in conscquonce of want of funds, the work was suspended; and, except the 
removal of slips, nothing was done until the month of July, when the rock cutting was 
commenced; and in the month of October the work was finished. 

The Board is aware that the works which were lately dono in this district, had for their 
object the discharging of the floods independently of the swallow-holes at Woodsgift, which 
were found insufficient to carry off more than the summer water. For this purpose it was 
necessary to deepen the channel made in 1848 through tho ridge at Ballief, and through 
le nigh lands m Ridge, Tincashel, &c., from 4 to 5 feet. The greater part of this extra 
cutting was through solid rock, of a very hard description of quartz ; aud as the cut was 
very narrow and deep (about 15 feet), and full of copious springs, tho excavation was 
roublesome and expensive. Some of the material between the ridges of rock is a soft 
semi-fluid grayish clay, that would stand at no slope, and, of course, continued to come in 
near y as fast as we could excavate it. These very bad places were drained by running 
aps into them, and at length wo succeeded in stopping their passages ; some of them, 
owcvei , lave slipped again during the late heavy rains, and tho channel is again obstructed, 
but not very seriously. 

The drain along tlio boundary, between the lands of Bellonc and Ridge, was resunk for 
about 120 perches in length, and to a depth of 5} feet below the general level of the 



,liI h l, mat TS ^rough which this drain is cut is even worse than that along the main 

channel, and the slopes of about 50 pcrclics of it havo slipped. 

legiet 1 cannot report, with reference to tho lands in this district, as favourably as in 
«. i cases. \ ery little has been dono towards taking advantage of the improvements 
Cl j, y, A”* some small portions very excellent crops havo been taken; but 
generally tlie land has been left unimproved, and its nature being such as to require 
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tillage to bring it to a profitable condition, the results of our works, in that way, have Appendix C. 
not yet developed themselves. Extract ta» the 

For some years past excellent crops of rape might have been taken off the greater part Annual Report of 
of the lands of the district ; but the people do not seem to understand how profitable this Mr. Wm^Fraser, 
crop is, and how well suited to the reclamation of such land. Of this I am certain, that EiWncur. 
had this district been in other parts of the country that I could name, it would have been 
made before this to yield, in clear profit, a return far beyond the expenditure on the 
works. 

General Observations. 

Since the River Drainage Works were commenced in this country they were never so 
severely tested as during the autumn ancl winter of 1832. The whole country was deluged 
with rain ; and for continued and destructive floods it was a season that will long be remem- 
bered in every part of Europo. Irelaud appears to have received a liberal portion of the 
rain, and the new river courses were severely tried. The results have confirmed the 
wisdom of making the new channels sufficiently capacious to carry off large bodies of water ; 
for had these channels been made ou the “moderate'’ scale, so warmly advocated by 
some, damage and loss to a very great extent would have been the consequence. The late 
floods, occurring at the time they did, when this question of capacity was so generally dis- 
cussed, have probably set the question at rest; for after the experience of 1S52, none will 
be likely to hazard the opinion that our channels are too large, it is said by some that our 
new river courses should not be intended to carry off the floods of winter, but only those 
of summer, which, all are agreed, should bo confined within the banks. For this purpose 
it is alleged that channels much smaller than those we have executed would suffice. 

I will now show what the results would have beeu last summer had the channels of the 
districts in my charge been regulated on that principle, and by the information we had as 
to the quantity of water likely to be discharged during the summer floods. 

By reference to the registry of rain fall for the year 1852 it will be seen, that in tlie 
month of June there fell a quantity equal to "I inches in depth, on the earth's surface ; and 
notwithstanding the fact, that the water was previously very low in the channels, and that 
the dry earth absorbed a large portion of the rain that fell, the uew river courses were fre- 
quently brimful. Now, had these channels been of what are called “moderate" dimen- 
sions, the floods of June last would have passed out on the lands and destroyed rape and 
other crops, seriously damaged the hay, oats, &c., and probably have rendered the pasturage 
unfit for use for the remainder of the season. On the night of the 24th of July, nearly 
1 inch of rain fell, producing another flood ; and between the 3rd and 9th of August, more 
than 2i inches fell, which filled the channels again. These floods would have completed 
the destruction of what the June floods might have spared ; and on the most moderate 
calculation, there would have been lost in the districts of Kilmagauny, Kilbride, Loughans, 
Borris-in-Ossory, Templemorc, Shinronc, Borrisokane, and Castlebernard, property to the 
value of .£10,000. 

In none of those districts named above were any of the lands flooded during the summer; 
and the first four only had portions flooded during the great rains of October, November, 
and December. In Castlebernard, a low spot in Deninduff, was flooded for a few hours. 

The following table will give, in a condensed form, the necessary information concerning 
these floods : — 



Name of District. 


Area of 
C. B;isiu. 


Area of 
landed aud 
injured 
Lands in 
District. 


flooded* in 
the Winter 
of ISaS. 


Total 
quantity 
of water 
discharged 

maximum 
height of 
Floods. 


Discharge 
per minute 
per Acre 
oifC.Basin. 


Observations. 


1. Templeuiore, 


Stat Acres. 


Slat. Acres 


— 


Cubic Feet. 

37,125 


Feet. Dec. 




At Knockanroe, 
At Louglnnoe 


5,000 


~ 








Bridge, 

2. Borris-iu-Ossory, 


33,000 


3,455 


l£ 


09,432 


2*75 






36,000 


3,625 


415 


86,aOG 


2-40 






25,000 


— 


- 


1S0.G00 


7-30 




3. Kilmaganny, . 


10,560 


3,433 


250 


72,370 


0-80 






42,000 


2,424 


25 




1*93 






S,320 


2,792 


150 


38,604 


4*64 




6. Shi nr one, 


35,840 


1,292 


None. 


33,120 


0*92 





Even where portions of the improved districts were flooded, the contrast between them 
and the valleys of the unimproved rivers could not fail of striking the most unobservant. The 
latter are still deeply under water, and will remain so until April or May next ; whilst the 
former were, in a few hours after the maximum height of the floods drier than even the 
adjoining high grounds. Daring the month of December last and the early part of the 
present month (January 1853), I walked over every part of the districts named above, and 
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Appendix C. 

Extract from the 
Annual Report of 
Mr. ffm. Eraser, 
c.E., District 
Engineer. 



remarked that the comparatively dry fields ill the country were those contiguous to o„ 
new river courses. Preparations for sowing wheat wore almost everywhere susnenrkd 
except, in the tillage fields close by those rivers, and cattle and sheep sought their l,.,,]-. 
the only places where dry pasturage could he obtained. ils 

For further information as to the increased value of the lands, I would refer to the follow 
“g ta!j]c - showing the net value of the crops up to the end of the year 185’ T 
amounts show the net value of the crop, after deducting the value of the cron nroduced 
during tho unimproved state of these lands, and the cost of seed anil labour in rd™* 
mg and sowing the crop. 1 nt ' 

\ cry little, of these lands have been thorough drained— nor is such a process "enenllv 
necessary— the arterial works, combined with the deepening of existing drains and fences 
effecting, m most, cases, all that can he desired. On this subject 1 would refer to some of 
the communications from tho occupiers, quoted in the Kcport on tlio Boms-in-Ossory 
district. v 



Ihe earth-works have all been executed in the usual way, by task, or small contracts- 
and except where, in certain cases, it was unavoidable, no men wero employed by the day’ 
iho building of public bridges have been lot by contract ; tenders having been publicly 
advertised for, and the lowest accepted, where the contractor was considered capable of doing 
the work; anil for such isolated works, this system lias been found advantageous. Some 
private bridges, weirs, &c., have been also executed by general contract; hut in these cases 
tenders were not advertised for. In other cases, where mason-work was not done bv 
general contract, it was done on the task-work system ; tho masons forming themselves 
into a gang, and working at a fixed rate for each class of work. 

The following statement of tho average cost, per cubic yard, for each kind of work in 
each district, since its commencement, is given for tho Board’s information : 

The average cost given below includes the cost of earth and rock work, plant and imple- 
ments, unwatenng, engineers, overseers, and all other salaries ; store and office rents, and 
aU . mcidents and contingencies connected with the works. The averages would be some- 
thing lower, if the number of cubic yards excavated in works of maintenance, from the 
-commencement, could have been ascertained; hut these works were so scattered and irre- 
guiar that I coulcl not ascertain, with correctness, their quantities, anil so they were 
altogether omitted. Tho cost of mason-work includes cost of procuring and drawing all 
materials, stone, lime, sand ; timber used in centres, shoring, &c. ; and all workmanship 
anti labour ; and all expenses incident to mason-work. The cost is tho average of all classes 
•ot work, such as rubble, dressed work, &c. 



Districts. 


Host of Clay 
ami Gravel 
per Cubic 
Yard. 


Cost of solid 
11 ock pur 
Hukic Yard. 


A VlTRgO <’08t 
of Clay ami 
solid Hock 

11U Ywd. 10 


Cost of 
Mason-work 
pur Cubic. 
Yard. 


Coat of 
Un watering 
per Cubic 


Plant anil 
Implements 

lK Yard.'“' 


Observations, 


Borris-in-Ossory, 


d. 


s. d. 


d. 










- 


_ 


fl-68 


15 7 








Oastiebcraard, . 


4 


1 9 


4-12 










Templemore, 


- 


- 


5-50 


1C 9 


•33 


•S3 


About rjJij ofthoquan- 


Kilmaganny, 
Kilbride, . 


- 


- 


4-85 


G 10 


•19 


•40 


tity was solid rock. 
About Vl ' ,[ was rock. 


~ 


- 


5u5 


10 G 


T9 


•40 


About T ,V,| of the whole 


Loughans, . 


6-0 


1 10 


7-22 








quantity solid rock. 


Shinrone, . 


5-50 


1 9 


G13 


1G S 


•40 






Ballycasey, 

Lorrba, 


4-25 


1 0i 


5-85 
7 01 


9 8 
14 0 


•1G 

•81 


•G7 

•40 


One-fifth of the entire 
















quantity was solid 


Borrisokane, 


“ 


- 


6-50 


_ 


_ 


_ 


rock. 

About t.\j was solid 
















rock. 



.... > + r h „ ’ , „ u costs °* the works, will, I think, hear favourable compari- 

son wuth the cost of any similar works ever executed in this country. 

Hoard’s attention to tho condition of the 
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The following table of rain-fall for 1S51 and 1852 is from the registry of a gauge kept 
at Borris-in-Ossory : — 



Month. 


1851. 

On Earth’s 
Surface. 


1852. 

On Earth’s 
Surface. 


January, ..... 


4-40 


5-948 




1-30 






2-30 


1*463 




1-40 


1-749 




1-70 


2-056 




2’CG 


7-269 




3-00 


2-094 


August, ..... 


3-10 


4-0S0 


September, .... 


0-G7 


•G21 




3"iU 






0-95 


6-442 


December. .... 


1-00 


6*547 


Total, 


27-18 


44*188 



Appendix C. 

Extract from the 
Annual Report of 
Mr. IVm. Eraser, 
c.e.. District 



Return of Produce of Reclaimed Land in the undermentioned Districts, from com- 
mencement of Works up to December 1852. 

TEMPLEMORE DISTRICT. 




U 
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Appendix C. 

Extract from tlie 
Annual Report of 
Mr. Wm. Eraser, 
c.e.. District 
Engineer. 



BORRIS-1N-OSSORY DISTRICT. 



Date. 


Pasturage. 


Meadowitig 

After-grass. 




Turnips. 


Cabbages. 


Potatoes. 


Oats. 


Bere. 




^Net 


a™. 


Video. | 




^Net 




^Nol 


Area. 


Not 

Value. 




j Value. 


A„». 


vj et 


Area. 

Value. 




Acres. 


£ 


Acres. 


.0 


Acres. 


£ 


Acres. 


.0 


Acres. 


£ 


Acres. 


£ 


Acres 


£ 


A„„. 


£ 


1847 


000 


80 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 




_ 


1818 


900 


•170 


200 


289 


2 


30 


- 


- 


- 


- 


- 


- 


- 


- 


- 


_ 


1849 


1,088 


052 


270 


321 


17 


205 


8} 


78 


3 


0 


- 


- 


1J 


4 


_ 




1800 '■ 


2,080 ! 


1,430 


300 


370 


| 73 


730 


4 


30 


- 


- 


- 


- 


8} 


an 


4 


22 


1851 


1,1121 


1,430 


100 


010 


101 


1,010 


13 


09 


- 


- 


3 


18 


21 


80 


1 2 


9 


1852 


1,800 


1,207 


31)0 


819 


82 


810 


40 


300 




1 


11} 




70 


200 


3 


10 




8,102 

1 


0,375 | 


1,010 j 


2,317 | 


278 j 


2,800 


70} 


017 


j* 


7 


14} 




1082 


40U 


• 


16 



llarloy. 
Area. I V SS 






Mangel Wnrzel. 



789 0 
1,814 0 
2,028 0 
3,237 0 
3,775 0 



KILMAGAJNNY DISTRICT. 





rasturage. 


Moadovring 

After-grass. 


Itapo. 


Turnips. 


G'lllil 


ages. 


Potatoes. 


Outs. 


Bere. 




A,.a 


Net 

Value. 


Area. 


Net Value. 




Not 

Value. 


A””. 


Net 

Value. 


Aren. 


Net 

Value. 


Area. 


vS t. 




Value. 




Value. 




Acres. 


£ 


Aci es. 


£ «. 


Acres. 


£ 


Acres. 


4! 


Acres. 


£ 


Acres. 


£ 


Acres. 


£ a. 


Acres. 


£ 


ISIS 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


1819 


2,018 


1,473 


808 


1,287 0 


- 


- 


} 


3 


- 


- 


1 


3G 


17 


00 10 


- 


- 


1850 


2,970 


2,308 


307 


028 10 


- 


- 


3 


0 


- 


- 


20 


200 


19 


74 10 


- 


- 


1801 


2,018 


2,708 


070 


091 0 


- 




2} 


10 


- 


- 


26 


107 


10 


101 0 


- 


- 


1802* 


" 




~ 


~ 




- 


- 


- 




- 


- 


- 


- 


- 


- 


~ 



Total ; the Value 



1818 

1810 

laoo 

1851 

1852*1 



2,608 0 
2,870 10 
3,387 0 
1,103 0 



am (in examination of the District it appears that the increase between 1851 and 1852 is about the same a 
n 1830 and 1851 , making the total increase, ......... 
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CASTLEBERNARD DISTRICT. 



ISIS 

18-1!) 

1830 

1851 

185-2 



£ Acres. 
- - 



509 3 

399 ; - 

I 



35 0 
103 0 
47 10 



Cabbages. Potatoes. 



Date. 


IM.,. 


Wheat. 


Thoi 

Dm 


ouffh 


Mangel Wnrzel 


Tur 


bary. 


Carrots. 


Total 
Aren of 


Increase 
Value of 
the Crops 
Value in 


Area. 






^Net 




Net 

Value. 


’ 


Net 

Value. 




Net 

Value. 


Area 


Net 

Value. 




Acres. 


£ 


Acres. 


£ 




£ 


Acres. 


£ i. 


Acres. 


j 


Acres. 


£ 


Acres. 


£ 


1848 


- 


- 


- 


- 


- 


- 


- 


- 


_ 


_ 


_ 




77 




1849 


- 


- 


- 


~ 


- 


- 


- 


- 


- 


- 


- 


- 


7r 


119 


1830 


- 


~ 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


1114 


254 


1831 


2 


■ 14 


- 


- 


- 


~ 


- 


- 


- 


- 


- 


- 


900 


1,475 


1802 


1 


13 


- 


" 




~ 


3 


34 10 




- 


i 


8 


1,490 


2,825 




3 


S7 






- 


- 


3 


34 10 




- 


4 




2,000 


4,750 



Appendix C. 

Extract from the 
Annual Report of 
Mr. Wm. Fraser, 
c.e., District 
Engineer. 



KILBRIDE DISTRICT. 
(Quantities in Statute Acres.) 



1840 ! 

1847 

1848 

1849 

1850 

1851 

1802 



1,4814 
1 , 5524 - | 
1,400 
1,0074 



l Area -|vSine.| Area -h 
I Acres. £ I Acres.) 



1840 

1847 

1848 

1849 



| Acres) £ L 



223 0 U 
484 0 O 



720 0 O 
971 0 0 



From an examination of the District, it appears that the increase between 1851 and 1852 is 
as between 1850 and 1851, malting the increase for 1802, ..... ~ 
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Appendix C. 

Extract from the 
Annual Report of 
Mr. Wb. Eraser, 
c.e., District 
Engineer. 



BORRISOKANE DISTRICT. 
(Quantities in Statuto Acres.) 



j Vul'uo. | Ar0,l | Not Value. |Arra,| Net Paine. 



1810 l.isaj nos 12 h ioi tit 0 - 

1847 1,1811 128 11 0 11J 8 18 15 - - 1J 

1818 1,000} non is 7 12 in 7 0 nnji ms 12 0 on-] 

1840 801} 310 10 1 371 27 13 II 107 1,013 17 li 30} 

1800 8204 284 0 3 8-1} 81 10 O 103 033 2 0 28 

1801 1,128 304 10 0 110 1(M) (I (I 1011 700 0 0 35 



()| 11 on 13 4 18* 40 10 0 

0 4J 28 15 0 81} 221 13 4 



t Value. I.Vrenl yjV’*' 




The areas under pasture for the yet 
turned, as, on revision hy the Valunti 
increase the value of tlio pasture l'or ci 



s 1818, 18.10, and 1SSO, should have hnnn 317 acres morn than those re- 
. that ad’liliuiml ipnuitity was found to ho iu llm District. This should 
diyuav £111, which hy throe years, ..... 



Deduct the original value of the Lends in this Dial 



Add the increase in the crop for the year 1852, 



SHINRONE DISTRICT. 
(Quantities in Irish Acres.) . 



Value. Avm ‘ Value. Arca Valor, j 



ci Acres. £ Acres. ,£ 



0 0 - - _ 1$ j 21 j - - li 20 12} 00 

0 0 152 304 4 32 20 | SOS | 0-1 I 8 4} 04 j 8 1° 

0 0 j 102 414~j "llTj 112 j 27}"" | 220 | 0} 8 0} 00 j 10} «5 

I Barley. Wheat I Flux. I v}* 0 !*} I Tnrhitry. I Fallow. I 



Acres. £ Acres. £ Acres. <G Acres. .-£ Acres .£ Acres £ Acres. £ e. 

____________ 00 30 0 0 

_____ 116 103 00 

_____ no 103 00 



r s * .i 



_ _ _ 315 314 0 0 

_ 607 1,014 0 0 

_ 810 1,203 0 0 

“I I ~ 2,318 <£2,880 0 0 
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Extract from the Annual Report of Mr. Richard A. Gray, c.e., District Engineer. 

For the year 1S52. Dated January, 1853. 

Districts of Bonne, Counties of Meath, Westmeath . Kildare, and King's. 

,, Deel, „ Meath and Westmeath. 

The works executed in the Boyne and Decl districts during the past year were of a 
limited character, and confined generally to the finishing of what had been commenced the 
previous years ; and as nothing of any interest occurred in their progress beyond what 
usually attends works of that class, and which have been so fully described in previous 
reports, it is not necessary to go into any details respecting the mode of operation, but 
merely state what has been done — the effects produced— the extent to which tho effects 
have been taken advantage of by the occupiers of the lands, and the results. 

Boyne District. 

On the Dcrrinydaly division, the dredging of the deposit between the bridge and Roris- 
tov/n was continued, and a quantity equal to 3, SOU cubic yards removed. This had been 
carried down from tho works on tho upper divisions of the river and accumulated so as to 
rise to near the summer water level, and greatly retard the discharge from above. At 
Hig'nnsbrook weir also it was found necessary to remove a similar accumulation. 

Don ore division. The un watering course has been filled in and the surface reformed, and 
several inlets opened so as to complete this portion of the district. 

~ Stonyford division. Tho un watering course has been filled in and the surface formed, and 
several inlets made ; also the temporary bridges at Stonyford and Aslifield public roads 
have been taken up and the roads remade, and some accumulation of sand removed, which 
had formed at tho junction of the Clonard lliver. 

Leinster Bridge division. It was found necessary to unwater in order to get up a quantity 
of sand which was deposited on the entire length, and had to be excavated to a depth of 
generally eighteen inches, and without which, it would have been impossible to finish the 
works further up, owing to the bottom being nearly level. This circumstance was the 
occasion of much delay, as the least run of water in the channel brought down and deposited 
sand, which immediately prevented the escape of the water from the work above, and which 
sand hacl to ho removed frequently from a space more than halt a mile m length ; and this 
was repeated as often as a dam was cut, or any trifling fall of rain occurred, each such 
occurrence occasioning a delay of from three days to a week without lessening the current 
expense. The unwatering courses on this division have also been closed up and the suiface 
reformed, and all inlets, &c., finished off. . , , 

Ballvbo—an division. The silt deposited m this reach was also removed, and some damage 
occasioned* by trespass of cattle end the bursting of tire tap dram m ono or two places 
repaired, beside a general repair of the sides of the channel, which suffered a great deal 
during tho winter, and the closing of the unwatering course opening ot inlets ire. 

Tho channels of tho Yellow Kivcr, Mongagh Hirer, Little Boyne, and Clonard Hirer, 
likewise underwent a general repair. '-"V. wlnel, havimr been more or less 
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Extract from tlio 
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c.e., District 
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injured by the winter floods, had to ho reshaped, and in many instances large quantities of 
silt and gravel removed l and in the Little Boyno m particular the channel was sunk gene- 
rally two foot six inches deeper from Boyne Bridge upwards, the land along it haiong 
subsided to such an extent as to render the river not more than from ftve to snx ieot deep 
below the surface of tho ground. The ““wateniig courses eonMOte^mth AeM chtmnds 
have all been filled up, and 
occupied by them restored. 



contingent works done away with, and the ground 
occupied by them restored. The different drains discharging into these mors have also 
been opened, and would have been completed before the end of tho year hut for the unusual 
wetiveatherrve experienced since October ; they will, however, I expect, be all completed 
bv the time this report will be received. 

The total length of ground over winch the year’s work 
including nine miles of main drains. Tho quantity of excavation therefrom was 120,2o8 
cubic yards and the quantity shifted in refilling tap drains fc was 121,949 cubic yards. 

The 5 negate nulber of men employed was, 33,717, and the gross expenditure 

£ TlieA* mtonry executed was the weir, &c„ for Castlejordan Mil, and tire abutments 
of an accommodation bridge on the Yellow lliver, and three on the Mongagh Hirer 

The^rescntment was fot at Spring Assises for Balljboggan bridge, which is the last 
county Presentment in thf district, all the others having been obtained previously. 

Deel District. 

On this river the quantity of works was also small, and of the same character as that 
described m the Bole, with the exception of the new weir at Miarney, which was erected 
in the month of Augort; the underpinning of the arch over the tadrace from the mill; 
Sso the lowering of the machinery in the mills to suit the reduced lewd of head water. 

Those works were some time deferred awaiting the decision of the Proprietor, who was 
desirous of having the water power increased to the greatest available extent, and whose 
Sately declining to have ft so, is much to be regretted; for although the miller has 
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Appendix C. expended a considerable sum in taking advantage of the increased fall we have given lii 

Extract from the ancl built an extensive addition to the mill, yet he does not enjoy within 30 per cent of the 

Annual Report of power that could have been obtained at a comparatively trifling cost. 

?e ^Strict Gray ’ The drains abovc Raharn °y haTC boen sunlc t0 t1lc fall extent, and those about Drumcree 
Engineer. ancl Moortown ; also the channel of the Riverstown River, which suffered very much and 

which I was obliged to have resunk on two occasions. ’ 

The tap drain has been closed from llaharncy downwards, and the different drains 
cleared up, and the accommodation bridges between Inan and Clondalee completed as 
also those situated on the upper portion of the district, which had been in use for four years 
and required repairing. ^ ; 

The main channel had also to bo sunk from Raharncy to near Purdon’s Bridge in which 
space a considerable deposit had accumulated. 

Presentments were obtained at tho Spring Assizes for the last of the county bridges all 
of which are now paid for, as well as those on the Boyne district. ° ’ 



General Remarks. 



During the year the quantity of rain which fell was unusually great, particularly since 
October, from which date to the end the water in the channels has seldom been below the 
flood line. The following list represents the quantity of rain registered for each month 
during 1851 and 1852, from which a tolerable idea may he formed of the extraordinary 
nature of the nun-fell m 1852 ; that of 1851 being a fair average of what generally occurs 
m this part of the country. J 



January, 

February, 

March, 

April, 

May. 

Juno, . 

July, . 

August, 

September, 

October. 

November, 

December, 



1851. 


III. J»Ol\ 


1852. 






. 51 5 


January. 






. -93 


February, 






. 2-30 


March, 






. 1-24 


April, 






. 1'56 


May, 






. 379 


June. . 






. 2-86 


July, . 






. 4-18 


A ugust, 






. L24 


September, . 






. 3-96 


October, 






. M2 


November, . 






. 1-14 


I Jecemhcr, 





In. I'ec. 

4- 69 
3-89 

1- 58 

2- 07 
218 
8-06 

3- 23 
3 79 
Ml 
3-51 
804 

5- 29 

47 44 



Owing to the unusual quantity which fell during the last three months, a great portion 
of the lands of the Boyne district were flooded more or less on three different occasions. 
These floods were, happily, of short duration (for the greater part), viz., from Stonyford 
bridge upwards being chiefly along tho course of the main channel, between that point and 
the junction of tho Yellow River and Little Boyne ; the first occurred between the 6th and 
November— -the next between the 10th and lGth — and the third on the 23rd and 

4th Decem ber. I he lands along the Mongagli tributary wore also extensively flooded 
from the 10th to the 13th November, but tho water fell very rapidly, being two feet down 
m the channel oil the 15th. The upper portion of-tho Yellow River and Little Boyne ancl 
nearly the entire of the C lonard River lands were not flooded, hut along the main channel 
from the junction of the Dcel downwards to Scariff was from tho 6th to the 19th Novem- 
ber, and from Scanff to Newhaggard, the lowest point of the district, from the 6th to the 
23rd November the height of the flood varying considerably during the time, the highest 
being between the 12th and 16th, during which time there was a tolerably uniform depth 
of waterpassing over Newhaggard weir of 210 feet; this would, if the weir was not 
affected by back water, give a discharge of 664,224 cubic feet per minute, but the discharge 
tluough J nm bridge during the same period was only at the rate of 274,648 feet per 
unnute or less than one-ludf what the weir ought to pass. I n consequence of the obstruc- 
tion at Trim and between that and Newhaggard, the weir at the latter place was “drowned” 
to the depth of 19 inches, which accounts for tlic unpleasant fret of its not discharging half 
the quantity due to its length ; or in other words, its taking more than double the time to 
discharge the floods which it should ; the quantity discharged being at the rate of little 
more than nine-tenths of a cubic foot from each acre of the catchment basin per minute 
during the highest state of the floods. 

However with the exception of the lower and part of the centre divisions affected by 
the want of capacity below Newhaggard weir, 1 consider the original anticipations, as 
expressed m the preliminary Report, p. 57, to be fully carried out, vfz 
„ , 1 he results which I consider may be fairly calculated upon are, — that during ordinary 

„ states °l fa e water m winter, its surface will he from 3 to 4 foot below the level of the 
M ' ,aceut Jands ’ whilst even m high floods it cannot be anticipated to rise higher than pre- 
sen summer water, except possibly on some extraordinary occasions, against which no 
„ 0icsi .?bt could guard, or at least, it would neither he prudent nor necessary to incur the 
expense of providing against, when the injury can he but slight and of rare occurrence.” 
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The floods in November and December have been of no ordinary character, as is amply Appendix C. 
testified by the several reports from other parts of Ireland, as well as from England and r , .7— 
Wales. Extract Irom tlic 

On the Deel district the floods did not rise to any injurious height, the channels carried Mr. Rich. a. Gray, 
them in all cases well, and there was no injury to crops of any kind. Between Ra barney Di8tnct 
and Inan bridge the river was quite full, and on this division, at Derrymore and Grangebeg, gmeer ' 
the water flashed over the old Lough and the low spots around for about thirty-six hours. 

From Raharney upwards the flood was generally three feet under the surface of the land 
at its highest state ; and from Inan bridge to Clondalee bridge it was from two feet six 
inches to three feet below the surface. From Clondalee to Killyon it was higher and went 
out in some low spots for about twenty-four hours, but on the whole the Deel channel 
carried oft the floods in a manner which surprised all acquainted with the district, who 
observed the fall of rain and saw its effects in undrained localities. 

Regarding the extent to which the occupiers have takeu advantage of these improve- 
ments, the best means of explaining it is by giving parallel lists of the quantities and 
description of crops grown during the three years 1850, 1851, and 1852. 



BOYNE DISTRICT. 



Cop. 


1850. 


1851. 


1050. 


Apr... 


Rate per 


Amount. 


a™. 


Rate per 


Amount. 


a™. 


Rate per 


Amount. 






£ S. 


£ s. 




£ s. 


£ s. 








Rape, 


153 


10 0 


1,530 0 


317 


9 0 


2,853 0 


121 


12 0 


1,452 0 


Oats, . 


102 


5 10 


5G1 0 


209 


5 10 


1,149 10 


453 


6 0 




Potatoes, . 


4 


15 0 


GO 0 


20 


15 0 


300 0 


41 


16 0 




Turnips, 


4 


12 0 


48 0 


33 


12 0 


306 0 


16 


12 10 




Meadow, . 


583 


4 0 


2.332 0 


974 


4 0 


3,896 0 


1,499 


4 0 




Pasture, 


4,712 


1 5 


5,S90 0 


5,490 


1 5 


6,862 10 


4,905 


1 5 


6,131 5 


Mangel, 


— 


- 


- 


6 


15 15 


94 10 


6 


16 0 


96 O 


Eero, . 


- 


- 


- 


5 


6 0 


30 0 


5 


6 0 


30 0 


Rye, . 


- 


- 


- 




- 


_ 


IS 


a 0 


10S 0 


Cabbage, . 


- 


- 




_ 




_ 


2 


20 0 


40 0 


Wheat, . 










- 


- 


3 


1C 16 


5 O' 8 








10,421 0 






15,581 10 






17,477 13 



The aggregate value of the produce on this district during the three years amounted to 
£43,480 3s. sterling. The area of the land tilled during that period was 1,518 acres, 
the cost of which tilling, taken at £2 10s. per acre, would amount to £3,795 ; the area 
of meadow grown was 3,050 acres, the cost attending which was about 10s. per acre, which 
would amount to £1,528 ; these two sums added together amount to £5,323, which being 
deducted from the value of the produce, £43,480 3s., leaves a balance in favour of the 
improvement of £38,157 3s., from which, however, must be deducted the original value 
of the crops before the drainage, taxes, &c. 



DEEL DISTRICT. 



C-p,. 




1850 






1051. 




1855 




A«„. 


Rate per 


Amount. 




Rate per 


Amount. 


a™. 




Amount. 


Rape, 


18 


£ s. 
10 0 


£ S. 

180 0 


29 


£ s. 
9 0 


£ S. 

261 0 


94 


£ s. 

12 0 


£ S. 


Oats, . 


7 


5 10 


3S 10 


11 


5 10 


60 10 


103 


6 0 




Meadow, . 
Turnips, . 


40 


4 0 


160 0 


300 


4 0 


1,200 0 


726 


4 0 




- 


- 


- 


4 


12 0 


4S 0 


11 


12 10 


137 10 


Mangel, 


— 


_ 


— 


7 


15 15 


no 5 


4 


16 0 




Potatoes, . 


- 


- 


- 


2 


15 0 


30 0 


40 


16 0 


640 0 


Pasture, 


- 


- 


- 


4,534 


0 16 


3,627 4 


3,891 


1 0 


3,891 0 


Rye, . 


— 


— 


— 


- 


— 


_ 


12 


6 0 


72 0 


Cabbage, . 


- 


- 


- 


- 


- 


— 


2 


20 0 




Vetches, . 


- 


- 








- 


5 


6 0 


30 0 






- 


378 10 






5,336 19 






9,524 10 



The value of the Deel produce for the three years amounts to £15,239 19s. sterling 5 
from this deduct the cost attending 349 acres of tillage, at £2 10s. per acre, and 1,066 
acres of meadow, at 10s. per acre, a balance of £13,834 9s. will appear as the profit of the 
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crops, from which must of course he deducted the value of the crops previous to the 
drainage. 

The result of this winter’s trial of the channel will, I expect, inspire the industrious 
occupiers with more confidence, so that a greater extent of cropping maybe fairly expected 
next season ; and after the awards shall have been made, and the monies expended put 
in course of recovery, I expect the indolent parties will feel the necessity of exerting them- 
selves, in order to make the land pay more fully for its improved condition ; and that from 
both these causes combined, the benefit already but partially developed will be greatly 
increased, and the condition of tho occupiers improved in proportion. 



Extract from the Annual Report of Mr. John IV j r. Kelly, District Engineer. 

For tlio year 1 852. Dated January 15, 1853. 

District of Fergus, Counties of Clare and Galway. 

„ Quin, „ Clave. 

„ Armagh, ,, Galway. 

Fergus District. 

Tho works in this district have been suspended now 2-1- years, in consequence of the pro- 
prietors not having furnished the necessary number of assents required by law to enable the 
Board to prosecute the works to completion. 

With the exception of some repairs of temporary bridges (erected over three years ago) 
no works have been executed in the district during the past year. 

Quin District 

In this district the works have progressed uninterruptedly during the year, slower, indeed, 
in consequence of tho scarcity of labourers, than would ho desirable, hut in other respects 
with a reasonable degree of satisfaction. 

The works executed consisted of excavating 1 4 miles in length of streams and principal 
watercourses, and fi-1 miles of minor drains. Tho excavation in both was 5G,S34 cubic 
yards of gravel and earthwork, and 16,585 cubic yards of limestone rock. Most of the 
channels were of small widths, but of good depths ; and this, together with the numerous 
ridges, and frequently long continuous shoals of rock to be cut through, rendered the work 
more than ordinarily tedious. Some difficulty was also added by not having the usual 
temporary side drains to unwater the works, the opening of which drains, owing to the 
roclcy nature of the ground, would bo too expensive for the small class of permanent chan- 
nels required. Head dams had, therefore, to be generally used, to keep back the waters 
altogether, as long as the circumstance of each locality would permit, and dry the seat of the 
works from local springs and rain water by scooping. The sluices in the head dams had, of 
course, to he frequently drawn, to let the accumulated waters run off, and thus avoid com- 
pensation for land damages : and in connexion with this subject it may he stated, that we 
found the owners and occupiers of the lands obliging, and generally easily dealt with. 

There have been also 23 small bridges and culverts built within the year (of spans or 
waterways varying from 20 feet to 2 feet), and there arc 4 more in course of erection. 

Of the 23 bridges built, 7 arc for private accommodation, where passages always existed; 
and the remaining 16 are built where the new channels cross the public road. The latter, 
together with their wing-walls and approaches, have been so placed as to improve the 
direction of tho roadway wherever required or practicable ; and in some instances, as at 
Movmoro bridge (on tho road between Ennis and Tullaj, tho improvement is considerable. 

The bridge works were invariably executed by contract, taken by local working masons, 
and at, indeed, very modcrato prices. And although the masonry of which they are com- 
posed is rather coarse, it is of a strong and durable description. 

Notwithstanding the number of places in which the public roads had to be diverted over 
temporary bridges while building tho new ones, and tho degree of public inconvenience 
unavoidably caused, it is gratifying that no accident whatever, attributable to our worts, 
occurred during the time. 

Tho amount of labour for the year was equivalent to tlio labour of 62,944 men for one 
day, being, on an average, equal to about 208 men for the whole year round, and the 
extent of land relieved from floods (in addition to the partial improvement of more) is 904 
statute acres, making the total extent now improved 3,5 15 acres, at an expenditure upon the 
works of all descriptions of £16,738 12a 1 . 9 d., including county works not yet separated from 
drainage. 

Armagh District. 

The necessary works for tho drainage of about five-sixths of this district Laving been 
completed in. December 1851, and the proprietors having declined to furnish the required 
assents to enable the improvement of tlio remaining portion being effected, it was deemed 
advisable to bring the works to a close ; and tlio final award was accordingly made in 
April last. 

The improvement of the small portion that remained to be done, could bo effected with 
great facility and economy at the time, all the preliminary provisions of the Drainage Acts 
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having been complied with, and the necessary implements and superintendence being at A PPE .. n ,.. r 

hand ; but it is to be regretted the opportunity was suffered to pass away, not alone on its ' 

own account, but as the completion of this part would also lessen the aereable expense Extract from the 
upon the portion already improved. The fact was placed before the parties interested, and ilSSS, 
the omission of taking advantage of it is, of course, attributable to themselves. District Engineer. ’ 

Considering the expensive class of works in this district, the sudden and destructive 
effects of the floods previous to the improvements, and the superior class of lands that were 
thus liable to injury, their reclamation at an expenditure of £4 3s. 2d. per acre, including 
all charges, must be considered moderate, and the undertaking decidedly remunerative. 

General Observations. 

Fergus District. 

Having in my two last annual reports entered more or less into the consequences arising 
from the suspension of the works in this district, it is not, therefore, necessary to dwell upon 
them here, nor to enter into any details of the additional expenses thus accruing by tbe 
accumulating interest on the money expended, tbe deterioration of tbe plant and tools, &c., 

One good season’s work would nearly complete tbe drainage of several thousand acres 
of land, most of which is composed of good alluvial soil, well adapted, when drained, to 
the purposes of either arable, meadow, or pasture ; and the remainder, of coarse, sedgj r , 
marshy lands, .and cut-out bog, at present of very little value, but when drained, capable of 
being made, with a small amount of labour, good tillage land, well suited to green crops 
and oats, and when subsequently let out into grass would be tolerably good meadow or 
grazing land. 

If the execution of tbe project be delayed much longer, it will be no easv matter to 
collect as many labourers as would complete the works in any reasonable time, unless 
at a greatly increased scale of prices, or high daily wages. Even at the present time, 
one-half the number of men are not available that were to be had when tbe works were 
suspended. 

Quin District. 

In this district the works arc on the eve of completion, and were it not for the scarcity 
of labourers, particularly during the spring and autumn seasons of the last two years, they 
would have been finished ere now. 

Five years ago somo thousands of labourers could be obtained in this district, whereas at 
no time during the last year were we able to collect more than 34C, and that only during 
tbe winter months and for a short time in midsummer, when farming operations were compa- 
ratively suspended. At other times, during the harvest in particular, the number was 
reduced to 150. It will therefore be readily understood how much the progress of the 
works has been retarded, particularly when it is considered that the hands were fewest 
during the greater portion of the year that drainage or water-works could be executed 
with greatest advantage and economy. Under these circumstances, and in order to bring 
the works to a close as quickly as possible, it was deemed advisable to proceed with the 
works all through the winter, even at some extra expense and disadvantage. 

The works being now nearly finished, and all the important channels and watercourses 
in tho district opened, it is satisfactory to find that they have been proved to answer all 
the purposes expected of them. Ample opportunities of testing their adequacy have been 
presented by the numerous high floods of tho last, almost unprecedentedly wet year; and, 
although the floods frequently rose brimful in the main channel (a mountain river,) and in 
some instances overtopped it, they rarely spread more than a few perches into tho low spots 
on either side, with the exception of the very extraordinary flood of the 5th of February, 

1852. Even that flood spread over only 1G4 acres out of about 2,700 acres then improved ; 
and tbe waters retreated within tbe channel again in 15 hours. The floods in tbe tributaries 
were of much longer duration, but they did not at any time rise higher than from 2 to 4 feet 
of the level of the low lands. 

Judging, then, by tho effects of this winter’s floods, and I believe it will be admitted that 
they formed a sufficiently severe test, it appears, that although the very extraordinary high 
flood of February overspread a comparatively small portion of the lowest lands (and to 
guard against such an extreme case it would not perhaps be advisable to incur a large 
additional expenditure) the scale of the works is quite sufficient for the general improve- 
ment of the district ; thus realizing the required advantages at a moderate expenditure. 

There has been comparatively little (only 4-1 acres) of tho land drained in this district 
brought yet into cultivation. This is attributable, to some extent, to the scarcity of labour 
— to the prostration of enterprize (now, however, reviving again) among the tenant class 
— and to the desire to leave the lands in meadow, now that they have been improved, 
and placed' beyond all danger of flooding. 

Annagh District 

Notwithstanding the numerous very heavy floods that occurred in this district since the 
works were finished, the channels were found to he quite adequate to their discharge, 
without flooding any of the lands. 

All through the winter, sheep and cattle have been grazing in safety on lands that, were 
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it not for tlie drainage improvements, would have been submerged in water ; and some of 
which, even in the dryest seasons, were perfect swamps. 

When the present state of this and the Quin district is contrasted with what they were 
or with what the Fergus and other unimproved districts have been during the winter it 
sufficiently demonstrates the value and necessity of arterial drainage. * * # 9 * 

In connexion with tlio general subject of this report, it may not be out of place to insert 
the following returns, showing the maximum discharge of water during floods, &c., in each 
of the forementioned districts, and the fall of rain, &c., during each month of the last 
year. 

With reference to the first return, I would draw attention to the enormous flood that 
occurred in the Annagh district, in tho month of .’June, 1851, which would inevitably have 
destroyed the meadow crops had not the new channels been opened at the time; and from 
the second return, some notion may ho formed of the general unfavourablen ess of those 
portions of the year in which most labourers were available, and of tho test supplied of 
tho adequacy of the new channels by the discharge of tho floods caused by such an extra- 
ordinary fall of rain. 



No. 1 — Return of Catchment Basins, their Maximum Discharge during Floods, &c., 
in each of the following Districts : — 





Area of 


Minimum 


Maximum or Pirn 
per Milm 


i Dinrlisrh'0 


IMscliarfin 
per Minute 


OllhEIlVAT.'ONS. 




basin. 


Disrlutrgn 
per Minute. 




Total. 


,f (.'ateluneiit 


Fergus, 


Statute Acre*. 

10-1 .MO 


CuMli Feel. 


0th Fell., 1052, 
20th Dec., 1882, 


Cubic Feet. 

70,000 

1.0,200 


Cuhio Feet. 

0-/(T' 

0-05 


The C'utclnncut Basin is ilat and has 
several lakes, mul the lands are not 
relieved from Hoods in a large portion 
of this district. 


Quin. . . 


04,1-20 


1.210 


5th Full., 1052, 
1 1 tli Dec., 11152, 


37,077 

3I.000 


1-10 

1-00 


The Catchment Basin is one-sixth 
mountainous mid live-sixths ilat, with 
lakes, ami much of the lands axis 
drained. 


Amutgli, 


11,200 


fill -f 


12th June, 1051, 
5th Nov., 11152, 


155.000 

1 12.000 


13-02 

10-U0 


All a Mountain Catch incut Basin ; Hoods 
sudden anti cnuitnous. 



No. 2 — Return showing tho Fall of Rain, &c., as observed at Ennis, 
for the year 1852. 




Extract from the 
Annual Deport of 
Mr.P.J. Klasen, c.e. 
District Engineer. 



Extract from the Annual Report of Mr. P. J. Klasen, c.e., District Engineer. 

Districts of Brosna ( Ferbane ), . King's County. 

„ Kilbeggan, . . . King’s County and County Westmeath. 

For tho year 1852. Dated 28th February, 1853. 



Kilbeggan District. 

A sufficient number of second assents not having been obtained, there have not been 
any works carried on during the past year in this district. 
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I subjoin a list of tbo lands which have been tilled during this year, as also the average 
of the crops : — 



TOWNLAND. 


a™. 


Quality of Crop. 


Total estimated 
Value of Crop. 


Observations. 








A. 


R. 


p. 




£ 


«. 


d. 




Teemacreeve, 






2 


0 


0 


Bero, 









Newly sowed. 


Ballinnire, 






1 


2 


u 


Oats, 


9 


0 


0 


Ballindery, Big, 






3 


0 


0 


Do., . 


22 


10 


0 




Clongowlcy, . 






3 


0 


0 


Bere, 

Rape, 


13 


4 


0 








5 


0 


0 


60 


0 


0 










5 


0 


0 


Bere, 


22 


0 


0 










9 


0 


0 


Rape, 


10S 


0 


0 










3 


0 


0 


Oats, 


IS 


0 


0 










4 


0 


0 


Do., . 


24 


0 


0 










5 


0 


0 


Do., . 


30 


0 


0 










5 


0 


0 


Do., . 


30 


0 


0 










5 


0 


0 


Turnips, 


37 


10 


0 










3 


0 


0 


Rape, 


— 






Growimr. 








3 


0 


0 


Potatoes, 


54 


0 


0 










1 


0 


0 


Do., . 


10 


0 


0 




Moycasliel, 






4 


0 


0 


Oats, 


32 


0 


0 




Ballickmoyler, 








0 


0 


Do., 


12 


0 


0 








1 


0 


0 


Do., 


6 


0 


0 




Kilnacarra, . 






2 


0 


0 


Do., . 


12 


0 


0 




Lahinch, 






3 




0 


Rape, . 


22 


10 


0 




Kilcoursey, . 






1 


1 


0 


Do., 


12 


10 


0 








1 


0 


0 


Bere, 


3 


0 


0 




Kilnabinnia, . 






0 


2 


0 


Do., . 


4 


0 


0 








0 


3 


0 


Turnips, 


4 


10 


0 




Kilmncklin, . 






2 


0 


0 


Bere, 


16 


10 


0 








2 


0 


0 


Oats, 


16 


0 


0 










1 


2 


0 


Turnips, 


7 


10 


0 










6 


0 


0 


Rape, 


24 


0 


0 




Ballylouglit, . 






1 


0 


0 


Oats, 


7 


0 


0 








2 


0 


0 


Do., . 


12 


0 


0 










3 


0 


0 


Do., . 


25 


4 


0 




” 






3 


0 


0 


Rape, 


22 


10 


0 










1 


2 


0 


Oats, 


7 


4 


0 




Tonyphcrt, 






3 


0 


0 


Do., . 


IS 


0 


0 








4 

3 


0 

0 


0 

0 


Rape, 
Oats, . 


30 

IS 


0 

0 


0 

0 




” 






2 


0 


0 


Rape, 


15 


0 


0 










2 


0 


0 


Bere, 


18 


0 


0 




” 






4 


0 


0 


Do., . 


33 


0 


0 




” 






2 


0 


0 


Oats, 


12 


0 


0 




Hall’s Farm, . 






2 


0 


0 


Rape, 


15 


0 


0 








1 


0 


0 


Bere, 
Rape, . 


11 


0 


0 




' 






3 


0 


0 


22 


0 


0 










3 


2 


0 


Oats, 


45 


0 


0 










2 


0 


0 


Potatoes, 


12 


0 


0 










2 


0 


0 


Oats, 


12 


0 


0 




LissaLclly, 






1 

1 


0 

0 


0 

0 


Do., . 
Potatoes, 


6 

4 


0 

0 


0 

0 


A missed crop. 


Cloonugb, 






10 

2 


0 

0 


0 

0 


Bere, 

Oats, 


60 


0 

0 


0 

0 




” 






2 


2 


0 


Bere, 


7 


10 


0 




” 






5 


0 


0 


Rape, 


— 






Sowed, & appears good. 


” 






2 


0 


0 


Oats, 


15 


0 


0 




” 






3 


0 


0 


Bere, 


22 


10 


0 




Kuockycosker, 






3 


0 


0 


Rape, . 


30 


0 


0 








4 

4 


2 


0 

0 


Bere, 

Oats, 


39 

36 


12 

0 


0 

0 










1 


2 


0 


Rape, . 


10 


3 


0 








1 


0 


0 


Bere, 

Oats, 


13 


15 


0 










4 


0 


0 
















174 


0 


0 




£1,222 


2 


0 




Deduct area of 


crops 






0 












sowed, but not valued, 


10 


0 




— 














164 


0 


0 




£1,222 


2 


0 
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The value per acre in the foregoing schedule, in many instances, will be found low; and 
although the crops, when growing, appeared very heavy, the yield has been considerably 
below the general average, owing chiefly to tho rankness of the soil and the season having 
been. so very wot; but notwithstanding these disadvantages, after malting an equitable 
deduction for seed, labour, rent, and the usual rates, there will be found a net average 
profit of about £3 10s. per acre. 

Independent of the above advantages, the improvement in the grass crops throughout 
the district is most marked, particularly as to quality, and the land not tilled may now be 
considered coiirtaut and healthy pasturage ; whereas before the drainage operations hacl 
been commenced, their supply was but of a very scanty and coarso nature, their duration 
quite uncertain, and in numerous instances they were totally unproductive, being permanent 
and inaccessible swamps. 



Lrosna (Forborne) District. 

No works have been carried on in this district during the last year, for want of second 
assents, except repairing casual injuries to those works which were formerly completed, 
and keeping temporary county and occupation bridges in order. 

Tho advantages taken of the lands already drained is not so great as might have been 
anticipated. . The portion of the district where the most active preparations are going on 
for tillage are below Tullamorc and Ballymoney bridge, and along the lower portions of 
the Ballyboughlin and Cloughatany rivers. 

The following list shows the extent of tho lands cropped, and an approximate value of 
their produce : — 



Townland. 




Quality of Crop. 


Total estimated 
Valuo of tho Crop. 


OUSHIIYATIONS. 




A. 


it 


r. 




£ 


s. 


d. 




Ballycue, 


1 


2 


0 


Rape, 




_ 




Newly sowed. 


Ballvmooney, 


4 


0 


0 


Do., . 




— 




Ditto. 


Tobcrlcliecn, 


1 


2 


0 


Turnips, 


9 


0 


0 




2 


0 


0 


Rape, . 




_ 




Ditto. 


Clonmorc, 


0 


0 


20 


Mangel, . 


1 


5 


0 






0 


1 


0 


Oats, 


1 


10 


0 




„ ... 


0 


3 


0 


Rye, . . 


G 


15 


0 




Cappancur, . 


0 


q 


0 


Oats, 


3 


0 


0 




Mcclaghaus, . 


0 


2 


0 


Rape, 




_ 




Ditto. 


u 


2 


0 


0 


Do., . 


14 


0 


0 






1 


2 


0 


Do., . 




_ 




Ditto. 


„ and Cloncollog, 


2 


2 


0 


Do., . 




_ 




Ditto. 


Cloncollog, . 


1 


0 


0 


Do., . 


7 


0 


0 






1 


1 


0 


Do., . 


8 


15 


0 




„ ... 


0 


2 


0 


Potatoes, 


3 


10 


0 




„ ... 


0 


2 


0 


Do., . 


3 


10 


0 




„ ... 


1 


1 


0 


Mangel, . 


12 


10 


0 




„ ... 


0 


2 


0 


Rape, 


3 


10 


0 




„ ... 


0 


1 


0 


Mangel, 


1 


15 


0 




Cappancur, . 


0 


2 


0 


Potatoes, 


3 


10 


0 




0 


0 


20 


Barley, . 


1 


0 


0 




Cloncollog, 


2 


0 


0 


Potatoes, 


14 


0 


0 




'Tullamorc, 


2 


1 


0 


Oats, 


13 


10 


0 




0 


1 


0 


Potatoes, 


1 


15 


0 




» ... 


2 


2 


0 


Rye, . . 


22 


10 


0 




„ ... 


1 


2 


0 


Mangel, . 


15 


0 


0 




„ ... 


0 


1 


20 


Potatoes, 


3 


0 


0 


Old river at Pound- 




















Cloughatanv, 


15 


0 


0 




153 


0 


0 




Ballyboughlin, 


3 


0 


0 




24 


0 


0 




Faheeran, 


4 


0 


0 


Rapo, . 


40 


1G 


0 




Dunard, 


2 


0 


0 


Turnips, 


20 


0 


0 




„ ... 


0 


2 


0 


Mangel, . 


6 


0 


0 




” ' 


0 


2 


0 


Potatoes, 


10 


0 


0 






5G 


3 20 




£404 


1 


0 




Deduct area of crops 


















sowed, but not valued, 


12 


0 


0 






- 






Total, 


54 


3 


20 




£404 


1 


0 





The foregoing schedule of valuation will give a net profit of about £3 15s. per acre, 
after deducting cost of seed, labour, rent, and rates, &c. 
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Abstract of Rain-fall. Appendix C. 



Months. 


1848. 


1810. 


1850. 


1851. 


Extract from the 
1852. Annual Report of 

Mr. P. J.Klasen.c.E 


| 

£ 


£ 

| 




£ 


| 


Ttillamore. 


4 

1 


E-* 


h 


g- District Engineer. 

J 

E- 




Inches. 


Inches. 


Iuche*. 


Inches. 


Inches 


Inches 




Tni>1ina 






January, . 


1-72 


1-45 


4-41 


~ ,, 


2-21 


1*76 


G-00 


6-09 


5 -S9 


4-08 


February, . 


3-4o 


4-47 


1-54 


b 3 . 


3-01 


1-43 


1-40 


1*06 


4-37 


3-57 


March, 


2'75 


2-52 


1-02 


.2 


0*11 


o-oo 


9.-79. 


3-35 


1*17 


0-03 


April, 


2-55 


3-20 


2-70 


s” = ° 


3-96 


2-50 


1-18 


1-73 


1-09 


1-25 


May, 


0-77 


0-GS 


3.90 


« i? s 


1-77 


1-G0 


1-11 


1-73 


2-43 


1-GO 


June, 


3-70 


2-7G 


1-03 


« r3 


2‘27 


1-78 


2-85 


2-75 


G-15 


6-30 


July, . . . 


3-21 


2-53 


4-96 


3-08 


3-78 


0-88 


2-87 


2-G7 


2-2G 


2-35 


August, 


G-92 


0-90 


3-G5 


3-00 


3-49 


2-95 


3-70 


3-97 


3-57 


2-80 


September, 


3-72 


2*61 


4-75 


2-55 


2-40 


1-80 


1-89 


1-84 


0-G0 


0-55 


October, . 


3-97 


3-39 


3-00 


3-03 


1-89 


1-00 


3-7G 


3-36 


2-09 


1*88 


November, 


1-67 


1-27 


2-GG 


2-38 


4-00 


2-S4 


1-23 


0-S3 


6-27 


8-5S 


December, 


3'75 


2-79 


3-00 


2-49 


1-87 


1-86 


1-09 


1-0S 


4-51 


4-2G 


Total, 


38-18 


33-57 


3G-G7 




30-7G 


20-95 


29-85 


30-46 


40-40 


37-75 



Discharge of Main Rivers and Tributaries. 



Name of River. 




Section; 


il Area. 1 


Veto 


—• 


Discharge por Minute. \ 


Observations. 




Max. ! 


m„ 


Max. 


Minimum. 


Maximum. 






Square Ft. 


Squ.ro Ft. 


Ft. TW. 


Ft. Deo. 


Cubic Feet. 






Brosna (Ferbane), . 


Oct. 11th, 1852, 


70-30 


- 


105-0 


- 


7381-5 


- 


Close above Ferbane 


Jan. 17th, 1851, 




093-0 




305-2 




272570 0 


Bridge. 






Feh. (ith, 1852, 




Do. 




Do. 




Do. 


Do. 


Sept. 13th, 1852, 


27-5 




6G-3 


" 


18-23-25 


- 


Near junction -with 
Clodiogh. 




Ballyboughlin River, 














42559-0 


Aug. 5th, 1851, 


28-0 




80-0 | 




2400-0 


" 


Close above Bally- 
boughlin Bridge. 


Clouglmtany River, . 


Jan. 22nd, 1851, 




110-32 




290 0 




33732-80 


Aug. Otli, 1851, 


1-0G 




97-0 




190-12 




Near junction with 




17-92 




2010 




3001-92 


Brosua. 




Jan. 10th, 1831, 


Kilheggan, 


July 13th, 1851, 


10-83 


- 


102-0 ; 


“ 


1920-0 


40215-50 


Between Belview and 
Kilnacarra Bridges. 




Nov. 11th, 1852, 


- 


174-85 


' 


230 


“ 



Table of the Fall of Rain, Height of Water, Gross Discharge per Minute, &c., at 
Ferbane, from the 5th of November, 1852, to the 7th of February, 1853. 



Cloudy, 
Showery, 
Ditto, 
Cloudy, 
Light mill 

Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Cloudy, 
Ditto, 
Fine, . 
Showery, 
Fine, . 

Ditto, 
Frost, 
Fine, . 

Ditto, 
Rain, . 
Fine, . 

Ditto, 

Frosty, 

Ditto, 



Ditto, 
Cloudy, 
Heavy rain, 



Cloudy, 

Ditto, 

Ditto, 



N.N.W. 

E.S.F,. 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



N.W. 

N.N.W. 

N.W. 



OWTOl 252 
51)0-71) 21!) 
0-13-7-1 23S 
480-98 227 
-431 00 211! 
41888 21-1 
4UH-32 211 
4(111-32 211 
418'SS 21-1 
40(5-32 211 
418-88 214 
503-32 23( 
543-74 23S 
0 91 000-70* 241 
1) 11 (114-10 2« 



124,«imi 
171, SIC 

302.013 

137.013 
140.4(15 
130,500 1 
111,524 

03,3!)s 

8fl;ii44 

80,818 

88,802 

811,(114 

85,892 

89.344 

115,800 

129.509 
140,405 

107.510 
165,997 



j 41,170,300 
1110,140,120 
142,813,440 
151,400, 
103,687. 

! 151.400,(110 
' 179,724,030 

247.415.040 

292.107.000 

220.828.040 

215.020.000 

180.402.000 
100,504,501 
131,403,121 
129,087,300 



123,0; 



,4'i) 



123,084,480 

129.087.300 
123,084,480 

120.087.300 
100,838.40(1 

180.402.000 

215.220.000 
220,823,040 
239,035,060 
204pJ25,12U 



21,11.2,240 

20,845,440 

42,030,480 

20,845,440 

58.073.700 

125.703.840 
17O,54G,4O0 

105.171.840 

03.578.400 
(14,811,700 
38,943,300 
12,841,92(1 

7.430.100 

2.083.280 

2.033.280 

7.430.100 
2,033,280 

7.436.100 
15,187,200 

04.841.700 

03.078.400 
105,171,840 
1 1 7,3*4,480 

8.2,073,020 
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Table of tho Fall of Rain, &e. — continued. 





. r CrwUMtilh. DilKsnunjqf 

vlmiiv, Wllil-ll Iwul.-M 

• 2 (Irowt would liuvo column. nr 

L i M 'tr srstf 

C FurCuS. rt'zn,, dlx-'lurrol. 

: iu < .i.iiiiu-i. per In eser-* cf 

- Furlmiw. dny, nt For- nrighmlly i,r.i. 

"l 1 * 1 '? 1 I' 1 " 1 ’' 1 rliairid 
|Uuwliug l.uuls. ui FecWuc, 



,Fi. Culilu Ft. Cubic Feet. Cubic Feet. Cubic Feet. 

I.-! hM.KOII 1711, 724, (MU 131.fJ01.aiKi f.R,H7:*,7l>» 
■38 113,(172 1(13,(187, (58(1 „ -J-4,i):»«s «so 

:ir. nif.-ior. 101 .-luii.ii m -in w, 



Ira,. inn, (iio 
sii.iiii Jd'.i,087,:jnii 
J I -l.M'l llll.N:»M,|(dl 



(I Showery, . Ditto, 

7 Fine, . . 1 lute, 

8 Ditto, . Ditto, 

0 Ditto, . Showery, 

10 Wet, . . Ditto, 

J 1 Sleel&snow, Wet, . 

12 Hi nil wind, Ditto, 

13 Fine, . . Vine, . 



14 Ditto, . Wet, . 

30 Ditto, . Showery, 
1(1 Wot till 11a.m. Vine, . 

17 Fine, . . Ditto, 

18 Ditto, . Wet, . 

Ill Wot, . . Ditto, 



20 Ditto, 
SO Wet, . 
Hi Frosty, 
Feh. 

1 Showery, 



10/.HI' I l(>2.!i(',ii 
•(.sun 

.*., 8.111 |ilil,s:w.|;i:i 
i.i,-'i)i;: l.*.l. ■HNi.r. in 
O.tlf.j •4l'.,;4!l.llt>!‘ 



S.F.. 0 1 ill 

N.W. (y:>7 

W.8.W. ll'til 

N.N.W. 11(13 



r, i,«7fi trii.irii.nti 
>7/>lli -:;i ,s - i.iiiii 

■ij.ftin a-tt. in 
i:i,u7a iiw.iim;,csi) 
i ii,i i io ai'i,r.’o,iiiii.’ 
.1.8711 223,(121.1 K> 
71,77.*. a'.l, H7li,0 III 
I i,4ou ani^78,.tn(i 
I l.-'lilii ao7,K78.ino 
itn.:iu7 a00,titia.«t‘:» 
r.i.Min iMi.H'o.iino 
la.itta iii7jw7,iim» 
>i;M Ifll.IM.iOo 



t l. lilo oi>3>7«.lo:i 
II. Mi It i 30i.K7s.lo:i 
|J.VI1,S|0 
IT.-: 'I' If. I.IFKI.aoll 
■ I. If, I i 

.:l,|27 It'.-Tii'i.MMi 

;i7,-j:i i 1 1', o in. it. li i 
■'ti.it I I2il,0-s7,:ni0 
• !,I!|II If l.o 1 7.111X1 
it, :« »• i.r.fiiij.ao 



on? 7 io -lii-u si«*s 



(17, ‘£14 140, tll(i, 0(1(1 
(Ifi.MtlS 137,2 1 3,32(1 
JO 1,10 1 140,(17(1,1(1(1 
Hi], 104 1 10,070,1 (ill 
!)l,0(i:i 1!) 1, 704, 320 
[ 87,7(50 120, 37.1, 40(1 



By referring to tlie above schedule it will appear evident that tho channel as originally 
designed (the greatest sectional area of which was only 384 square feet) to cany off the 
drainage waters of tho district, would have been insufficient even as a conduit for the 
ordinary winter floods. 

Had the channel been completed as first intended, tho whole of the callows between 
Ferbano and Ballycumber would have been as badly flooded for the last three months as 
ever they had been before the drainage operations wero connncncod; and the same rule that 
lias been adopted towards the largo channel has beon pursued with regard to the smaller 
ones, always being guided by their soveral catchment basins, and taking into consideration 
any other local circumstances. 

The floods at no time during tlxc last three months have risen to within one foot of 
those of 1851, or any of the previous months of 1852, in the completed channel at 
Ferbane ; but at the lowest height, viz., 7 feet 4 inches, on the 20th November last, the 
original channel would have been insufficient for them, and 2,033,280 cubic feet should 
have been discharged over its banks; whereas, during the higher state of the river, on 
many occasions more than twice the quantum of the originally proposed river should have 
been thus discharged. 
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Extract from Ass dal Report of Mr. A. 0. Lyons, c.e.. Engineer in cliarge. Appendix €. 

Killimor District, County of Galway. 

For the Year 1852. Dated 13th January, 1853 
Statement of the principal ivories executed during the year. 

1. The embankments rawed along the main channel, in consequenco of consolidation 
and an extraordinary flood on the 5th of February, 1852, which showed the necessity of so 
doing — for 9C0 statute perches. 

2. The main river course excavated and completed for a distance of 1,454 statute 
perches, or 4.1- miles, exclusive of unwatering courses. 

3. Minor streams excavated and completed from 5 to 7 feet in depth under the surface 
of the land, for 2,334 statute perches, or ~i\ miles. 

4. A mill weir, 180 feet long, with sluice gates and fish gap, was built on the main river 
course at IJallycahill. 

5. The old bridge of Kill, on the main river, was underpinned for a depth of six feet. It 
consisted of two arches, each 1 6 feet span ; but owing to the depth of the new channel, 
one arch only was used for the discharge of the water, so that only one abutment and the 
centre pier were underset. 

6. Two stone accommodation bridges were built, one of 12 feet, and the other 9 feet 
span. 

7. Four stone gullets were built over minor streams, on county roads. 

I consider it unnecessary to enumerate the many minor works which were also executed 

on the district. It was imperative to execute such works of repair and maintenance as 
preserved the district in an efficient state. 

Several timber accommodation and temporary bridges were repaired, and in some instances 
reconstructed. 

State of the Lands in the District. 

The total quantity of flooded and injured land in the district amounts to 8,515 statute 
acres. 

The quantity flooded in consequence of the unfinished state of tire works, and which it 
is expected will be free from flood when tire proposed works are completed, amounts to 
<58 statute acres. 

The quantity flooded in consequence of want of capacity in the channels, throughout the 
whole district, amounts to 35 statute acres. 

In both these cases, the flood water never remained more than from 6 to 8 hours upon 
tiro land, and only in flashes on the very low ground; prior to the execution of the 
works, all the callows and low grounds were covered by the floods from 2 to 3 feet in depth, 
and the water generally remained on the lands for 6 and sometimes 9 months in the year. 

Only on five occasions throughout the year were the lands above stated covered by the 
floods. 

Result of the Drainage upon the Lands. 

A very small quantity of the land which has been relieved from flooding has been applied 
to tillage purposes ; not more, in the whole district, than 15 statute acres. 

This arises in a great measure from the fact of this being a grazing district, and the cal- 
lows are now found very valuable for that purj>ose; the landlords also have an objection to 
their tenants breaking up the old skin or surface of any grass land, and in many places, the 
lands are occupied by large stockmastcrs, for grazing purposes solely. 

One of the resident proprietors in the neighbourhood (James Mac Dermott, Esq.) told 
me, that during the wet season we have had, the callows on liis property, where the drain- 
age works are complete, were drier than any upland on his estate ; and although not 
thorough-drained, or any other means taken to improve it than the arterial drainage, the pas- 
ture has improved beyond his expectations. 

1 have also, during the winter mouths, seen cattle and sheep grazing on lands wlncli 
were formerly covered with water, except during the summer months. 

Although the works in the district remain in some places in an unfinished state, the lands 
have been secured from flooding, with the exception of the quantity above stated. But to 
complete the works, and secure a deeper outfall, it is necessary to deepen and improve the 
main channel, for 893 perches, or 2| miles nearly, and the minor streams for 2,952 perches, 

•or 94 miles nearly : also to make the road approaches to the new arch at New bridge- 
finish the mill weirs with fish gaps— close the unwatering courses, remove deposits, and 
execute some other minor works. 

Floods and Discharge. 

The flood of the 5tli February, 1852, was the greatest which ever occurred in this district, 
and was fully reported at the time ; but it cannot be taken as a criterion, in consequence of 
head dams giving way during the flood, and a large body of water ponded by the dams was 
suddenly poured into the channels. 



Extract from the 
Annual Report of 
Mr. A. O. Lyons, an. 
Engineer in charge. 
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Appendix C. 

Extract from the 
Annual Report of 
Mr. A. 0. Lyons, c.e., 
Engineer iu charge. 



The maximum observed discharge from the catchment basin of 53,000 statute acres was 
96,300 cubic feet per minute, or 1 *817 cubic feet per minute per acre. 

Prior to the execution of the works, the delivery from the catchment was calculated to 
be (allowing i inch on a statute acre) 66,800 cubic feet per minute, or 1-25 cubic feet per 
minute per acre. 

This shows the actual discharge to be 29,500 cubic feet, per minute more than was anti- 
cipated, or rather more than one third more than the original calculation. 



Extract from the Annual Report of Mr. Robert Manning, c.e., District Engineer. 

Districts of Ardee and Glyde, in the Counties of Loutli, Meath, Monayhan, and Cavan. 

For the Year 1852. Dated 10th February, 1S53. 

At the commencement of another year, I bog to lay before the Commissioners the follow- 
ing report of the works executed during the year 1852. 

In my last annual report I stated that awards had been made final in five of the seven 
districts placed under my charge, and I havo now to report that the works in the Ardee 
district have been completed during the last season, and that, including any additional 
works found to be necessary during their progress, they have been executed within the 
estimate made by me previous to the commencement of the works in tho year 1850. 

Ardee District. 

The works executed during the past year were as follow: — First, excavating and com- 
pleting about two miles of river course — secondly, erecting two powerful waste sluices in 
Hale's weir — thirdly, deepening and improving the principal leading drains and tributaries 
in the district — fourthly, removing all obstructions, remains of dams, &c., out of the river- 
course — fifthly, completing various works at Ardee and Whitemill’s woirs. 

Glyde District. 

Although the quantity of excavation executed during the year in this district is little 
more than one half that removed during the year 1 S5 1 , still the quantity, 1 39,535 cubic 
yards, is very considerable, considering the many difficulties I had to contend with from the 
comparative scarcity of men, so often complained of, and tho very unfavourable state of the 
weather during the part of the year when most work is usually executed. 

With the exception of some trifling works in the river channel, and the improvement of 
four leading drains, which, together, will not cost £100, all the works above Castlebcl- 
lingham have been completed. 

At Castlobcllingham a weir has to he built in tho demesne of Castlebcllingham. 

With these exceptions tho works remaining to he executed next season arc confined to 
the lower reach of tho district, extending from Castlebcllingham, on tho Glyde, and 
Drumcar bridge, on the Dee, to the sea. In this, the most important portion of tho district, 
the works were commenced on the first of March, and as tho mill races were designed to 
servo the temporary purpose of unwatering the main river channel, they were first proceeded 
with ; they wore completed in tho month of May, and the iron conduit for supplying the 
mills having been previously fixed in its place, and tho necessary masonry finished, the 
bead and tail dams and temporary tidal sluice were then made, and the works in the main 
river channel begun. It commenced to rain heavily on the second of June, and continued 
with little intermission for the whole month, during which nearly Gi inches of rain fell. 
On tho 8th all tho low lands were flooded, and 1. was obliged to suspend the works till the 
flood passed off — and again on the 16th tho flood was passed off through tho works, and 
it was not till the 5th of July I was again able to close the dams and resume operations ; 
they were then pushed on with the utmost vigour, till about the 14th August, when the 
men left for the harvest (at which they could cam from Is. lOcZ. to 2s. per day). They did 
not return in any force till tho 17th September, so that a whole month of very fine weather 
was lost. From this date to the 27th October a groat deal of work was done; from that 
time to the present it has rained almost without ceasing ; there has been a continued flood 
in the river, and any attempt to execute works would have been a reckless waste of money; 
they have therefore been entirely suspended. 

The works executed in this division during tho year were as follows : — The excavation of 
60,S51 cubic yards of earth — the erection of one weir, with sluices, upon the river Dee — 
the partial erection of another weir on the Glyde — tho erection of an iron conduit with the 
necessary masonry under the bed of the Dec — tho completion of the mill races and embank- 
ments, and the erection of eight wooden accommodation bridges, ono across the Glyde at 
Maine, and seven over tho mill races. 

The works executed in tho upper part of tho district consisted in the additional deepening 
of the river channel from Drumlick to Bragganstown— the erection of Tallonstown bridge— 
the deepening of the channel through a shoal at the mills of Louth — the completion of the 
Killany and Lough Fea tributaries — tho erection of one bridge and tho underpinning of 
two others over the latter — the completion of the river course from Tubbermanny bridge 



Extract from the 
Annual Report of 
Mr.Robert Manning, 
c.e.. District 
Engineer. 
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to Cormy the underpinning of Tubbermanny bridge — and the deepening of four principal 
leading drains. 

The total sum expended upon this district during the year, exclusive of interest, was 
£4,277 ; of this sum, £] ,158 was expended in county bridges, weirs, conduits, and wooden 
bridges, leaving a sum of £3,119 to cover all expenditure of excavation, un watering, super- 
intendence, office and store rents, engineer’s establishment, and all other charges whatever, 
which is about 5%cl. per cubic yard upon the gross quantity of excavation. 

The following is a summary of the number of labourers employed, the average wages 
earned, and the quantity of excavatiou executed for each month during the year, in the 
Glyde and Ardec districts : — 



Appendix C. 

Extract from the 
Annual Report of 
Mr. Robert Manning, 
C.E.. District 
Engineer. 



Month. 


Number of 
Days’ Work. 


Men per Day. 




Wage 


earned. 




Quantity 
of Excavatiou. 


Maximum. 


Average. 


Maximum. 


Av 


rage. 


Min 


-»■ 












d. 




d. 




d. 


Cubic Yards. 


January, . . , 


7,862 


665 


277 


1 


1 


0 




0 




24,794 


February, . 


1,174 


179 


51 


1 


0} 


0 


11? 


0 


C£ 


1,637 


March, 


5,289 


342 


232 


1 


u 




114 


0 


8 


14,95S 


April, 


10,4S0 


539 


353 


1 


3 


0 


ini 


0 


S3 


25,916 


May, .... 


8,241 


620 


336 


1 


2 


0 


in 


0 


8 




June, .... 


6,324 


560 


2C9 


1 


3 


1 


0 


0 


8 


5,241 . 


July, .... 


6,526 


350 


296 


1 


44 


1 


04 


0 


84 


20,564 


August, 


4,121 


333 


102 


1 


6 


1 


0* 


0 


8jf 


13,120 


September, 


2,062 


163 


87 


1 


5 


1 


2 


0 


9 


8,051 


October, 


4,290 


19S 


152 


1 


24 


1 


0 


0 


lOf 

7§ 


11,198 


November, . 


1,354 


155 


52 


1 


o£ 


0 


m 


0 


3,397 


December, . 


583 




- 


1 


0 


0 


10 


0 


s{ 




Total, 


58,306 


- 


- 








165,631 



Bain — Floods. 

The great and unusual quantity of rain which has fallen during the year, has produced 
floods much greater in quantity, and longer in duration, than any that have occurred since 
the commencement of drainage in Ireland under the present Commission. 

In England, and on the Continent, the results have been as disastrous as they have been 
general, laying waste whole districts, and attended in their course by great loss of life and 
property. The districts under my charge, being contiguous to the eastern coast, have been 
exposed to the full extent to the same deluge of rain which has produced the wide-spread 
destruction above alluded to. I am, however, happy to state, that although the quantity 
to bo discharged, was, as might have been expected, much greater than all previous 
experience or calculation — the river channels have discharged the whole quantity, except 
during the maximum height of the floods, when for a few hours portions of the districts were 
subject to flooding to a depth generally of six inches. 

The importance of a complete and detailed account of these floods cannot be too highly 
estimated, as a guide for future drainage operations. I shall here put on record the prin - 
cipal facts already ascertained. 

Registry of the Quantity of Rain which fell in the County of Louth, and the Maximum 
Quantity in Twenty-four Homs, for Nine Years, ending 3 1st December, 1852. 



Year. 


Yearly Quantity. 


Maximum in Twenty-four 


Observations. 


Thirty feot 
above 
Surface. 


At Surface. 


Thirty feet 
Surface. 


At Surface. 


1844, . 


19-75 


23-45 


1-57 


1-86 


Fell in 15 hours, September 14. 


1845, . 


24-87 


29-53 


1-24 


1-47 


„ IS „ October 3. 


1846, . 


24-20 


28-74 


1-10 


1-31 


August S. 


1847, . 


21-95 


26-07 


0-94 


1-11 


October 6. 


1848, . 


26-85 


31*88 


1-34 


1-59 


„ 7 „ August 22. 


1849, . 


21-03 


24-97 


0-78 


0-93 


July 3. 


1850, . 


20-03 


23-78 


1-05 


1-25 


„ 9 „ September 21. 


1851, . 


22-04 


26-17 


0-75 


0-S9 


„ 10 „ October 1. 


1852, . 


31-26 


37-12 


1-57 


1-86 


,, ll „ October 26. 



Y 
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Appendix C. 

Extract from the 
Annual Report of 
Mr. Robt. Manning, 
c.e., District 
Engineer. 



Registry of Rain Gauge at Castlebbllingham, in the County of Louth, for the 
Year 1852. 



Month. 


Quantity 
collected 30 
feet above 
Surface. 


Q u t ty 
Surface. 


Number of 
day# upon 

rain fell. 


Average 
rain-fall for 

upon which 
rain foil. 


Greatest 
number of 
consecutive 

dry weather 
strictly. 


Greatest 
number of 
consecutive 
days of 

strictly. 


January, .... 


2-71 


3-22 


20 


0-16 


3 


4 


February, .... 


1-81 


2-15 


12 


0-18 


9 




March, .... 


1-09 


1-29 


8 


0-16 


15 


3 


April, .... 


1-65 


1-96 


7 


0-18 


20 


3 


May, .... 


1-70 


2-02 


9 


0-22 


9 


3 


June, .... 


5-40 


C-41 


22 


0-29 


3 


6 


July, .... 


1-43 


1-70 


5 


0-34 


13 


3 


August, .... 


2-25 


2-C7 


12 


0-23 


C 


2 


September, .... 


0-29 


0-34 


3 


0-11 


26 


2 


October, .... 


3-G1 


4-29 


8 


0-54 


15 


2 


November, .... 


5-97 


7-09 


18 


0-39 


5 


10 


December, .... 


3-35 


3-98 


22 


0-18 


3 


8 


Total, 


31-26 


37-12 


146 


- 


- 


- 





Thirty feet 
Surface. 


At Surface. 


Average Annual Rain-fall in the County of 1 
Louth for eight years, ending December 31, > 
1851, . ... ) 

Minimum Annual Rain-fall for same period, 
Ilain-fall in the year 1852, 

Maximum Rain-fall in one moiithforoight years, | 
ending December 31, 1851, (August, 1848) j' 
Rain-fall, one mouth, in 1852, (October 20 to } 
November 20), J 


22-59 

19-75 

3126 

4-3-1- 

7-94 


26-82 

23-45 

37-12 

5-28 

9-43 


Rain-falls during the Year 1852, producing IIigii Floods. 




Thirty feet 






Surface. 






Inches. 




January 27 to February 4, 


1-62 


1-93 


June 2 to June 8, 


3-34 


2-66 


October 26, (11 hours), 


1-57 


1-86 


November 5, (10 hours), 


1-22 


1-45 


„ 11, (12 hours), 


102 


1-21 


„ 14, (12 hours), 


1-33 


1-58 



The above tables show, in a compendious form, the facts exhibited by the rain gauge 
registry at Castlebellingham, which may be still more shortly stated as follows 

1st. — The rain fall in 1852 exceeded by one-half the mean annual rain-fall for the pre- 
vious eight years. 

2nd. — In one month, in the year 1852, a quantity of rain fell which exceeded the one- 
third of the mean annual quantity of rain. 

3rd. — The rain-fall in said month was nearly double that of August, 1 848, which pro- 
duced floods much greater than any previously observed. 

4th. — Great as was the fall of rain in the year 1852, one-sixth of the whole quantity fell 

in 45 hours, between the 25th October and 14th November. 

5 th. — That this 45 hours’ rain was nearly equal to one-fourth of the mean annual quantity 
for the eight years previous to 31st December, 1851. 
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Floods. 

The following floods have been registered in 1852 : — 



Date. 


District. 


of Catchment 
Basin. 


Quantity 
in Cubic Feet 
per Minute. 


Quantity 
in Cubic Feet 
per Minute 


1852. 

February 4, 


Ardee, 


70,280 


65,756 


0-94 


June 17, 


Glyde, 


77,000 


40,124 


0-52 


Ardee, 


70,280 


59,482 


0-85 


„ 19, . 

October 26, 


Glyde, 


77,000 

78,300 


48,540 


0-63 


Ardee, 


48,616 


0-62 


November 5, 


Do 


70,280 


83,135 


1-18 


„ 6, 


Do., 


78,300 


83,819 


1-08 


„ „ 


Glyde, 


77,000 


55,446 


0-72 


„ 11, 


Ardee, 


70,280 


90,046 


1-28 


„ 13, . 


Glyde, 


77,000 


66,558 


0-87 


„ 15, . 


Ardee, 


70,280 


107,983 


1-54 




Do 

Glyde, . 


78,300 


117,098 


1-50 


„ 17, 


77,000 


69,490 


0'90 



Appendix C. 

Extract from the 
Annual Report of 
Mr. Robt. Manning', 
c.e., District 
Engineer. 



Previous to 1852 the maximum flood observed was that of August, 1 848, which much 
exceeded all previous observations. The ratio of that flood to the flood of November, 1852, 
was, in the Ardee district, as 10 to 14, in the Glyde district as 100 to 113. 

In the former the increase in the quantity may be referred directly to the greater fall of 
rain which caused the flood, in the latter the increase in the discharge is less than that in 
the rain-fall. This is accounted for by the fact, that in the year 1848 the four principal 
lakes at the head of the Glyde distinct were in their natural state. In 1852 deep channels 
had been cut into them, and their compensating properties brought into play. 

In the Ardee district also, White wood lake, at the head of the Dee, was converted into a 
reservoir since 1S48, and in a certain degree had the effect of decreasing the maximum 
discharge ; still the extent of its catchment, and its own area and range being much inferior 
to those of the reservoirs on the Glyde, it did not produce the marked effect observed in 
the latter district. 

State of the Lands — Ardee District. 

From the 15tli January to the 4th February, 3-58 inches of rain fell, 1*62 inches of which 
fell after the 27th January, and was the immediate cause of the flood; the maximum dis- 
charge was 65,756 cubic feet per minute, which exceeded all other floods for seven years, 
with the exception of those of August, 1848, and January, 1851. At the time of its occurrence 
the works were nearly completed, except the upper reach between Bogie and Hem bridges. 
At the principal outlets of the district, however, there remained portions of temporary dams 
and other appliances for unwatering, which considerably affected the level at which the 
flood was discharged. I walked over the district in company with one of the Commissioners, 
during the maximum height of the flood, and with the exception of the upper reach all 
the lands of the district were perfectly free, the flood-line being from two to four feet under 
the general level of the lands. 

I again walked over the district on the 17th June, previous to which the works were 
completed ; all the district was then free from flood, the flood-line being generally three 
feet under the lands ; near Dnnnconrath there were a few acres of land over which there 
was a thin sheet of flood ; this, however, was caused by one of the occupiers having cut the 
embankment of a contour drain, in which he placed a sluice for the purpose of irrigation. 
This sluice having been erected in a temporary manner, was carried away, and the water of 
the drain flowed over the lands, and passed into one of the leading drains of the district, 
the flood-line in which was below the level of the adjoining lands, although dams had been 
placed across this drain to supply water to cattle. 

On the 26th October I also visited the district after the greatest fall of rain in the 
shortest time which had occurred for eight years. I found that Mr. Shekleton, the proprietor 
of the White mills, had taken advantage of the powerful sluices erected in his weir, and 
passed off the flood in about two horns, so that the maximum discharge amounted only to 
48,616 cubic feet per miuute ; the flood-line was from four to five feet under the lands. 

On the 5th of November, while the lands were still completely saturated with rain, and a 
high flood still in the river, a quantity of 1'45 inches of rain fell in 10 hours, 0-65 inches 
having previously fallen between the 30th October and 3rd of November. I visited the 
whole district on the 6th November, and all the lands were perfectly free from flood ; I 
observed, however, that some lands above and below Hem bridge must have been for a 
short time subject to flood. The rain ceased at 5 o’clock, p.m., on the 5th. I arrived at this 
part of the district on the following day about 3 o’clock, p.m. ; the water in the river chan- 
nel adjoining the lands was then from one foot six inches to three feet below the lowest 
lands; a post and rail extending eight feet into the river channel had been firmly fixed at 
the site of Garvey bridge, which when I saw it was covered with the debris of the flood, 
and must have much impeded the discharge. 
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Another heavy fall of rain having occurred on the night of the 10th November, I visited 
the lands on the 1 1th ; the lands above Bogie bridge, some very low lands below it, and a 
few acres near Burley bridge were flooded ; the rest of the district was quite free from 
flood. 

On the 14th November, 1'58 inches of rain fell, and I again visited the district on the 
following day. From the great fall of rain, which had now continued with little intermission 
for 21 days, the whole country was deluged ; the roads wero flooded, every irregularity in 
the surface of the uplands covered with water, and, in many instances, I observed the cot- 
tages of the poor falling down, and all tin's, not upon the low lands, but upon the highest 
and bost lying lands in the country. Under these circumstances, 'it was impossible to observe 
without a minute examination, which time would not allow, what lands wero flooded by 
the river, and what by rain water lying upon them. On the 16th November I reported 
to the Board the facts us observed by me on the previous day. I shall hero transcribe 
them. 

“ On the 15th inst. about half the lands between White mills and Ardeo were free, the 
“ remainder covered with a light sheet of flood, the grass appearing through it. 

“ Above Ardoe, the lands to the north of Ardeo hog, those above tho new road on the 
“ Rogerstown river, all the lands to the south of this road, except cut-away bog, and the 
“ greater portion of Mr. Singleton’s lands of Covstown and Kcarntown were free from flood; 
“ over the remainder of the lands there was a thin sheet of flood, with patches here and 
“ there dry ; some turf was lost on tho very low part of Ardce bog (opposite Ballygowan), 
“ and some potatoes of M‘Guire’s, above Burley bridge, it is apprehended are injured.” 

Some of the cattle wero only removed off Mr. Singleton’s flat lauds on the 15th Novem- 
ber, others on the 1 1th, their time having expired, on the 1st of tho month. 

Ghjde District. 

In this district the lauds were free from flooding up to Saturday, the 13th November, — 
on the 15th and 16th of November, 1,160 acres of the 6,261 acres which have been drained 
were subject to flooding for depths varying from 3 to 6 inches, and in one or two cases of 
very low lands to a depth of one foot six inches, the duration of the flooding being from 20 
to 48 hours. This quantity includes about 1 20 acres of land under crops. I have had those 
crops examined, but as far as 1 can learn, no injury whatever has been done to them by 
the flood. 

During tbe floods five largo trees fell into ono of the channels below Bragganstown weir ; 
one large tree, with branches, was caught in the arch of Mapastown bridge ; two large trees 
were blown into the river from Lisrenny demesne; one large log was caught across Tubber- 
inaony bridge, and twelve large trees were blown into the river at Cabra demesne. 

The trees at Bragganstown, and that under Mapastown bridge, were in the river during 
the flood, the others 1 believe were blown in by the December gales. 

It is difficult to say, without having noted it by level at the time, what effect those two 
obstructions had upon the discharge, but where the flooding was only a few inches in depth 
tho removal of a very slight obstruction would havo prevented it. 

Nobler District. 

In this district, in which the final award was made on 20th September, 1851, a consider- 
able portion of the lands in this district were subject to flooding (for some hours during the 
height of the flood) to the depth of a few inches. As far as I havo at present ascertained, 
there were about 60 acres of tilled land flooded, in about 15 acres of which the crop still 
remained at the time of tho flood, with the exception, however, of about 14 acres of rye, 
which was sown, and whoro it was feared the seed was injured, I have not heard of any 
damage. The works are in good repair, except immediately below tho Whitewood lake, 
and iii tho new cut through Nobbcr bog, whore tho lands liavo continued to subside, and 
the river channel is in a very neglected state. 

Wottonstown District. 

All the lands in this district, for which also the final award was made in 1851, were per- 
fectly free from floods. 

Fane District. 

This district, awarded for in 1851, in its improved state, is influenced by the tide from 
Dundalk bay, for nearly its entire length ; at its upper extremity the valley of the river -is 
so narrow, that it was considered more profitable to allow of about 60 acres being subject 
to flood after extraordinary rains, than to cut up tho lands by back drains and embankments, 
which would have consumed a great portion of tho whole breadth of the lauds. This por- 
tion of the district (as was anticipated, and, indeed, before experienced) was subject to flood, 
the remainder of the lands were perfectly safe. I have received a letter from Lord 
Clermont’s agent, stating that the result of tho drainago has been most satisfactory. 

I am happy to state that all the works in the different districts have stood well, no acci- 
dent whatever having occurred to any of the works of masonry, although subjected to a 
long and severe trial. 

The circumstances of those districts arc well known to tho Commissioners, and I there- 
fore refrain from entering into any discussion or reasoning upon the facts now laid before 
them. 
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Appendix C. 
Extract from the 

Extract from the Annual Report of Mr. T. J. Mulvany, c.e., District Engineer, for the ^nlvany! c^e., T J ’ 
Year 1852, dated March 12, 1853. District Engineer. 



1. Ballinamore and Ballyconndl, 

2. Lough Oughter <§• Goiuna §• River. 

3. Rinn and Blach River, 

4. Eslin, ... 

5. Leesborough, . 

6. Kill, 

7. Derrylin, 

8. Strolcestown, . 

9. Longford, 

10. Lough Gara and Mantua 

11. Hind River, . 

12. Keenagh, 

13. Croghan, 

14. Cavetown, 

15. Dungolman. . 

16. Rath or Clooneen, . 



Districts of 

Counties of Cavan , Fermanagh, and Leitrim, 
ne, Counties of Leitrim, Longford, and Cavan. 
Counties of Leitrim and Longford. 

County of Leitrim. 

County of Monaghan. 

County of Cavan. 

County of Fermanagh. 

Coun ty of Roscommon. 

County of Longford. 

Counties of Roscommon, Sligo, and Mayo. 
County of Roscommon. 

County of Longford. 

County o f Roscommon. 

County of Roscommon. 

Counties of Longford and Westmeath. 
Counties of Longford and Westmeath. 



Drainage and Navigation, <$-c. 

General Observations. 

The districts numbered from 1 to 7 in the above list were in my charge at the date of 
the last Annual Report. Those numbered from S to 14, which had been in the charge of 
Mr. Gisborne, as District Engineer, and which were all in a very advanced state of progress, 
were placed under my inspection at the close of March, 1852, on the occasion of Mr. 
Gisborne’s resigning his appointment. And the last two in the list having been completed 
by Mr. Battersby in 1851, were only placed in my charge for the purpose of having some 
repairs and other trifling works executed, preparatory to handing the works over to the 
charge of the Trustees. . , 

The works have been in regular and constant progress, during the past year, m only 
three of these districts, viz., the Ballinamore and Ballyconnell, the Lough Oughter and 
Gowna, and the Longford. In two otliers-tke Strokestown and the Hind River— the works 
worn brought to a close in the course of the year. In the districts of Rum and Black 
River LoSrh Gara and Mantua, and the Kill, the works have remained suspended for- 
went of the requisite number of second assents from the proprietors; and the Keenagh 
district is also suspended, pending the publication of a Supplemental Report, and the 
collection of second assents. The remaining seven districts were ready for awaid at the 
commencement of tho year, and in five of those cases the usual meetings have 
and tho awards finally settled; bnt in the two other cases— the Leesborough and Denjhn 
districts— the settlement of the award is still delayed, owing to the refusal of the Gland 
Juries to present for the county works, and the still undecided questions of law which have 
arisen as to the traverses entered to the Commissioners’ declarations. . f . 

The year 1852 has been rendered remarkable by the extraordinary quantity of ram 
which toll in the beginning, in tho middle, and at the close of the year. The months of 
March, April, and May, and those of September and October (nntd neai J? ' 
remarkably dry, the all of rain being much under the average for those penods of the 
year ; but the fall for the months of January and 1 ebruary— oi June, Wj,md August— 
and of November and December, was so excessive, as not only to make up for the deficiency 
in the other months, but to raise the aggregate fall for the year to an amount nearly one- 

half more than that of ordinary years. , , , e+a-H'n-na 

The followin', abstract of the registries of ram gauges, kept at seven different stations 
in the counties 5 of Cavan, Leitrim, Longford, and Roscommon, shown the quant^t of ram 
which fell each month during the past year the total quantity for the : year and Alim 
of that .quantity over the amount which fell at the same stations during the preceding 



[Monthly Fall of Rain. 
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Appendix C. 

Extract from the 
Report of Mr. T. J. 
Mulvany, c.e., 
District Engineer. 




Ihe ram iu tho months of January and February was so heavy and constant, that the 
consequent floods throughout the country were greater than any that have occurred for 
very many years. As an instance, the waters of Upper Lough Erne rose, in February, to a 
height of 18 inches abovo the highest flood which occurred within tho preceding six years, 
during which time a daily registry of the level of water has been kept at this place ; and,’ 
from tho statements of people acquainted with tho locality, it appears that the flood had 
not 'reached such a height here for the last twenty years. At the latter end of December 
the flood rose again to within a few inches of the February flood ; so that two floods, 
considerably exceeding any others of which wo have a record, occurred within the same 
year. The heavy falls of rain in June, July, and August, were very sudden and intense, 
being generally the result of thunder-storms, and caused very unusual and destructive 
floods, particularly in districts of small sizo and elevated catchments. On tho morning of 
the 13th July a very unusual foil of rain occurred during a thunder-storm which lasted for 
about six hours ; and in that short period the quantity of rain indicated by the gauges at 
Belturbct and Butler’s Bridge, was about 3 inches, and 3.J inches at Ballyconnell. The 
floods consequent upon this sudden fall of rain wore very destructive wherever the districts 
had not been previously drained, and a great number of small bridges were swept away in 
the counties of Cavan and Fermanagh. 

These circumstances of the year as to rain and floods were manifestly unfavourable to 
the rapid progress of works of any class, and particularly so to those belonging to drainage 
operations. But, on the other hand, the experience afforded by the floods of the past year 
has been most valuable, and must bo productive of advantageous results in the future 
progress of these measures. The effects of theso floods, and the manner in which the 
mushed works have been found to answer their intended purposes, have been made the 
subject of particular examination, and recorded in a special report for each district. The 
details of these reports can not be suitably introduced here — the general result of the 
observations in each district will be briefly mentioned in its proper place. But it may here 
be remarked, that a severe and conclusive test has been applied to those districts and works 
which were already completed; and the result has been, in almost every case with which 
l am acquainted, to prove that the works so completed were sufficient and effective for 
their objects ; and that they were not more than sufficient, inasmuch as the extraordinary 
floods filled the channels in most cases nearly to the brim, aud in some few cases flashed out on 
the low lands for some short period. Tho observation of these facts must tend to give 
confidence to those parties interested in the drainage measures, who doubted the possibility 
oi complete success ; while it must also have the effect of removing a very general impres- 
sion from the rmnds of others, that the scale of operations adopted was unnecessarily large; 
and to those charged with tho carrying out of similar measures an amount of practical 
inhumation lias been afforded which must enable them, with greatly increased confidence, 
to deal with the circumstances of each particular case that may come before them. 

In my reports for the two preceding years, I have had occasion to remark upon the 
scarcity of labourers as an important cause of retarding the progress of our works. This 
impediment has been still more strongly felt during tho year just past, owing, I presume, 
partly to the continuance of emigration, but still more to the peculiarity of the season. 
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The early part of the year was so wet, that all farming operations were rendered very Appendix C. 
backward, and consequently, when the weather became at all good, there was a great — — 

demand for agricultural labour, and a corresponding scarcity of men for our works, just at of ‘^_ j_ 

the time when we required a large number. Again, in the months of summer, when men Mulvany, c.e", 
arc most plenty, and when, with long days, we generally make most progress, the weather District Engineer, 
was so wet, and floods so frequent, as greatly to interfere with our means of giving employ- 
ment ; and in the succeeding months of September and October, while the weather was 
favourable for work, there was, of course, a great demand for labourers for the harvest. 

The result has been a falling-off of about one-fourth in the amount of expenditure, and of 
labour employed in the two principal districts, as compared with the figures for the 
preceding year. 

The following tabular statements show, in the usual way, the amount expended, the 
employment afforded, and the quantity of work executed in each district during the year : — 



Expenditure and Employment. 



Name of District. 


Amount expended 
in the year 1852. 


Greatest number 
of men 


Average number 
per diem for 
the whole year. 


Equivalent of 
men's labour in 


Remarks. 


Ballinamore and Ballycon- 
nell, 

Lough Oughter & Gowna, 

&C-, 

Rinn and Black River, . 
Eslin, .... 
Strokestown, 

Longford, 

Hind River, . 

Keenagh, 


£ s. d. 

20,979 8 0 

11,927 10 5 
84 10 6 
28 17 6 
2,539 7 3 
3,283 0 0 
834 9 9 
286 12 9 


1,946 

1,252 

17 

440 

649 

245 

66 


906 

535 

145 

191 

31* 


251,794 

155,171 

298 

457 

37,185 

52,325 

9,603 

370 


■ District only 
5 months at 
;Vork; average 


Total, 


39,963 16 2 


4,615 


1,808 


507,203 


whole year. 



Work Executed in 1852. 



District. 


Excavation. 


Masonry. 


Stone 

quarried and 
dressed. 


Remarks. 


Rock Work. 


Earth Work. 


Ballinamore and Ballycounell, 
Lough Oughter & Gowna, &c., 
Rinn and Black River, 

Eslin, 

Strokestown, 

Longford, . 

Hind River, . 

Keenagh, .... 


Cubic Yards. 

25,204 

14,94S 

4,097 

3,764 

136 

87 


Cubic Yards. 
197,825 
183,273 

2,884 

60,792 

140,670 

16,956 

1,078 


Cubic Y'ards. 

3,786 

1,350 

418 

269£ 

74 

73 


Cubic beet. 

49.428 

24,687 




Total, • 


48,236 


603,478 


5,970£ 


74,115 






The workshops at Belturbet have been kept in constant operation during the year, and 
have been found to be a great convenience in enabbng us not only to effect repan-s of 
machinery, &c„ with a gnat saving of time and expense ; but also to execute a variety of 
important works in a more satisfactory manner and at considerably less cost than it was 
found practicable to get them done by contract. In addition to a large amount of work 
for lock-gate* we have constructed an iron lattice bridge for the Longford district 43 
feet span and 12 feet roadway; three barges, fitted up with spoon and bag apparatus for 
dredging away dams in the Lough Ougbter district ; a large s earn dredger 80 feet long, 
and 15 feet 8 inches wide, for the Ballinamore and BdlyconneU distant ; and two scows or 
tenders for this dredger, 48 feet long and 15 feet wide on deck. The dredger Ins been 
launched, and fitted ^itli steam-engine, boiler, and other machinery and will shortly be 
ready for work. Two additional screw-pumps havealso been constructed since the date of 
my last Report, and great advantage has been experienced from the working of those 
provided in the preceding year. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Appendix C. 

Extract from the 
Report of Mr. T. J. 
Mulvany, c.e., 
District Engineer. 



1G8 IRELAND : — APPENDIX TO TWENTY-FIRST REPORT 

The following statement slows, approximately, the quantity of flooded and i m '„„j , , 



District. 


Rands 1 


dicml. 


Total 

quantity of 
land 
relieved. 


1’rovious to Dee 
31, 1651. 


Since Jim. 1 , 


Ballinamore and Ballycoimcll, . 
Lough Oughter and Gown a, &e., 
Rinn and Black River, . 

Eslin, 

Strokestown, .... 
Longford, .... 

Hind River 

Kcenagli, .... 


SuiimoT\ercs.' 

4,306 
2, SSI 

2*04-0 

6,921 

3,350 

3,14!) 

2,112 


IS tii tu to. Acres. 
2,129 

476 

1,752 


Statute Acres 
4,306 
5,010 

2*640 

7,397 

5.111 
3,149 

2.112 


Total, 


28,143 


4,357 


32,500 



Remarks. 



No additional lauds have been affected by the works in the Ballinamore and Ballycoimell 
district since last Report; but a oonsiderablo portion, which was then only partially 
diltoly C aflb?ted'tlfom? en ° f ^ 7 dH “ ned tbe °™>pMou of the works which touted 

The progress made in the works of those districts which have been in operation durimr 
the year, is shown in the usual manner in the Rook of Sections which accompanies thl 
5® 'A and all the details of the year's operations are recorded in the Reports of the 
resident engineers for each distinct. I shall now add such observations with reference to 

Mest'e tT. “ m ° y b ° B , llfflclcnt ' "“'dli the aid of the tabular statements already given to 
indicate the pi ogress and present condition of the measure. ^ 6 

Ballinamore mid Balhjconndl District and Junction Navigation between the Shannon and 
Lough Erne. 

“ed ISo *?* f* ° f 

were confined to the removal o^' dams at DriniotS^h 111 ‘ ° f ‘ ™ m T dla "" eI 
low state of the water, and the dredging of darn s midTios/t f 01 '™* 10 ' 1 tb ® 

re^fcT^’nt STrod ^ aboui S Mt t“hf fT* “? d . «4™n»ell Locks; the 
Ballyconnell weir finished • and Roll 1 i *| 1( ? 1 cgulatmg sluices and eel-fishery below 
ST3anVyXreS consists of one arch, 45 feet 

month of May Stone has also h!!i° aC 1<2S ’ . com P^ fcGd and opened to the public since the 
for building the bckTnc L^SST"* “* ^ -ir, -d 

0T01 ' this y a “ and excavated to the fell 
from the effects’of the sndlen foods’*; which '5 1>e1 ' end Patented, as far as practicable, 
mischief, by bringing down lame euanKH™ th , sfcre q m ls , and which do much 

the Blackwater River nnd i+ 0 °™S ,^ 1GS S ra '^ <d and sand. The important tributary, 

proved in 1846-7 have been nrif°ll S ^ ranc ! ies ’ WCl '° also partially opened and im- 
to completing the Voi. 7 and Secfcions made of ^m, preparatory 

the n*n TanniihSen^adhce' ’LakflnrAghooXT' 0 ” b?T ° | b “ n 'T 0 ™ 1 fr? a 
only to the level of Wl- Aghoo, the deepening having been carried 

at Stolen. Xvfen ^ ^ tbo 

rock have been removed, the main channel ° l al ' ds of 6!lrtllwc “* and 

deposit in the lower part and tho i pushed, With tlie exception of some 

below the site of Ballyduff Lock ■ the tank? - of , feet m ^P* for a distance of 20 chains 

J , the hanks m that part bemg so soft and slippery, and 
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the bottom having, consequently, such a tendency to rise, that the further deepening cannot 
be effected at present. 

Between St. J olm’s Lough and Castlefore Lock site, the channel has been deepened to 
within five feet of bottom, being as low as the back-water of the lake would admit of the 
work being conveniently carried until the completion of the cutting at Ballyduff and 
Derrymacoffin. About 00,000 cubic yards have been removed in this reach. 

A new bridge has been built at Aghoo, 35 feet span and 21 feet roadway, and the skew 
bridge at Castlefore has been finished, with its approaches, since July last ; lock No. 5, 
next below Ballinamoro, which was half built in 1851, is now finished, together with its 
regulating weir, 150 feet long. The lock-gates are hung both at this lock and at lock 
No. 6, above Ballinamore Bridge. The regulating weir at Castlefore, 100 feet long, has 
been built, and preparations are being made for the building of lock and weir at Ballyduff, 
and the lock at Castlefore. 

The streams connecting Camagh Lough with George’s Lough, and the latter with the 
main channel above Ballinamore Mill, have been cleared out to a depth of three feet under 
summer level, so as to bring both those lakes on a level with the water surface in the 
navigable channel. A new road bridge has been built over the George’s Lough stream, 
10 feet span and IS feet roadway, and built on a piled foundation. The lower end of 
Castleroggy stream, and the whole of Moher drain, from Drumdarton to the Yellow River, 
have been deepened so as to carry off the floods effectually. Some of the small drains 
around St. John’s Lough have also been deepened. A new skew bridge, 25 feet span on 
square, has been built over the cut for diversion of the Yellow River at Kiltybarden. A 
new bridge, 25 feet span, was also built over the bog cut for diverting the Aghacushlawn 
River into Lough Scur ; but the foundation is so bad, that although considerable pains 
were taken to secure the abutments by piling, one of them yielded so much to the thrust 
of the arch, as to render it necessary to take down the arch, and it is now proposed to finish 
the bridge with a superstructure of iron girders. 

The excavation of this bog-cut was completed, and the Aghacushlawn River turned into 
it in the month of March. It continued to work very well, carrying off several heavy floods, 
until the extraordinary flood of the 26th October occurred, which rose over, and ultimately 
washed away the embanlrment at the head of the new cut. It will be necessary to enlarge 
the section of this cut, and to construct more extensive embankments at the points of 
divergence from the old river, in order to guard against a recurrence of such accidents. 
The Kiltubrid cut, which diverts the waters of Driney River into Lough Scur, was com- 
pleted in June, and two wooden accommodation bridges have since been erected across it ; 
the drain between Lough Scur and Carrickaport Lough has also been opened, and sunk to 
a depth of one foot below the proposed summer level of Lough Scur. 

In the third division, the heavy rock-cuts on the summit level between Lough Scur and 
Drumaleague Lough, and between the latter Lough and lock No. 9, have been completed, 
and the cut through Drumaleague Lough has been sunk to within three feet of bottom 
level, the remainder being left for dredging. The whole line of cut between locks 9 and 
14 has been cleared out, the spoil banks levelled, and the lands belonging to the navigation 
fenced. From lock 14 to the Shannon the lands have also been fenced, and nearly 4,000 
cubic yards of soft material have been removed, by the spoon and bag dredger, between 
the last lock and Leitrim Bridge. A new bridge has been built for the public road at 
Letterfine, which completes the works of masonry in this division, and arrangements have 
been made for the construction and erection of all the lock-gates during the ensuing season. 
Branch drains have been opened between the canal and Lough Conway, and between the 
townlands of Ballinaboy and Kilarcan, which completes the works on the tributaries of this 
division. 

The steam dredger, which has been constructed at Belturbet, is nearly ready for work, 
and will, as soon as possible, be set to clear up the dams, slips, and unfinished portions of 
the main channel, commencing at Aghalane, and working upwards to Ballinamore and 
Leitrim. 

The accounts for the county bridges at Aghalane, Ballyconnell, Ballymagovern, and 
Blackwater, were forwarded for presentment to the Grand Juries of Cavan and Fermanagh 
at Spring Assizes, 1852, as stated in my last Annual Report ; the Cavan Grand Jury had a 
traverse Entered, which was respited to the Summer Assizes, in order to enable them to 
have a report from their County Surveyor as to the character and cost of the works ; and 
at the Summer Assizes they received a very satisfactory report on the subject, whereupon 
they immediately withdrew the traverse, and passed a presentment for the amount 
demanded. The Fermanagh Grand Jury refused to pass the presentment at all for their 
portion of the cost of Aghalane Bridge, unless compelled to do so by law, and the traverse 
entered by them remains still unsettled, owing to the undecided state of some law points. 

The quantities of flood water which the main channel and tributaries of this district have 
been called on to discharge after the excessive rains of Last year, have, as might be expected, 
exceeded any tiling previously observed or reckoned upon. The following are the results 
of the observations at some of the principal points. 
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Extract from tlie 
Report of Mr. T. J. 

SSSS», H-eofOW.tio,, 


Diitc. 


Extent of 
catchment ba.Mii 
above place of 
observation. 


Maximum 
discharge 
per minute. 


No. of cubic feet 
per minute for 
each acre in 

catchment 

basin. 


Agliacuslilawn River, Amiagh 
bog-cut, .... 


1852. 
Oct. 2G. 


Statute Acres. 

7,000 


Cubic Jfcct. 

77,000 


11-0 


Yellow River, new cut at 
KiltyJiarrleii, 




5,000 


80,000 


1G-0 


Eallinainoie, Look G, . 


Oct. 27. 


83,349 


34,21 G 


1-02G 


Aghoo Rridgc, 


Oct. 28. 


37,000 


45,000 


1-216 


Crooked River, 


Jan. 4. 


3,500 


29,5G0 


8-5 


Ballycomiell, . . 


” 


90,000 


128,690 


1-43 



The main cuts and tributary streams, wherever finished, were found to carry off even 
these maximum floods very satisfactorily, with the exception of the new cuts for diverting 
the mountain rivers at Annagli bog and at Kilty harden, where the discharge amounted as 
shown above, to the extraordinary quantity of eleven cubic feet, and sixteen cubic feet per 
minute for each acre of the respective catchment basins ; and in which cases the cuts which 
were not calculated to carry much more than half these quantities, were, of course, found 
to be inadequate. It is scarcely necessary to observe, that these extraordinary amounts of 
discharge only continued for a very short period ; but they, nevertheless, have proved the 
necessity of enlarging the section of the new cuts. 

About 265 acres of the lands which have been relieved from floods in this district have 
been cropped, during the past year, with potatoes, oats, rye, turnips, &c., greatly to the 
profit of the occupiers. The parties interested in these lands appear to bo daily becoming 
more impressed with the value of the improvements ; and in many cases of tributaries where 
the work has not yet been opened, or where the stream was only partially sunk in the first 
years of the work, the owners and occupiers have been sending memorials to the Commis- 
sioners, urging the extension and completion of the drainage. 

The collateral advantages which must have been derived by the district of country through 
which those works extend, in consequence of the large and steady expenditure for labour, 
are too evident to require much demonstration or remark. The following extract from the 
report of Mr. Leonard, the Resident Engineer at Balliuamoro, bears upon this subject, and 
is the result of a close acquaintance with, and observation of, the neighbourhood for the 
last five years: — 

“ In those parts of the district where the work was heavy, a lengthened opportunity of 
“ instruction in the use of good tools has been afforded, and a large amount of earning, and 
“ a consequent addition to capital, has been given to small farmers. Now, when the works 
“ arc finished, and their time and capital spent on the land, the improvement in the 
“ appearance of the neighbourhood is striking in the extreme, and, I am persuaded, will 
“ add permanently to the comfort of its inhabitants. I know many instances where, in 
“ May, ’48, the small landholders had not a single beast, nor a single stone of corn or 
“ potatoes. These people have not been a burden to the union — they supported tliem- 
“ selves — they have paid their rents — they have from tlireo to four head of cattle, and a 
“ good crop in their haggards at present ; and I am confident, with their own industry, may 
“ be well off for years to come. So that the works have not only directly benefited the 
“ land, kept the farmer in his bouse, and given him food for himself and family ; hut they 
“ have indirectly benefited the landlord, inasmuch as he received his rents while they were 
“ in progress, and is likely to receive them for years to come.” 

District of Lough Oughter and Govma, and River Erne. 

This district may be divided, for the purposes of this report, into four main divisions : the 
first extending from Bclturbet to Lough Oughter, and including that Lake ; the second 
comprising the Annalce River and its tributary, the Cavan River ; the third the Upper Erne 
River and Lough Gowna; and the fourth the Killesliandra or western division, extending to 
the head of the catchment basin, above Carrigallen and Arvagh. 

In the first division the excavation of the main channel was commenced at Cornadaragh, 
the first shoal above Belturbet, at the beginning of the year — one portion of the shoal, 
which consisted of gravel and boulders — was excavated to the full dimensions, but another 
portion, which proved to consist chiefly of rock, was found to be so expensive, and almost 
impracticable, to unwater with the head of water which existed outside the dams, that it was 
considered advisable to postpone the excavation of it until the mill weir can be removed at 
Belturbet, and. the level of the water run off'. 

The excavation of the portions of Bessbrook shoal which remained unfinished in 1851, 
lias been completed ; that of Stroane shoal, next above Baker’s Bridge, was nearly finished 
when stopped by the October flood ; and the shoal at Derrygoss, next above Urney Bridge, 
has been removed as far as it is practicable to do so by excavation, the upper end being so 
soft that it must be dredged ; the cross dams at Baker’s Bridge shoal, Urney, and Derrygoss, 
and some of those at Bessbrook and Stroane, have been removed, by means of spoon and bag 
dredgers, to a depth of six feet below summer water. 
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The Drumcor stream, a tributary of Lough Oughter, which was partly opened in 1851, 
was completed to the full extent last year ; and the Drummury or Munnery stream, the 
next tributary between Drumcor and the Upper Erne, has also been opened up with great 
advantage, and new bridges built on it where necessary. 

In the second division the excavation of Derryheen shoal has been completed, and the 
next shoal above it, at Deredis (consisting of slate, rock, and strong blue gravel, which 
required to be blasted in some parts), was very nearly finished when the flood broke into 
the dams at the latter end of October. A detailed survey has been made of Tinker’s Island 
shoal, and the excavation of it will be proceeded with as early as possible. At Butler’s 
Bridge one of the abutments and three piers of the bridge have been underpinned, and a 
regulating weir, 250 feet long, with large sluice, fish passage, &c., was commenced in the 
summer, and was about two-thirds bmlt when further operations were prevented by 
the floods. 

The navigable channel has been excavated for the lower portion of the Cavan River, 
adjoining the Annalee, and a new stone bridge of one arch, 25 feet span, has been built at 
what was called the Wooden Bridge, on Lord Farnham’s road. Above Cavan the excavation 
which remained to be done between the College and Toneymore has been completed, and a 
tap made through the bed of Toneymore Lake, so as to run off the water from the drain 
leading to Clonagonnell, which has been excavated to the full depth up to the Bog of 
Drumleny. The Lough Acconnick branch stream has been deepened into the Lough, the 
surface of which *h as been lowered 5 feet, and the lands about its margin have settled down 
as much as 2 feet 6 inches in some places. 

In the third division the excavation of Drumcrow and Cloggy shoals, consisting chiefly of 
tough blue clay, and gravel, and syenite rock, has been proceeded with, and the cut 
completed to full depth, up nearly to Cloggy Bridge. No work has been done in the 
portion of the river between Cloggy and Wotraghy. In the Lough Gowna reach the 
excavation of Lissany shoal, which was commenced in 1851, was completed in May last; 
Portanure shoal was next cut through ; the artificial shoal at Scrabby Bridge deepened as 
far as practicable without removing the old bridge ; and Dernaferst shoal cut through, and 
the bridge underpinned. These works had the effect of reducing the surface of Lough 
Gowna to its proposed summer level, completely relieving all the low lands round the lake, 
and laying bare a considerable margin along the shores, a good deal of which is of a 
valuable nature. 

The stream between Sallaghan Lough and Bawndoora Lake has been deepened, and the 
level of the latter lake reduced four feet ; the stream from Black Lough to Lough Gowna 
has also been fully deepened, and a new bridge of 5 feet span built on Mr. Ilughes’s road ; 
operations were also commenced before the close of the year upon Kilsaurau River, and the 
Toome and Dundavan stream, two of the most important tributaries of Lough Gowna, as 
regards the extent of land to be relieved along them. 

Stone has been prepared and delivered for the building of a regulating weir at 
Sallaghaus ; a new bridge will have to be built at Scrabby, on the boundary of the counties 
Cavan and Longford; and as a great improvement in the direction and level of the 
approaches on each side can be effected at the same time with little additional cost, I 
arranged a mooting with the County Surveyors for both counties, to view the site, in the 
Month of September last, when a place was agreed upon to suit the views of all parties. 

In the fourth or Killeshandra division, the main channel between Laheen Lough and 



Glasshouse Lough, which had been partially deepened in 1S47, and that between Glass- 
house and Drumergoole Loughs, which was nearly finished in 1851, have been excavated 
to the full dimensions, with the exception of some soft portions which cannot be carried 
to the full depth at present. In the same manner the Ivilbrackan reach, from Drumergoole 
to Rockfield Lough, has been completed from its lower end to some distauce above 
Kilbrackan Bridge; the deepening of the Cullies River was completed into Gulladoo 
Lough early in the season, and the level of the Lough run down so as to admit of the work 
being proceeded with on the upper branches. 

On this main line a new bridge, 20 feet span, has been built across the cut in Killygar 
Demesne. The county bridges at Kilbrackan and Ballygad have been taken down, 
temporary bridges erected, and contracts entered into for the building of the new bridges 
in the approaching spring. . . 

The improvement of the Laheen River has been completed up to the hmit of the district 
at Longfield Bridge, and one stone accommodation bridge, and two wooden passes erected 
across the cut ; a branch stream from Tonaloy Marsh has also been deepened, and a gullet 
built across it on the public road at Drumcrow. The deepening of the Clodrum River, 
between Glasshouse Lough and Burnt-bog Lough, was commenced in the latter part of the 
year ; and two tributaries of the Cullies River, called Aghavore Stream aud Breamlis 
Stream, about three-quarters of a mile, and half a mile long, respectively, have been 
deepened and improved during the year. 

After the lowering of Gulladoo Lough was accomplished, the shoal at Comaferst, near 
the middle of the Lough, was cut through, and the operations were then commenced in the 
Arvagh River, and the Beaghmore Lough River. The former has been nearly finished up 
into Arvagh Lough, a distance of one and a-half miles ; the latter was finished into Beagh- 
more Lough, and thence into Tully Lough, and operations were commenced on the River 
between Tully and Gortermore Loughs. . . 

The floods in this district were very heavy, both in the begmmng and close of the year, 

Z 2 
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Appendix c. and rose to a great height in Lough Oughter, where all the flood waters of the district 
MnuttatUe accumulate, and the power of discharge from which is not yet materially increased 

Annual Report of notwithstanding the extensive excavations which have been made in the Erne River’ 

iIr - T - J-¥“ lviin y. owing to the unaltered state of the Distillery weir, at Belturbet, and the dams not 
Engineer removed at some of the shoals above it. ® 

The greatest observed discharge at Belturbct, was on the 6th February, 1852, when it 
amounted to 316,000 cubic feet per minute, being equivalent to 0'90 cubic feet per minute 
for each acre in the Catchment Basin. The greatest discharge during the November floods 
did not amount to 270,000 cubic feet per minute, or 0 77 cubic feet per acre, although the 
fall of rain was greater, and the flood discharges in other districts larger in the latter than 
in the former floods. The difference must be attributable to the compensating effect of 
Lough Gowna, and the Lakes on the upper part of the Killesliandra division, which had 
been reduced to a very low level previous to tho rise of the November floods aud 
subsequently ponded up an immense body of water, which, under other circumstances 
would have been sent down direct to tho lower end of tho district. 

All tho finished portions of the main channels, and all the tributary streams and drains 
which had been completely opened, stood the test of these heavy floods admirably; and 
the advantages have been so apparent, that in this district many and urgent applications 
have been made during the year, both by landlords and occupiers, to have the opening of 
tributary streams completed, and extended to lauds which were not originally included in 
the district. • 

The following extract from the report of Mr. Farrell, Resident Engineer for this district 
will serve to show some of the advantages which have already accrued from the works : 

“ Above Bellahillan, at Cloonloskan, Farranseer, and Druincrow, the hay crops were 
“ saved, and part of the land that could not before ho crossed without a cot at this season 
“ of the year, is now pasturing cattle. 

“ On the Crossdony River the low grounds are getting fast into cultivation ; the great 
“ flood of July, which came down this river very rapidly, did not injure one blade of "rasa. 

“On the Cavan River the extent of tilled land is increasing, though the keeping up 
“ of the water for the mill is still causing great uncertainty in the cultivation of the 
“ low grounds. 

“At Salloghan, Lissanny, Scrabby, and along tho tributaries of Lough Gowna the 
“ cropping of the low lands is perceived in many places ; on the |Black Lough drain 
“ seven acres have already been tilled ; and I have little doubt, that from tho great anxiety 
“ of tho farmers to have works extended, the same increase in extent of cropped low lands 
“ will be perceived generally along tho tributaries this year.” 

In the month of May an attack was mado upon William Francis, Overseer at Cloggy. 
Ho was waylaid and beaten at mid-day, on liis way down to the place where the men were 
at work. Two men were afterwards apprehended, and fully identified by Francis as the 
parties who heat him. I hey were tried at tho Summer Assizes, at Cavan, and acquitted, 
in consequence of an alibi being sworn, although Francis’ identification of the men was 
stated by tho J udgo to he as clear as any ho ever heard. Francis had to leavo the country, 
as he did not consider himself safe after the result of the trial. This is tho only case of 
outrage that has occurred on any of tho works in my cliargo during tho year. 

A meeting of the Commissioners was held at Arvagh, on tho 8th December, for the 
purchase of cel-fisheries at Sallaghan, Portanurc, and other places in the neighbourhood. 

Binn and Black Bluer District. 

The only work executed in this district during the year 1852, was the completion of the 
accommodation bridge at Rinn Shoal, and some other trifling matters, which were finished 
m the early part of I' ebruary ; and as tho requisite number of second assents were not then 
furnished, to enable the Board to proceed with tho works, all further operations were 
suspended, and tho tools left in charge of storekeepers, at Toonian and Cloone. This 
district is one of those at present under the consideration of the Commissioners of Inquiry. 

Eslin District. 

The works of the Eslin District were finished in September, 1851, as stated in the last 
annual report. It was considered proper, however, before making the final award, to extend 
the opening of some drains above Cloonfinnan Lake : this was accordingly done in the early 
pait ol last year, Ihe final award has been made in this case, and the district handed over 
to trustees. An examination has been made of the whole line of this district within the last 
month, to ascertain how it was affected by the heavy floods of last year, and the result is 
most satisfactory, showing that no lands were at anytime flooded, except a little at the 
owei end, by the back water from the Shannon, and at ono or two unimportant places along 
me of main river, where it had been considered unadvisablo to go to the expense of 
c i n fAi CUfc i 8U: i ciently J? r S® t0 guard against any possible flood, and whore consequently 
some of the lands were slightly flashed with water during the height of the worst floods of 
wi7T r - A 3f Cr0ps m the fl^tnet were perfectly safe, and the profit derived from the 
lands during the year, as compared with the injury which must certainly have been sustained 
under the circumstances of the rainy year, if the drainage had not been effected, would, I 
“rw^ COrreC% repreSented in mone ^ be very nearly sufficient to pay the whole 
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Leesborough District. 

The works of this district have been finished now for two years, but the settlement of the 
award is still delayed, in consequence of the law proceedings relative to the repayment of 
the cost of county works by the Grand Jury of Monaghan. 

I have recently walked over the lands of this district, and had an opportunity of judging 
of the results of the drainage after two years’ trial. The channels and other works have 
answered their purposes perfectly. The lands in all the important parts of the district have 
been a couple of feet above the level of the highest floods, and 4 or 5 feet above ordinary 
water level ; a very large proportion of the relieved lands have been cropped, and prepara- 
tions arc now being made for tilling a still greater quantity. Nearly all the spoil has 
disappeared from along the sides of the river, having been burned and spread over the 
moory bottoms, or carried to top-dress the uplands. All the farmers that I met with on the 
lands readily admitted the value of the drainage, and that the crops were generally of a very 
superior quality which they had got out of the drained lands, and the potato crop 
particularly good and free from disease; and one of the resident proprietors, and original 
promoters of the measure, Dr. Moorhead, informed me, that nothing could be more satis- 
factory than the state of the lands during ail the floods ; that the crops have been very good 
and free from disease; and that the results of the works have fully answered all his 
expectations. 

Kill District. 

Nothing has been done in this district during the year. It is one of those referred to 
the Commissioners of Inquiry. 

Derrylin District. 

The award in this case, as in that of the Loesborough, is delayed by the law proceedings 
relative to couirty bridges. A good deal of injury was done in this distinct by the sudden 
flood consequent upon the thunder-storms of July last. The weir or overfall at head of 
Legin Mill-race, was partly carried away, as also the stone accommodation bridge at 
Dresternan. 

Strokcstown District. 

The works which remained to be executed in this district, when I resumed the charge of 
it, in March, 1S52, comprised some rock-paring at Gillstown Bridge ; forming embankments 
through Castlenodo Turlough ; completing the works on the main line from Lough Gall up 
to Tulsk, and on the Shad Lough line from Holywell up to Shad Lough ; building weir for 
Derreen Mill site, and completing mill-race and embankment ; constructing gravel-trap on 
mountain river at Ballinafad Bridge; and building or completing county bridges at 
Castlenodo, Cloouacarron, Ballinafad, Blackstick, and Lough Acrau; with some trifling 
works of repair, accommodation passes over cuts, &c. These works were finished in the 
early part of November last, and all expenditure on the district was then brought to a close, 
except that for a caretaker, and storage of tools, &c. 

All the improved channels in this district have been found to answer admirably during 
the heavy floods of last year, and all the lands along the open rivers and tributaries were 
perfectly free from flood, with the exception of a portion of the Derreen ltiver, from 
Keshahookaun to Derreen Lough, where the old course was deepened and improved in 
184S, but being very crooked, and the material soft and slipping, the channel is insufficient 
for the discharge of heavy floods; and it may be found necessary to expend £100 or £150 
on a new river channel for this length, in order to make the drainage perfect. 

The Turloughs were all, more or less, flooded after the great continuance of wet weather 
at the close of the year, but to a comparatively trifling extent, and for a short period. 

The quantity of the relieved lands which have been tilled during the past year is very 
considerable, amounting to about 1,200 statute acres of potatoes, oats, rye, rape, turnips, 
&c. About 200 acres were let as con-acre, at rates averaging £2 10s. per statute acre, without 
any outlay for manure on the part of the owner. Mr. O’Flaherty, the Resident Engineer, has 
kept a very accurate statistical account of all crops raised off the relieved lands each year 
since the commencement of the works, and the aggregate of those crops, taken at a very 
moderate valuation, represent a value of nearly £41,000, and after making a fair deduction 
for labour, seed, and the original rent of the land, the net projit derived from those crops is 
estimated at £29,40 J, being very nearly equal to the whole sum expended on the drainage 
of the district. . „ 

Some work will have to be done in the way of cleaning out portions ot the river courses 
and drains before making the final award, and giving up the works to the Trustees. Some 
of the county works have still to be presented for by the Grand Jury. 

Longford District. 

The excavation of the main channel in this district has been in progress during the past 
year between Mullagh Bridge and Longford Mills; at Carrickglass, between Kiluacarrow 
and Ballinalee ; and on the upper divisions, between Cloonbroney and Ballinlougli. Ihe 
Mullagh division has been finished; the rock-cutting below Longford Bridge completed, 
with some trifling exceptions; and between the Bridge and Mill a channel about 14 feet 
wide has been sunk within 2 feet of full depth ; at Carnckglass the rock-cutting below the 
old bridge has been completed. The channel has been roughly opened, but not quite 
finished m to depth or slopes, from a point half a mile helow Kfinacarrow Bridge np to 
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Ballinalee Bridge ; and also from Cloonbroney Bridge to Cloonfin Lake ; and from Cloonfi. 
Lake into Ballinlougli. 11 

A new bridge, with improved approaches, lias been built at Garrick-glass, and an iron 
lattice bridge has been constructed, and is ready for erection, at Mullagh. The old bridges 
at Kilnacarrow and Soran have boon taken down, and temporary bridges provided- and 
contracts have been entered into for the erection of new bridges at Agarr, Rhine, Kilna- 
carrow, Soran, and Ballinleo, during the ensuing spring. 

Considerable progress has boon made upon the branch streams and drains in this district 
of which sixteen have been in hands at various times during the year ; nine and a-half 
miles in length opened up, and nearly 70,000 cubic yards of excavation removed from them 
The opening of these branch drains, besides affording great relief to a considerable portion 
of the flooded lands in tho district, has also boon of groat service in keeping the labourers 
employed during the intervals when they were unable to work in the main river, owiu" to 
the frequent floods which occurred during the year. 

In no other district has tho inconvenience of a scarcity of men, at the proper seasons for 
working, boon more severely felt within the last few years, than in the Longford district. 
Every exertion was, therefore, made during the past year, and every expedient that sug- 
gested itself was tried, to secure as largo a force of men as practicable, and to keep them 
in as constant employment as possible. Strangers were brought over according as they 
could ho induced to coinc, when other works were finished in the counties of Roscommon 
Leitrim, and Westmeath. As many paupers were taken out of tho Workhouse as could bo 
got, lodging-houses and other accommodation provided for them, and weekly payments 
adopted, in order to facilitate tho employment both of the strangers and the paupers. 
Portions of the work, as the rock-cutting at Longford and Carrickglass, were given by 
contract to persons who had been employed as overseers, and whose interest it would be 
to procure as many good workmen as they could, and keep them in constant work ; and, 
finally, work was laid out on a number of branch streams and drains, as already explained! 
and kept as a reserve of employment for the men when driven out of the main channel by 
floods, so that tho constancy and certainty of employment might bo an inducement to the 
men to remain upon the works. The largest force, however, that could be obtained at any 
one time was 650 men; not more than ono-third of tho number that could be advan- 
tageously employed at the time; and the average for tho whole year was only 191 men 
per diem. The employment of the paupers was found to be a complete failure; the num- 
ber sent from the poorhouso was much less than wo had been led to expect, a consider- 
able portion boys, and nearly all unable or unwilling for work, such as was provided for 
them; and, ultimately, thoir conduct was so bad, that they had to he, with some difficulty, 
ejected from the house which we had rented for them on tho property of the Chief Justice. 

Considering all these circumstances, tho progress made during tho year has been consi- 
derable ; but not one-half what could have boon done with a sufficient force of men, and 
the cost of the works must of necessity be increased, not only by tho accruing interest on 
money already expended, but in the items of management and maintenance of tho works, 
by reason oi the unavoidable prolongation of tho time for their execution. 

ibe finished portions of tho main river, and all the tributaries which have been opened, 
acted very well in discharging tho extraordinary floods of last year. In the greatest flood 
which occurred since the finishing of Mullagh division, the water overflowed the banks of 
the cut, and spread over about sixteen acres of tho lowest part of tho land, but only 
remained for a day or two, and did not injure any crops. 

From a detailed Return, prepared by Mr. Samuel Harding, the Resident Engineer, it 
appears that about 523 acres of relieved lands have given crops of potatoes, oats, turnips, 
and hay, during the past year; the net profit upon which, after making the usual allowance 
or expenses, is estimated at £2,360. The following extracts from Mr. Harding’s detailed 
Report will show the great advantages that have boon experienced, wherever the works 
Have been so far advanced as to secure the drainage of tho lands 

" 1 , . Mullagh division, over 25 statute acres, never before tilled, are now in process 

tl ot cultivation for potatoes, chiefly con-acre ; the parties paying £4 10s. and £5, per Irish 
acre, without manure, which is expensive and scarce this winter; and the general belief 
' 1S ’ . m an °*~.er year double that quantity of land will be turned up. The tenants and 

occupiers in different places have spread out the spoil and scorned their drains, which, 
though not as deep as they should be, are still of great benefit. 

tc *• Th ® P eo P le in the lovyer part of Longford state, they never felt the value of drainage 
^ since it began till this winter, and that, with the unusual floods they .would be turned 
out oi house and home like many lesB fortunate townsmen in other places, but for it. 

« « m? 16 ? a ^i ia * e , e division would have been finished to Foster’s Mill, below Ballinalee 
.Bridge, but lor the several floods causing so much back-water. The hay along this divi- 
sion would be entirely lost this season but for the works. 



« r ^ 1 r ®®P. e ® ta ^^. Inau > Mr. John Quinn, has over one hundred Irish acres of land from the 
u or( ~ ' - ~ e * J ustl ce, at the east side of the Deny harrow drain; and estimates his improve- 
ments, at present, 5s. an acre, on the entire farm, by tho opening of this drain. He has 
It co,n “ ea ced field-drains, and top-dressed somo of bis meadow with spoil. He bolds 
about 50 statute acres of flooded and injured land along its banks. 
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“ By the Agricultural Return it will be seen I estimate the value of crops, &c., off the 
“ drained lands, at £2,360, independent of improved pasture &c., and talce into account, for 
“ the first time, the increased value of some lands, that were occasionally tilled before the 
“ works began, but always much injured. I have endeavoured to keep the estimate of both 
“ produce and prices less than the actual amounts, to avoid exaggeration. Some of the 
“ following statements would justify a much higher estimate. On the Ballykenny division a 
“ respectable farmer and corn-buyer, Mr. Michael M'Can, assured me, his hay produced 
“ six tons to the Irish acre, as well as the hay of others in the place. Ho took the farm in 
“ ’49, scoured some of the side drains, as a fall was given him, and spread out the spoil. 
“ He thinks he had one and a-lialf tons more per Irish acre this year, than the first, and 
14 would prefer three tons of it to five tons when he took the farm. On the Tullysteps 
“ division the produce was nearly the same. On drawing home the hay last October, some 
“ of the tenants showed me meadow grazed on until the 24th May ; they were cut the 
“ middle of September, and produced four to five tons of the best hay per Irish acre. 

“ A good deal of the potato land below Longford had twenty-four barrels to the English, 
“or say, forty to the Irish acre ; and I am also aware that some of them fetched £2 per 
“ barrel, of sixty-four stone, in the Dublin market, or 7 %d. per stone.” 

Lough Gar a and Mantua District. 

The works of this distinct still remain suspended ; second assents have been received to 
an amount slightly over one-half the number of acres, and the tools of the Strokestown 
district have been valued, and are ready to be transferred to this district, whenever the 
order shall be given for resuming the works. However, as this is one of the measures 
which is under the consideration of the Commissioners of Inquiry, nothing has been done 
to the works since the assents were received. 

During the heavy floods of November and December, the low lands round Lough Gara, 
and in mosf other parts of the district, were flooded, and the necessity of deepening and com- 
pleting the cuts, as proposed in the Supplemental Report, was very plainly indicated. 

Hind River District. 

All the works belonging to the drainage portion of this measure were finished when I 
took up the district from Mr. Gisborne, in March, 1852, with the exception of a few 
branch drains, and the cleaning up of deposit and obstructions, which had accumulated in 
some of the channels which had been opened in tho early stage of the work. All these 
works were attended to in the month of April and early part of May ; and when finished, 
all further operations were suspended, and all expenditure on the district stopped. The 
execution of the navigation works in the lower part of this district is postponed, until a 
decision shall have been come to with regard to the project of diverting the flood- waters 
of the River Suck, from Castlestrange Bridge through Ballintnrly, and down the valley of 
the Hind into Lough Ree. An examination and sections of this line have been taken, and 
a report is in preparation as to the feasibility and probable cost of the proposed work. 

The drainage of all parts of this district has been perfect, during all the heavy rain and 
floods of the winter, with the exception of the portion affected by the Shannon, viz., from 
the lower end of the district up to Cloonsillan. These lauds were inundated for a period 
of five weeks during the height of the Shannon flood. They are, however, perfectly freed 
from summer floods, and are greatly relieved and improved, although subject to an occa- 
sional flood of this sort, in the depth of winter. 

Keenagh District. 

The works of this district were suspended in the month of February, 1852, as the sum 
of £3 per acre was then nearly expended, and it became necessary to issue a Supplemental 
Report, and to collect second assents before proceeding further. The only work executed 
afterwards was the building of a new county bridge, at Bally clave, in the month of May ; 
and subsequently the forming of the approaches, which were finished in October. 

The lands in the lower reach of this district are subject to be flooded by the backwater 
from the Shannon and Camlin ; and the proprietors being anxious, if possible, to secure the 
perfect drainage of these lands, it has been proposed to do so by a system of embankments 
and back-drains, the latter to discharge into the lower level of the Camlin, below the mills 
and lock at Cloondra, by means of a culvert under the river, just above the Royal Canal 
entrance, and a deep cut through the lands of Cloondra. Sections have been taken with 
a view to these works, and a Report is being prepared to be submitted to the proprietors. 

The works in this district are in a very advanced state, and have all been executed con- 
siderably within the amount of the estimate in the First Report. The channels, wherever 
completed, have been found fully sufficient for the discharge of the greatest floods ; and all 
the lands, except these in tho lower divisions, and the liillaskee Turlough, have been free 
from flood. Mr. S. Harding has ascertained that 300 acres of the relieved lands have been 
under crops of potatoes, oats, rape, turnips, and hay; and the net profit from these 
crops he estimates at £478. He remarks, however, that “ the people seem slow to avail 
themselves of the benefits of the drainage, and are not reclaiming much of the lands. 

Croghan District. 

The works of this district were completed in 1851. A small sum was expended during 
the past summer in cleaning up slips, &c. ; and the final award was made, and the works 
handed over to Trustees. 
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The drains have acted very satisfactorily during the whole winter. The lands have been 
perfectly free from flood, and the occupiers of these lands appear to be greatly pleased with 
the results of tho drainage after their year’s experience of its operation. 

Cavctown District. 

This district was suspended for second assents in 1850; and as there was no prospect of 
those assents being given, tho award was made at the same time as that for the Croghan 
district. The works arc only complete, or nearly so, between Hughestown and Estersnow 
Mill ; and the benefit derivable from the expenditure is very much less than it would be 
if the measure had been allowed to be earned out to completion. 

The portion of the mail-coach road between Carrick-on-Shannon and Boyle, at the place 
called the “Bullock Hole,” which was formerly subject to such dangerous floods, and the 
relieving of which was one of the chief motives for proposing tho drainage of the Cavetown 
district originally, has been perfectly free from flood all through the winter, although the 
other portions of the same road, which are subject to flooding, from other causes, suffered 
in an unusual degree during that period. 

Dungolmau District. 

The award in this case was made in the month of September last. It was found neces- 
sary to repair the mill-weir at Anneville, which had been damaged by the great flood of 
July ; to extend the works in the Mullenmcehan drain, and to make some slight improve- 
ments at Ballycloughduff Mill. Those works were completed before the close of the year, 
except tho last, which was prevented by the winter rains, but can be easily effected in the 
fine weather of the ensuing spring. The drainage of this district is very satisfactoiy, the 
lands being generally of a valuable quality, affording very fine crops, and they have been 
perfectly free from flood. 

Rath or Clooneen District. 

The award for this district was made at the same time as that for Dungolmau. There 
are a couple of small works of repair to be done at tho mill-sluice at Templepatrick, &c., 
which had to be postponed to a finer season, hut for which a sum of money is provided; 
and they will bo executed as soon as tho weather proves suitable. The results in this 
district, as to freedom from flood, and improvement of flic lands are equally satisfactoiy as 
those in the adjoining district of Dungolmau. 



Extract from the Annual Deport of Mr. C. S. Ottley, c.e., District Engineer, 

For the year 1S52. Dated 10th January, 1853. 

District of Lough Ncagli, in the Counties of Armagh, Antrim., Down, Derry, and Tyrone, 
Drainage, Navigation, and Mill-power. 

The works on tins district extend over a length of about 7 0 miles, beginning at Coleraine, 
and ending at Bcnburb, on tho Blackwater, and at a point near Tanderagcc on the Upper 
Bann. 

The central point of the district is Toome, which is at tho north end of Lough Neagh; 
and here the Lower Bann River, leaves the lake forming its only outlet to tho sea. 

From this point to Coleraine is 32 miles, and that length of river has, for convenience of 
reference, been divided into four divisions, beginng at the downstream end. 

First, or Coleraine Division. 

In my last report on this division, I stated, that nothing remained to be done on it but 
the removal, by dredging, of dams and unimportant shoals ; and tho construction of a swivel 
bridge at Agivey. 

In fui'tbcrance of the above work, tho dams at Louglians slioal, have been nearly all 
removed; and, pending tho completion of a new steam dredger, now in a forward state, 
and intended for this reach of river ; two of the most important shoals remaining on it, 
have been enclosed and excavated, in the ordinary way — viz., those at “ Gill’s ferry ” and 
“ Colebreen,” about 7 miles above Coleraine. It was intended to have left these for dredg- 
ing ; but, with a desire to improve the discharging power, without loss of time, and lighten 
the work of dredging to be done hereafter; the ordinary process of excavation was resorted 
to in the instances quoted. 

At the Glenstall river, a further improvement has been effected, by the formation of a 
new tailrace from the Glenstall mills, which has been made at the special request of the 
proprietor ; who signed the necessary document required by the Act, making him liable to 
be assessed for tlie improvements under the Commissioners’ award. 

The salmon fishing at the Cutts commenced on the 27th of February, and proceeded 
without intermission till the 1st of September. 

It will be seen by tabular statement of fish taken (at conclusion of this report) that there 
has been a decided improvement in the “Cutts” fishing, in the year 1852, as compared 
with several years preceding. 

In alluding to the efficiency of the new salmon cribs, I should observe, that in their 
construction, 3 out of the 4 were sunk an extra depth by the Commissioners’ orders, so as 
to freely admit the tidal water. 
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This was strongly objected to at the time, by the fishery representatives ; and one crib Ap pendi x C;. 
was left at its former level to test their comparative merits. Extract from the 

It has since been satisfactorily proved, that the Commissioners’ views were correct ; and Annual Report of 
the present lessee of the fishery has made a pressing application, to have the high-level District*^’ 
crib lowered to the same depth as the others, expressing at the same time his readiness to Engineer, 
pay the expense of so doing. 

This division of the Bann being the recipient of all the waters from the whole district ; 
the quantity passing down it is very great ; and, it is plainly observable that each successive 
year’s operations in the river adds to the amount of water to be discharged. 

In my report for 1851, I stated, that the water passing down the “ Cutts” in that year, 
varied from SO, 000 cubic feet per min. in summer, to 500,000 cubic feet in winter floods. 

Whereas the range tin's year (1852) was from 50,000 cubic feet in summer, to a 
maximum of 829.000 cubic feet, which it reached on one occasion in the month of December, 
the quantity having amounted to upwards of 700,000 cubic feet on several occasions. 

Notwithstanding the excess of such a body of water over what was originally contem- 
plated as the winter discharge ; it is very satisfactory to remark, that the height to which 
it rose over the weirs at the “ Cutts,” only exceeded the original calculation by 5 inches. 

Until the water arrived at the maximum (or very near it) there was no flooding of import- 
ance on tho low lands of this division ; and when that did occur, its duration was very 
trifling. The lower end of the division (for four miles above the weirs) has been almost 
quite free from flooding, though, in former years, before our works commenced, it was 
invariably under water for months every winter. 

Excavation done on first division 15,021 cubic yards. 

Second, or Movanagher Division. 

On this division a considerable amount of work has been done. The extensive excava- 
tion at “ Carnroe ” below the Lock (averaging from 6 to 8 feet deep, below old river bed) 
has been finished for a length of 400 yards, and would have been altogether completed, 
as anticipated in my report for 1851, except for the extraordinary severity of the season, 
and the rise of floods nearly three months earlier than was the case in 1851. 

The same cause interrupted our excavation of the “ Vow” shoal, a little above “Carnroe,” 
which, under ordinary circumstances, would have been finished, and which was'far advanced 
when the floods overpowered us. 

The lock-gates have been hung at ‘■Carnroe,” and the sluices adjusted; the machinery 
is ready to apply, but its erection is pui’posely deferred for the winter. 

The weir basin has been excavated nearly to completion. The weir itself, has been 
built for ICO feet of its length, including fish passage; and, at the same time, the outer wall 
of “ Carnroe” lock pier, 200 feet long and 12 feet high, has been built and coped. 

The Tamlaght quarry has supplied these works of masonry; and has also furnished the 
Ashlar to Portna double lock, whose progress is referred to in my report on 3rd division. 

The masonry yet to be built is the weir at “Movanagher,” and 440 feet of that at 
“ Carnroe,” which it is intended to accomplish next season. 

The principal items of work done on the 2nd division, may be stated as follows : — 

Excavation, . . . 64,273 cubic yards, 

Masoniy, . . . S59 ., 

Stone dressed, . . . 19,264 cubic feet. 

Third, or Portna Division. 

This division extends from Ivilrea bridge to Portglenone, being a length of 7 miles. 

The shoal of Gortreaghy, which was described in my report for 1851, as the only exca- 
vation then remaining to be done on third division, has since been removed; and the 
dams which enclosed it, compose all that now remains to be taken out. The whole of the 
excavation on the Portna division; which was exceedingly heavy, has therefore been 
completed. 

As regards the masonry, very considerable progress has been made. The large double 
lock (the first stone of which was laid in November, 1851) has been nearly completed; 
and the upper and lower gates have been hung — the middle gates being ready and on the 
ground. The delay in making a perfect finish of this lock, arises from the difficulty in 
procuring so great a length of heavy coping as it requires ; one quarry only occasionally 
producing stones of sufficient scantling for the purpose. The sluices are in their places, 
and the machinery for working them on tho ground. 

The only works of importance remaining to be done on the Portna division, are the erec- 
tion of a swivel bridge at Ivilrea. The construction of the weir, 6fi0 feet long, across the 
river, and the dredging out of dams. 

With regard to the swivel bridge, the masonry is far advanced, and the contract for 
supply of the iron superstructure has been given (after public competition) to a respectable 
firm, bound in their agreement to erect it in the spring of 1853.. 

The following measured work has been done on the Portna division — 

Excavation, . . . 16,5S4 cubic yards, 

Masonry, . . ■ 2,469 „ ^ ^ 
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Appendix C. Fourth, or Toome Division. 

Extract from the From Portglenone to Toome (S miles). 

Annual Report of 

Mr. C. S. Ottley, Portglenone. 

c.e., District , ^ 

Engineer. At the close of the year 1851, the piers and abutments of Portglenone bridge had been 

raised to springing level. I stated in my report for that year, that it was expected the 
arches would be turned “ next season.” I am glad to say, that expectation has been 
most satisfactorily fulfilled. The centres were prepared and erected in the three arches 
early in June ; and the last arch was keyed first week in September. 

The centres were eased in all three arches on tho 30th of that month (the spandrils 
having been by that time sufficiently raised), and within three weeks after that date, they 
were altogether removed. Subsequently, the spamlril face walls, relieving arches, wings, pilas- 
ters, & c., liavc been proceeded with and the bridge is now ready to receive the parapets. 

Tho arches arc three in number, of segmental form, their span being 05 feet each, and 
the rise 15 feet. JVo subsidence whatever took place on the lowering of the centres. 

This may bo considered a very large bridge, equalling in number, and exceeding in the 
span of its arches, that which was recently built over the Shannon at Athlone, but composed 
of a material much more difficult to work. The cost, however, of the Portglenone bridge, 
I am happy to say, will barely reach one-third the sum paid, under contract, for the bridge 
at Athlone. 

The masonry connected with tho intended swivel bridge, is also very forward and ready 
to receive the ironwork, which is in progress of preparation. 

The shoal at Portglenone remains unfinished, awaiting the return of the steam dredger 
from the Blaclcwater. 

Dredging was continued in Lough Beg up to March of 1852, when it became necessary 
to seud the dredger to the south end of the district, where she has since been employed 
on the Upper Bann and Blackwater rivers. 

Toome. 

Tho foundations for Toomo new bridge, were laid in March ; and since that time, the 
Antrim abutment, large swivel bridge pier, and central pier, have been carx-ied up to their 
height, to receive tho swivel bridge andiron superstructure. The Derry abutment remains 
to be built ; its site, howevex-, has been enclosed, the necessary stones prepared, and the 
machinery and service roads extended over to it. A portion of tho foundation piling had 
beexx got* in and was in px-ogess, when the early and rapid rise of floods obliged us to 
suspend operations. 

The puixips being in their placo, and a steam engine ready to work them, there will be 
no delay to resuming this part of tho work, immediately on the subsidence of the water. 

The nature of the approaches to Toome, require that the new bridge should bo placed 
at a low level; and freedom of discharge mado it equally necessary to have as few 
obstructions in the watei-way as possible. 

From these considerations, it was determixxcd by the Board, with the concurrence of the 
County Surveyors, to adopt a horizontal iron trcllicc bridge, spanning two opes of ICO feet 
each ; with an iron swivel bridge for navigation purposes, at tho Antrim exxd of it. 

Tenders were called for by public advertisement for the above, including also the swivel 
bridges for Portglenone and Kilrca ; and Messrs. Grcndon & Co., of Drogheda, were declared 
coxxtx-actors. They have sixxce beexx takixxg active stops for fulfilment of their engagement, 
and it is expected that all these bridges will be opened to tho public early next summer. 

Since my last report, Toome lock (the hist of the series) has been founded, and is now 
threc-fourtlis finished. The gates are also nearly ready, so that in the coming season, all 
the locks will be completed and in working order. 

A coxxsiderable amount of excavation has beexx removed from the river bed above Toome 
bridge ; and an immenso number of trees, apparently drift wood, which w r ere deeply 
embedded in the sand, have, with much difficulty, been taken out. 

They are all black oak, vex-y heavy, and some of tlieixx of great sizo. 

These have, no doubt, assisted in arresting the downward progress of the sand ; and, in 
so doing, have added much to the large accumulation of that xnaterial, which is denominated 
“ The Bar of Toome.” 

A large quantity of this timber yet remains ; and I fear it will seriously interfere with 
our dredging operations above Toome bridge. 

The navigation channel, from Sw'ivel bridge up to Lock, has been taken nearly to its full 
depth, since my last report : and fair progress has also been made in extending the canal 
and its protecting mole oxit into Lough Neagh. 

A large portion of river bed, including 300 feet of the regulating weir at Toome was 
enclosed, and in progress of excavation by waggons (the water being kept down by steam 
powei-) when the premature arrival of the floods in November, frustrated our intentions of 
finishing it, and obliged us to abandon that work ; and with it, the completion of the por- 
tion of weir I have referred to, 

The obstruction caused by tho old bridge at Toomo, has operated vex-y injuriously, both 
in retarding the flow of water from Lough Neagh, and in preventing the economical 
removal of the material to bo excavated above it. 

Until the new bridge is erected, this evil cannot bo got xid of; but there is now a cer- 
tainty of that being accomplished next season, in time (it is hoped) to have the old bridge 
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cleared away, as well as the series of rubble banks, which form the bases of its numerous Appendix . 
piers, before next winter’s floods come down. Extract from the 

The eel-fishery at Toome, was late in its commencement this year, in consequence of Annuai Report of 
the mild and dry weather which prevailed from the beginning of the open season till the ^ £ District ^ 
first week in November. Engineer. 

Moreover, the wind, during that time, was, almost invariably, from the north, which 
tended to prevent the eels from leaving the lake. Iu November, however, the run of fish 
was great beyond precedent. Many were allowed to pass down uncaptured, owing to the 
deficiency of nets ; and in some cases, to the inability of the fishermen to lift the “Cogliills” 
quick enough. 

Many that were taken were lost, or died from want of tanks sufficient for their preserva- 
tion, though a greater number of those had been provided than was usually available. 

Notwithstanding casualties, I believe that somewhere about 200 tons of eels have been 
taken by the Board’s tenant in the past season ; including the fisheries at Movanagher and 
Portna. 

A strong force of police were sent down specially from Dublin, to prevent breaches of 
the law and the peace of the country by poachers ; and if such a course be persevered 
in for a few seasons, illegal fishing, which has heretofore been openly practised, will be 
effectually suppressed. 

The following work has been done last season, on the 4th division : — 

Excavation, ..... 53,448 cubic yards. 

Masonry, ...... 5,574 „ 

Stone Dressed, ..... 20,935 cubic feet. 

The water of Lough Neagh was brought down to its intended summer level in May, 1S52, 
and so continued, with little variation, till the end of October ; at which time there was a 
fall of 2 feet over the finished portion of Toome Weir ; so that, but for the weir, the lake 
would have fallen much lower. 

The experience, therefore, of the years 1851 and ’52, have proved the certainty of 
accomplishing that important item of the general design, which provides for the establish- 
ment of the summer level of Lough Neagh at the height which it stood at in the year 1826. 

Pier at Ballyronan. 

The principal pier, or landing-place, on the lake (indeed the only one from which the 
public derive benefit) is that of Ballyronan, which is situated on the western shore, about 
four miles south of Toome. Here there is some trade carried on; and in the past season 
operations were commenced, with a view to extend the pier, and increase the depth of 
water alongside. 

Sixty feet have been added to its length, and 2,12S cubic yards excavated, so as to aftord 
5 feet of water iu summer time. Here, again, we were obliged to give up work, on 
account of the unexpected rise of water. 



Tributaries. 

Upper Bonn. 

The entrance to the Upper Bann has long been obstructed by a bar of sand and gravel 
formed across its mouth ; and the navigation has been, with difficulty, carried on in dry 
seasons, even with boats drawing little more than 2 feet of water. 

Early in April of 1852, 1 placed a steam-dredger there ; and she succeeded in opening a 
channel 100 feet wide, and calculated to afford 5 feet of water, at the reduced level of 
Lough Neagh. 

This has been a most beneficial work, and the largest steamer on the lake has been able 
to navigate the Upper Bann, without interruption, since the new channel through the bar 
has been dredged. ..... 

In connexion with the Upper Bann I may refer to the Newry Lanai, which joins the river 
about a mile above Portadowu. From the junction to the first lock, the canal has been 
found very deficient in depth, when the water is low ; and the Newry Navigation Company- 
having volunteered the use of their hand-dredge, for the purpose of deepening it, I have had 
her so employed since the beginning of October. No other work immediately connected 
with the Upper Bann has been executed, except the partial opening of the Farlough Dram, 
which discharges into it, about two miles north of Portadowu. 

Blaehwater River. 



In the Blackwater River, between Verner’s Bridge and Moy, the steam- dredge has been 
at work since the early part of July. A great deal of material, both, natural shoals and 
remains of dams, has been dredged out, and deposited on the banks, lhe Cow 1' ord, where 
2 feet of water only was to be found in summer, has now six feet throughout; and the dis- 
charge of floods has been visibly expedited thereby. 

The river required deepening in many other places also, between Moy and Seniors 
Bridge ; and the dredger has been most usefully employed at that work, including the 
improvement of entrance to Magliery Cut, and the Coal Island Canal. 

The Maghery Cat itself being too narrow to admit the steam-dredge, I procured the use 
of a hanfUdredge, by means of which the out has been made snffierently deep to acoom- 

m °TheVmbankhiK of the Blackwater, on Tyrone side, las been extended to within half a 

2 A 2 
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Appendix C. 

Extract from the 
Aunual Report of 
Mr. C. S. Ottlcy, 
c.e.. District 
Engineer. 



milo of Vcmer's Bridge; mailing, in all, about five miles of embankments, made alonn- 
Blackwater alone, exclusive of those upon the Bhone, Tall, Callan, &c. The embank mo + 
made in 1851 have stood remarkably well, and have not in any way suffered from tho 
severe winters to which they have been exposed. 0 T,wo 

A considerable amount of excavation lias been removed from the shoal at Blackwater 
* Tt" ’t blt * I'" 3 preCiU ’ i0u8 oonlUtio11 of tl10 bridge there prevented tho proper completion 

It was expected that this bridge might bo underpinned; but I find that to be inmracti 
cable ; and tho County Surveyors of Armagh and Tyrone concur with mo in the opinion 
that a now bridge must be built. The remaining excavation may be taken out at tho same 
time. The shoal on which Cliarlemout Bridge stands is similarly circumstanced and 
cannot be removed till the intended noiv bridge there is completed, which it Ins’ been 
determined to erect next season. 

Rhone River. 

This river, which runs into tho Blaelcwater, at Goodlatto’s Perry, was improved for a 
portion of its length, in 185 1, as stated in my Report for that year. Tho up-stream part lias 
since been completed, and the result is highly satisfactory in tho relief of the adjoining lands. 

Closet River. 

In the beginning of November the improvement of tho Closet River was resumed and 
about 1,400 yards of now channel was opened, and sunk about 5 feet, or to half its intended 
depth. Even that partial excavation of it produced immediate good effects; but the rise 
of water and severity of weather obliged us to defer its completion till next season. 

Tall and Callan. 

The new course for Tall and Callan combined, is now in a very advanced state. An 
additional length of 1,350 yards lias been bottomed, including that adjoining the Black- 
water ; and neat embaukments have been formed along both sides of the portion last 
named. 1 

The drains in tho high bog have been continually kept open, to procure consolidation and 
subsidence ; and the system is gradually proving itself to be effective. 

The old bridge of Clonraoro, near Sir William Vcrner’s Demesne, has been taken down, 
a temporary roadway constructed, and preparations made for an immediate commencement 
ot a new bridge. 

This new course for the Tall and Callan was, in my opinion, a most judicious deviation 
from the original published designs. 

Upper Tall River. 

It will ho soon by my last Report, that nothing ]md boon done in 1851, at tills river, 
except clearing it of weeds. 

Its further improvement was commenced in April, and was carried to the extent origi- 
nally proposed by the end of August, 1852. 

Its length, from junction with the Callan to tho up-stream terminus of our operations, is 
cieven miles ; and, for tho whole of that length, tho course lias been enlarged and deepened, 
and its most objectionable bonds taken off. The beneficial results of the work has been 
felt and freely acknowledged by all those who hold flooded lands along its banks. 

. *9? ** small, though straggling river, there is, perhaps, no instance where the power of 
the Drainage Acts were more usefully applicable, or more fully appreciated, In fact, from 

e peat number of occupiers, m so long a length, and the necessity of gradually bringing 
up the fall from the very discharging mouth of the river, tho lands under its influence could 
never have been otherwise relieved. It is, however, questionable whether this channel is 
sufficiently deep for efficient drainage. 

The portion extending nearly up to Redmond’s Bridge (five miles), is still suffering from 
the influence of floods in Blaelcwater and Callan Rivers, which back up the Tall to the point 
described; but, when the new course is finished, which I have before referred to (discharg- 
ing at Verner s Bridge), that will cease to be the case. 

A very great advantage would bo secured to the low lands along the Callan, if a new 
course were made for that river, from a little above Clonmain Mills, to join the Tall at 
Granacasli Bridge. Nature seems to point out this course, and, I believe, its adoption 
would be ot essential service. 

Several small streams have been opened up and improved, during the season, including the 
BaUymaitnm and Boreau Rivers ; the former entering the Blaelcwater, above Blackwater- 
town, and the latter, near Verner’s Bridge. 

The shoal, before referred to at Blackwater Bridge, throws back Hoods upon the lands, 
along the Ballymartrim stream ; so that their relief can he only partial while that obstruc- 
tion remains. x 

RxA c ^ n . slcleralj 1 le . a ™ ount of benefit has been conferred on the southern end of the district, 
It S - i S T“ W - rains ’ es P ecia % in connexion with the Tall. Nearly eight 
miles of such drams have been improved during the past season. 

Rut K e J7 “ u P on „ the Rhone, Tall, and Blackwater, have been so carried on as to leave 
but little grounds for darning compensation. This desirable object has been made easy 
,°i7S, n ! h y the readiness exhibited by the several proprietors to effect exchanges of 
trouble 1 and expense S1 ^ neis ^ bours 5 autl B0 Bave all parties (including themselves) much 
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One case only lias arisen, of a peculiar nature, where, no doubt, much unavoidable injury Appendix C. 
was done, by severance ancl occupation of land, to a lease tenant of Lord Charleraout, at Extract from the 
Moy. _ The party referred to, claimed about £900 ; and, all attempts to settle the matter Annual Report ot' 
by private arrangement, having failed, the Commissioners held a formal court to assess C- S. ottlry. 
compensation, and awarded one-sixth of the original demand, which was accepted. Engineer. 1 * C 

We have found the system of embankments and sluices, completed on the Tyrone side 
of Black water, below Moy, quite effectual in saving the low Lands from summet' floods; but 
when a long continuance of rain occurs, as was the case last winter, the accumulation of 
rain water behind the banks, while the sluices are closed, has been found sufficient itself to 
partially flood the lands ; though, of course, to a very much less extent than they were 
before subject to from the rivers overflowing. 

With a view to obviate this, it is intended to adopt a main back drain through such 
lands, discharging very far down the river, without the intervention of any sluice at its 
mouth ; as the river there will be at too low a level to flood the lands, and the formation 
of embankments down to the same point will limit the height of backwater to the river 
level at the debouch of the drain. 

The following are the principal items of work done during the season of 1852, on the 
portion of district south of Lough Neagh. 



Excavation, . 
Embankment, 
Bog drains made, 
Main drains . 
Dredging, 
Masonry, 



334,200 cubic yards. 

. . . 3,752 lineal perches. 

. . . 17,794 ,, yards. 

2,G36 perches. 

. . . 25,752 cubic yards. 

211 

General Observations. 



In reviewing the operations on the Lough eagh district for the last year, I am obliged 
to report, that the difficulty of procuring labourers has manifested itself to a much more 
serious extent than in the previous year. Emigration, and the general improvement in the 
linen trade, seem to bo the causes of deficiency in the number of applicants for employment 
on our works ; and then, the home, as well as English and Scotch harvests, induce many 
to leave us, at our best working season of the year. 

We have held out inducements by advancing wages and excavation prices, but even 
that has failed to procure us men. 

The consequence is, that the progress of the works has been unexpectedly and seriously 
retarded, and I fear that the evil complained of seems little likely to be abated. 

Our pumpiug operations have of late been performed entirely by steam and horse power, 
in order to economize manual labour, hut still we have not been half supplied. 



Rain fall, Floods, §-c- 

Tho year 1852, has been peculiarly unfavourable to river drainage works, as regards the 
weather we have had to contend with. We have had, I may say, two winters within the 
year. The floods of the first came down in January and February, and tbe last put a stop 
to all our works in November. Both floods were unusually heavy; but the last which still 
(10th January, 1853) maintains its height, is admitted to have boon one of the most violent 
and extensive, as well as the most general, upon record. 

Tbe quantity of rain which fell in this neighbourhood (Toome) in the year 1852, far 
exceeds the registry for any of the 7 years preceding ; and the quantity which fell in 
the last two months (November and December) is more than equal to that which fell in 
any two of those previous years within the same period. 

The following tabular statement will better explain what I have stated. 





Pall of rain on 


earth's surface. 


Years. 






Totals for 


Totals 




November. 


December. 


the two 
Months. 


year. 




Indies. 


Indies. 


Inches. 


Inches. 


1844 


2 25 


0-74 


2-99 


32-01 


1845 


302 


2-80 


5-82 


32-01 


1S46 


2-33 


1-03 


3-36 


24-05 


1847 


1-96 


304 


5-00 


20-S2 


1S48 


0-94 


2-14 


3-08 


24-40 


1S49 


4-G2 


2-89 


7-51 


24-21 


1850 | 


2-70 


208 


4-7S 


2S-89 


1851 


2-03 


1-75 


3-78 


29-26 


1852 


6-02 


6-7S 


12-80 


39-96 



From 1844 to 1848, inclusive, the above registry was kept at Coal Island, and after that 
date at Toome. 

The fall of rain in January and February, 1852, was 9*41 inches at Toome, which exceeds 
by nearly tvvojnches the highest registry for same two months in any of the above 
years. 
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c.E., District 
Engineer. 



Arguing from the Tooine registry, the results of the two floods as regards Lough Neagh, 
may be shortly stated as follows : — 

In January and February, 8‘71 inches of rain falling in 45 days, raised the lake four 
feet eight inches. 

In November and December, 12'48 inches of rain falling in 55 days, raised the lake five 
feet five niches. 

In both cases the rain was pretty uniform, and the rise in water was also gradual and 
uniform till it reached the maximum. 

It will be seen that the additional 9 inches of rise in Lough Neagh in December, bears 
no proportion to the extra quantity of rain which produced it, amounting as it did, to half 
as much more as caused the whole rise of 4 feet 8 inches in February preceding. This is 
accounted for by an increased discharge down the Lower Bann River ; and if that discharge 
had not been facilitated by the excavations made in the river bed at Toome, l’ortglenone, 
and Rortna, tliero is no doubt whatever that oven the February floods would have out- 
stretched all ordinary winter limits, whereas their height was not within two feet of what 
was customary. 

If the more recent fall of rain (in November and December) had visited the district 
while the outlet from Lough Neagh was in its former unimproved condition, I believe, and it 
is generally believed, that the destruction of property by inundations in the surrounding 
district, would have been very great indeed. 

The lowest lands about Lough Neagh are those on the Upper Bann, in the immediate 
vicinity of Portadown. 

These lands were formerly under water about four months in the year, regularly. Now, 
the rains of February were such as would have caused a more than ordinary amount of 
inundation ; whereas it is a tact, that the very lowest lands referred to, were free from 
flood from the previous spring up to the 3rd of February, 1852 ; and on the 5th of March 
the water had entirely left them again ; so that 31 days was the period of flooding to which 
these lowest lands were subjected from the 1st of March, 1851, till the 10th of December, 
1852 ; upon which latter date the lake had again risen upon them, owing to the unprece- 
dented November rains: — 

31 days flooding in a period of a year and nine months is, surely, a great improvement 
upon the former condition of thoso lands, besides which it is to bo remembered that the 
works arc unfinished, and that their partial execution could only be expected to produce 
partial relief. 

As an instance of public benefit derived, adjoining Toome, I may state, that I have 
myself seen the Creagh road under water, and it lias frequently remained so for weeks in 
winter time; whereas now, (5th January, ’53,) after 15 inches of rain in two months ami 
five days, that road is “high and dry.” 

In quoting fall of rain, I have adopted as a medium, the registry kept by our own 
officers at 7 oome ; but a much greater quantity has fallen in other parts of tho district; 
and in considering the effects upon Lough Neagh, probably, tho registry kept at the 
Observatory of Armagh, which is within the catchment of an important tributary to the 
Blackwatcr, might fairly be taken as the real measure of supply. 

The monthly fall of rain as noted at Toome, Moy and Armagh is set forth in a Table at 
tho close of this Report. 

The quantity for November and December last at Armagh was 1G'44 inches, while at 
Toome it was 12 80. 

In the same way, for Jamiary and February, ’52, tho fall at Armagh was 13‘52 inches 
and at Toome 9*4 1. 

The following simple statement, in reference to tho former and present discharging 
power of tho Lower Bann River, will make plain, even to unprofessional men, the greatly 
increased facility already given to the passing away of flood waters, and enable them to 
judge what would now he tho condition of the low lying lands in the district, if the 
capacity of the river had not been importantly increased. 

Before the Lough Neagh works were commenced, tho winter discharge from the lake 
at Toome (see page 57 of printed Preliminary Report) was calculated to be 347,638 cubic 
feet, per minute ; and that at the Cutts is thus referred to in page 47 of same Report 

“It is calculated that when tho contemplated improvements, and new works are com- 
“ pleted, the greatest amount of water to be discharged during floods, will rarely exceed 
“ 400,000 cubic feet per minute.” 

It is with reference to the above quantities that the improvements in the river were 
designed ; and when the works are fully completed, the discharges will, I am sure, become 
more uniform, and be brought within narrower bounds as to maximum and minimum than 
is the case at present. 

In the meantime, however, instead of the discharge at Toome being 347,638 cubic feet 
per minute ; it has been measured this last year several times, and the result has shown 
an average in time of floods of 560,000 cubic feet, or 60 per cent, more than it is stated to 
have been before our works commenced. 

At the “ Cutts” instead of 400,000 cubic feet, as before quoted, the maximum observed 
discharge in February, 1852, was 657,798 cubic feet, and in December last it reached 
829,144 cubic feet per minute; being more than double tho quantity assumed to have been 
discharged in former years. 

It is further to he observed that this increased volume of water has passed, and is now 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



183 



passing down the Bann, generally at a lower surface level than the ordinary winter floods Appendix C. 
formerly arrived at. . _ Extract from the 

It is clear, then, that if this extra body of water had not been so earned away, its Annual Report of 
accumulation in Lough Neagh must have been the result, till it reached a height very much, district 1 ^ 
indeed above that at which it now stands. Engineer. 

Lands Relieved. 

It is difficult to define exactly the extent of lands wholly or partially relieved from flood 
in so largo a district, the works being unfinished, and in their progress, sometimes obstruct- 
ing the waterway. Though I cannot add to the number of acres stated in my Report for 1851, 

I may repeat that in quoting them at 16,000, more or less benefited, I believe I am correct. 

Owing to the recent extraordinary rains, the quantity of land that was entirely freed 
from flood in 1852, is less than in 1851, and may be set down at 4,000 instead of 8,000 
acres. 

Work to be done. 

The principal remaining obstacles to the lowering of Lough Neagh are at Toome and 
Portgleuone; These are considerable. At Portglcnone a heavy shoal is to be taken out, 
and Lough Beg is to be dredged ; the temporary wooden bridge and scaffolding for the 
new bridge are also to be removed. 

At Toome the old bridge is a serious impediment to be cleared away, and a large 
quantity of excavation is to come out of the river-bed above it. 

In addition to these, the waterway is much interrupted by dams made last year, both for 
enclosing portions of the river for excavation, and also for getting in foundations of the 
new bridge. 

These are the causes of Lough Neagh being now so much as 4 feet 4 inches above its 
intended winter level, and it is hoped that they will all, or in great part, be removed next 
season, a sufficient sum of money being available, under our estimate, for the perfomnance 
of that work. 

Salmon Fishery. 

In my observations on the first division, I stated that the salmon fishery at the Cutts 
had been more than usually productive this last year. 



Tear. 


Number 

of 

Fish. 


Period of Fishing. 


I SIS 


794 


1st May to 20th August. 


1849 | 


1,204 


Siune. 


1850 ■ 


1,300 


1st May to 1st September. 


1851 


1,293 


1st March to 1st September. 


1852 


2,150 ■ 


Same. 



June and July were the best months, 700 salmon were taken in each of these months 
(in 1852). 

At the same time that the fishing is improved, I am enabled to report that a much 
greater number of salmon than usual have passed up the river. 

A gentleman resident on the shores of Lough Beg, informed me that he never saw so 
many fish there on any previous season. 

Having stated under each divisional head the principal items of work done, I now 
furnish below, a short abstract of those quantities for the whole district, both for the year 
1 S52, and from the commencement of the works to the present time. 



Work done: 



Description of Work. 


Quantities of Work done. 


Prior to 1852. 


in 1852. 


Total. 


Rock, Excavation, 
Clay, &c., do. 
Embankments, . 
Masonry, 

Stone Dressed, . 


253,874 

934,584 

5,945 

13,677 

201,927 


— 1 
476,215] 
20,636 
8,565 
40,478 


1,664,663 cubic yards. 
26,581 lineal yards. 
22,242 cubic yards. 
242,405 cubic feet. 



In considering the results to drainage arising from the ivories already executed, it is 
desirable to make known, that, of the whole of those works, and of the expenditure incurred 
from their commencement up to the present, more than one-half is chargeable to the 
Navigation Branch of the project; and that one-half only of the drainage estimate has 
yet been expended. 

I have prepared an abstract of the levels of Lough Neagh, giving its greatest and least 
elevation for each month of the year 1852; and included in same tabular form are 3 
columns showing the monthly fall of rain, as registered at Moy, Toome, and Armagh. 
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c.e., District 



Rainfall and Levels of Lough Neagh. 



Months, 1852. 


Registries of Ruin. 
On Earth's Surface. 


Levels of Lough Neagh. 


Moy. 


Toome. 


Armagh. 


Lowest. 


Highest. 




Inches. 


Inches. 


Inches. 


Feet. 


Ins. 


Feet. 


Ins. 


January, .... 


4' It 


4-97 


7-SI 


47 


G 


49 


9 


February, 


3-70 


4-44 


5-72 


49 


10 


51 


9 


March, .... 


o-so 


1-21 


1-28 


48 


G 


50 


8 


April, .... 


1-47 


1-92 


1-44 


47 


1 


48 


5 


May, .... 


1-77 


2-28 


2-1S 


4G 


4 


47 


2 


June, .... 


3-51 


372 


5-CC 


4G 


2 


47 


1 


July, .... 


2-02 


1-93 


1-70 


4G 


7 


47 


1 


August, .... 


4-G8 


3-69 


2-87 


4G 


G 


47 


1 


September, 


0-03 


1-17 


1-81 


46 


1 


4G 




October, .... 


1-91 


183 


2-56 


4G 


1 


4G 


5 


November, 


5-04 


6 02 


7-54 


4G 


G 


49 




December, 


5-55 


G-78 


8-91 


49 


1 


52 


4 


Totals, 


35-52 

* 


39-9G 


49-4S 











Intended Summer Water in Lough Neagh, .... 46 00 
Do. Winter do. do. .... 48‘00 



(Above low water ordinary spring tides, Coleraine.) 



Extract from the 
Annual Report of 
Mr. S. U. Roberts, 
c.e., District 
Engineer. 



Extract from the Annual Report of Mr. Samuel U. Roberts, c.e., District Engineer 
For the year 1852. Dated 1st February, 1853. ° 



Lough Corrib 
Turloughmore 
Laval/.;/ 
Dunketlin . 



On the Districts of 

• . Galway atul Mayo. 

• . Galway. 

■ . Galway. 

• • Galway. 



Drainage, Navigation, and MM-poiuer. 

Lough Corrib District, Counties of Galway and Mayo. 



Preliminary Observations. 

The works in this district havo been carried on during the past year at the followin'* 
places and divisions in tho district : — 

Between the sea and Lough Corrib, at Galway, Terryland embankment, Newcastle shoal, 
Menlo shoal, and tho Friar’s Cut ; in Lough Corrib, at tho Annadown channel, between 
Lough Corrib and Lough Mask ; at Cong, above Carranagowcr bridge, and in tho inner 
basin of Lough Mask ; and in tho tributary rivers, at C'larogalway and Moycullcn. 

In my last Annual Report I described most fully the nature and extent of these works; on 
this occasion I will confine my observations to a brief statement of tho progress which has 
been made, and the result on the dischargo of tho floods and drainage of the country. 



Works between the Sea and Lougii Corrib, Galway. 



River Corrib. 

The deepening and improvement of tho river channel, extending from the tideway below 
West Bridge to the deep water above the regulating weir, at Nun’s Island, wore resumed on 
the 16th of March, and have been completed, with the exception of tho removal of some 
dams and small shoals abovo the regulating weir. In addition to the work originally 
contemplated in the river channel, between the tideway and the salmon cribs, it was found 
necessary, from tho observations on the discharge of tho floods of February, 1852, to 
increase the depth of the channel for some distance below and above the West bridge. 

4 .i ™ v Y 01 ^ was execut ®d in the month of October, and has had a most beneficial effect on 
the discharge of the extraordinary floods which followed immediately afterwards. 

West Bridge. 

This bridge and its approaches have been completed. 

Salmon Weir. 

In my last annual report I stated that the re-construction of the salmon weir had been 
completed. Considerable damage was, however, done to this work during the floods of 
February, 1852 m consequence of the unfinished state of the river channel. The deepening 
having extended to only a short distance above tho salmon weir, the river acquired a greatly 

* The position of the gauge or local circumstances make the results at Moy doubtful. 
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increased velocity, and a direction oblique to the lino of the crib piers, ■which caused the App endi x C. 

destruction of three of them, and considerable damage to other portions of the work. The Extract from the 

necessary repairs were, however, effected early in the season, and the fishing commenced Annual Report of 

about the middle of March. In consequence of the unfinished state of the works in the 

river channel, and the necessity which still existed for partially diverting the waters of the Enjrinow. 

river to admit of the deepening of the channel being proceeded with between the salmon 

cribs and the regulating weir, it was considered by the Commissioners the most desirable 

course to rent the fishery for the season, and an arrangement to that effect was accordingly 

made with the proprietor. 

The total weight of fish taken in the weir between the 28th May, when the Board 
entered into possession, and the 31st August, was 4,7 16 lbs. 

I may here observe, that this fishery has been sold in the Incumbered Estates’ Court, to 
the Messrs. Ashworth, of Bolton, Lancashire, who are about effecting important improve- 
ments in connexion therewith. 

Regulating Weir. 

This work, which consists of a weir 607i feet in length, together with a salmon stairs, or 
fish migration-pass, and two large waste sluices, was commenced on the 21st of May, and 
the entire of the masonry completed on the 30th October following ; the erection of the 
falling boards, which are important features in the design for the regulation of the level of 
the lake, was in progress when the wet weather set in so suddenly in October, and rendered 
it necessary to suspend the ■works early in November, and level the dams to allow the floods 
to pass off. The result is, that although the masonry of the weir is completed, all the dams 
are yet standing behind it, and its power of discharge has not been realized. 

Navigation Works. 

These works, with the exception of some excavation between the Tidal Basin and Folan’s- 
lane Lock (which cannot be executed until the mill-works in that locality are in progress), 
and the dredging of a shoal at the head of the canal, were completed in September, and 
the navigation was opened by the late Lord Lieutenant, Lord Eglinton, on the 20th August. 

A swivel bridge and causeway are in progress of construction, from the wooden bridge, 
at the Fish Market, to Claddagh ; this is a work not provided for in the estimate, but the 
Grand Jury of the County of the Town of Galway have undertaken to pass a presentment 
at the approaching Assizes for that proportion of the estimated cost of the work for which 
the Commissioners considered they should make provision. 



Mill-works. — Eastern Mills Conduit. 

This conduit, which forms the common lead for the supply of the mills on the eastern 
side of the river, was in an advanced state on the close of the year 1851, but the extraordinary 
flood of February last damaged considerably a portion of the works. The entire length of 
the wall on the river side, together with the staunching or puddle-bank, have been 
completed, and the inside lining wall of the conduit has been raised to the height of the 
winter water-level ; this portion of the work will be completed in connexion with the mill 
improvements on that side of the river. The overfill, adjoining West Bridge, has also been 
completed, and the entire length of the conduit excavated to the proposed breadth 

and dept . jrfaa of Tailrace to Marble, Bleach, and Neiucastle, Mills. 

The culvert through which the waters of this tailrace are discharged under the canal has 
been completed, and all damage done by the floods of last winter have been repaired and 
made good. The water-wheel of the Marble mill has been lowered to suit the altered level 
of the river and its tailwater is now discharged into the main hue of tailrace. I may here 
state, that the proprietor of this mill-power refused to take advantage of the opportunity 
afforded to him of erecting a new wheel of improved construction on the same plan and 

upon similar terms to that erected by the Commissioners at Newcastle. 

In lowering the wheel, however, advantage was taken of the opportunity afforded of 
improving considerably the mode in which the sawing-frames and other machinery were 
connected with the wheel, and the result has been most favourable. 

I have been informed by the superintendent, that the mill is now capable of executing 
double the amount of work it originally performed. 

Terryland Embankment. 

This embankment was originally constructed by the Lough Corrib Improteme.it Company, 
but in a tery imperfect and defective manner. In 1S-1S I reported that “ with reference to 
the works executed by the Lough Corrib Improvement Company, I may here observe, that 
on the afternoon of the 2nd of March, the river being then at its maximum height, a portion 
of the Terryland embankment gave way, and the lowlands lying to the east of it were 

m Durimrthe years 1849, ’50, & ’51, these lowlands were subject to long-continued flooding. 

The necessity repairs and improvement of the embankment were made during the past 
year, and though the work is not yet completed, the lowlands have since been free from 

io0<ll ” g ' Newcastle Shoal. 

All the cross-dams, and a considerable portion of the longitudinal dams, made to admit of 
tbe un watering of this shoal, have been removed by the dredger. ^ 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Appendix C. 

Extract from the 
Annual Report of 
Mr. S. U. Roberts, 
c.e., District 
Engineer. 



lae IRELAND APPENDIX TO TWENTY-FIRST REPORT 

Menlo Shoal. 

In my last annual report T stated, that “ the excavation of the third division of this shoal 
had been completed, and the necessary provision having been made (by the construction of 
a dam on the finished bottom) for resuming the works next season, the waters were allowed 
to rise within the enclosure.” 

I have now to report that tho removal of this shoal has been completed, with the excep- 
tion of the seats of the dams, a work which is now progressing as rapidly as the means at 
my disposal will admit. 

Friar's Cut. 

The new course given to tho southern portion of this channel has been opened, and a 
narrow channel dredged through the ontire length of tho cut, in the expectation that the 
winter floods will scour out a largo channel through the soft marl of which the bottom is 
composed. 

Works in Lough Corrib. — Annadown Channel. 

The work at this place consists of the excavation of a navigable channel, 200 feet in 
width, through a shoal formed of massive boulders overlying vast piles of loose stone ; some 
of these boulders are so large as to require to be blasted under water before removed. The 
work was commenced in the latter end of May; 1414 cubic yards of stone have been 
removed at a cost of Is. lOtZ. per cubic yard, and piled in massive beacons on each side of 
the channel to mark its lino and render it safe for navigable purposes. 

Works between Lough Corrib and Mask. — Cong. 

The accompanying section indicates the general progress made in this division of the 
district up to the close of the past year ; during the early part of the season while the flood 
waters of Lough Mask wore being discharged through the upper level of the canal and 
overflow course, the excavation lor the lower levels and the several works of masonry in 
connexion with them, were proceeded with and have been continued throughout the entire 
season. 

The masonry of No. 1, or Strandhill lock, which is that on tho Lough Corrib level, has 
been completed, with the exception of the setting of some coping ; a considerable part of 
the lining and retaining walls of that portion of tho canal between Strandhill and Cong 
lock have been built ; the site for Cong lock (No. 2) has been excavated, and a considerable 
portion of the ashlar work prepared. The now bridge hits been erected over the western 
branch of tho Cong river, and tho road diverted to the eastern sido of tho proposed lock 
at Cong; tho aqueduct necessary for tho discharge of the waters of this river under tho 
canal 1ms been built, and considerable progress made with tho staunching and retaining 
walls in the third or middle level of tho canal. 

The masonry of Cregaree lock has been completed, and considerable progress has been 
made in the preparation of the gates, sluices, and gearing for this and Strandhill lock. 

The ashlar stone necessary for tho erection of Drumshcel accommodation bridge has been 
prepared and delivered on the ground. 

The excavation of tho half width of the canal at Drumshcel, which remained since pre- 
ceding years, has been carried on for the purpose of procuring I ho necessary material for 
the erection of tho locks and bridges — the stone at this place being tho best suited for the 
work. 

When the flood waters of Lough Mask had subsided to the lovcl of 08 feet above datum, 
tho head dam was made good across the channel at tho debouch from Lough Mask, and 
the discharge of that lake confined to that eifected through tho cavernous passages ; the 
excavation necessary for the completion of the upper reach of the canal was then recom- 
menced, and has been carried on throughout tho season with the greatest vigour, the 
excavated material has been removed by waggons, to form the trackway embankments 
through the inner basin of Lough Mask. The formation of the western embankment has 
been carried across the whole length of the inner basin, and that on the eastern side about 
half way. 

The waters in the inner basin having fallen to a very low level in the early part of the 
month of August, advantage was taken of the facility thus afforded to cut the channel 
through the Lackbin shoals. Through this a channel, averaging 30 feet in width, has been 
sunk to the full pi-oposed depth, and has been extended through the remaining portion of 
the shoal to the level marked on the accompanying section. 

Tho waters from Lough Mask were allowed’ to flow through tliis channel into the inner 
lake, which rose to the same level as the main lake in a few days. 

I think it right here to state, that the excavation of the lower beds of limestone in the 
canal between Carranagower bridge and Lough Mask, as well as that through the Lackbin 
shoal, has been attended with peculiar difficulty. In the first place, the bottom beds in so 
deep cutting were found exceedingly tight, while the numerous caverns intersected by the 
lino of canal created much increased expense in unwatering. In addition to this, the 
excavated material was removed by waggons up inclines, to form the trackway embankment 
through the lakes. 

Tributary Rivers . — Claregahvay. 

The works on this tributary were resumed on the 1 5th March, and the entire length of 
the river from the deep water, one mile below Claregahvay to Cregmore bridge, a total 
distance of five miles, has been completed. The main drain termed the Augar lliver, has 
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been opened up as far as Laglit George, and a similar drain has been made to relieve the App endi x C. 
low turloughs of Islandmore. Extract from the 

Some shoals are yet to he removed between the lower termination of the works above Annual toot of 
described and Lough Corrib. S DlYtrSt ’ 

Moycullen. E 

The channel required for the drainage of the low lands around the lakes, lying between 
Moycullen and Ross House, was partially opened in the year 1S49, and being excavated in 
deep bo", it was found necessary to suspend the works until the sides had consolidated. 

The works were resumed in May last, and the entire channel from Lough Ilennshaconry 
has been opened out into Lough Corrib, to as great a depth as the state ol the bog adjoin- 
ing rendered prudent. 

Drainage. 

Turloughmore District — County Galway. 

Preliminary 0 bservations. 

The works in this district were resumed on the 1st March, but were suspended on 10th 
October, as no additional funds were available for their completion on the scale which the 
increased floods caused by the improved drainage of the country, discharging its waters 
into this district rendered necessary, and which I shall hereafter refer to more particularly. 

In April last I reported to the Board the observations made on the flood of the previous 
■winter, and then furnished an estimate and plans of the additional works which appeared 
necessary The floods of the present winter have been considerably higher than those of 
any previous year, and point out most clearly the importance and advantage of executing 
such additional works as may be required to secure the proper drainage of the district. 

Darin" the past year, the district has been carefully valued, and there is now full mfor- 
mation to enable the Commissioners to decide upon what scale of works, and at wiiat 
amount of expense it will be most advantageous to the interests of the proprietors to com- 
plete the measure. , _ . . . 

Lackagli Division. 

The work executed iu this division was confined to the removal of three heavy slips 
which had taken place in the Lackagh cut during the previous winter floods and the 
additional deepening of a portion of the river channel above the accommodation budge in 

Knockdoe. , , . . 

Turloughmore Division. 

Two breaches which were made in the embankments through the low grounds m Tur- 
lou 'dim ore were repaired, and a drain made from the river channel into Tin-long mare vagli 
(on the. application of the proprietor) for the purpose of conveying water into those lands 

f0 Attmta-l“mmodation bridge, 40 feet in span, has been erected where the lands of 

Corbally were severed. . . . 

J Corofin Division. 

The tap drain made in the centre of the channel through tatto ^cutting was 

completed duvimr the early part of the season, and the river channel, hom the labs burnt 
Comt to ns 1,000 feet above the bridge, was increased to the dimensions found 
necessary from the observations made on the floods of last wintei. 

Claretuam Division. 

thJoldtiver^iam^ has^ec^com^e^ 

found in the SZv course between Corofin and Claretuam have been removed. 

Ballygaddy Division. 

• nn .i, tlm river have been removed up to the island at Temple 
JaiSs fautnwatertagTourse has been opened to admit of the unwatering of Weir bridge 
shoal, and Wen- bridge has been rebuilt. 

Tributanes. 

nm ^ i c *i,„+ nf the Monivea river, passing through the turloughs irame- 

The channel of that port o • er b een deepened, and an embankment, 320 

diately above its junction > accommodation bridge, 30 feet in 

perches in Xannet whefe the townland of Tonamace was severed. 
i P Si, 200 p e Ses in length, ha. been excavated tluougb the original bed of Uloonkeeu 

lough for the Lf rteM^mmse'has been excavated for the Nanny river, which flows through 
A portionof the new course Mediately above Weir bridge; and some miuor 

Ii“taTavrCi W opened up through the bogs lying on the eastern side of Cloonkeen 
l0USl1 ' LaVALnr District im Dcxrell.x District, County of Galway. 
noXaX^toi^The^^^ 

with their completion. 2 B 2 
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Appkrdix C. 

Extract from tlic 
Annual Report of 
Mr. S. U. Roberts, 
c.e.. District 
Engineer. 



General Observations. 

The following is a table showing the extent of employment afforded, and amount ex- 
pended on labour during each month of the year, in each Poor-law Union in which works 
have been carried on ; and as preference has in every instance been given to the labourers 
of the locality, this may be viewed as a fair statement of the relief afforded by reproductive 
labour in each Union. 



Month. 


Galway Union. 




T» 


mi Unio 






Ballinrobe Union. 




Total No. of 
Days' Work 


Amount. 


Total No. of 
Days' Work. 


Amount. 


Total No. o! 
Days' Work 


Amount. 








£ 


s. 


d. 




£ 


s. 


d. 








January, . 


1,334 


59 


5 


1 


2,492 


87 


17 


3 


2.0S3 


181 0 




1' ebruary, 


2, 739 


120 




5 


1,228 


44 


5 


1 


5,559 






March, 


0,010 


283 


19 


6 


3,076 


113 


IS 


1 


5,709 






April, 


19,642 


1,165 


15 


11 


11,634 


372 


19 


0 


8,014 






May, 


29,895 


1,310 


3 


1) 


5,162 


207 


3 


9 


11,059 






June, 


18,380 


1,072 


18 


7 


1,770 


59 


12 


G 


1 3,484 






J uly, 


12,254 


781 


14 


4 


182 


7 


10 


10 


10,711 


439 15 




August, . 


18,072 


873 


14 


2 


1,003 


59 


IS 


5 


10,788 


579 8 




September, 


23,384 


1,110 


5 


11 


2,842 


90 


1 


7 


12,291 


574 4 




October, . 


1G,2G9 


7 55 


1 


4 


1,29(5 


48 


1G 


4 


7,310 






November, 


4,452 


204 


9 


11 


10G 


4 


8 


4 


5,273 






December, 


1,780 


70 


17 


11 


12G 


5 


3 


8 


2,520 


136 0 


2 


Totals, 


154,220 


7,823 


14 


10 


31,817 


1,101 


15 


7 


95,701 


4,378 16 


7 



Note. — A ll classes of superintendents, gangers, tradesmen, and liorsc hire arc omitted in the above 
Table. 



The works have been executed by task in every instance where circumstances admitted 
of such a system being adopted, and the labourers and tradesmen employed have invariably 
conducted themselves in the most orderly manner. 

The following table shows the quantity of the principal items of work executed in each 
division of each district during the year. 





Excavation. 


Masonry. 






Names of Districts and 
Divisions. 


Earth-work 


Rock-work 


Dry 

Masonry ii 
Retaining 
anil Fence 
Walls. 


Masonry 
in Rocks, 
Bridges, 

So. 


Dressed 
Ashlar 
(included 
in the 
foregoing). 


ruddle 
Stanch- 
ing of 
Looks, 
&c. 


Embank- 

ments 

formed. 


Lough Corrib District. 
Galway, 

Tcrryland Embankment, 
Newcastle Shoal, . 
Menlo Shoal, . 

Friar’s Cut, . 

Annadown Channel, 
Cong, .... 
Claregalway, . 

Moycullen, 


Cub. Yds. 

1 7,S47 

732 

G.218 

14,472 

21,710 

54,177 

30,546 


Cub. Yds. 
28,254 

4,8G8 

1.414 

49.227 

17,145 

2,444 


Cub. Yds 
5,459 

11,840 

- 

140 


Cub. Yds 
7,100 

G,030 

175 


Cub. Ft. 
43,037 

29,315 


Cub. Ys 
2,931 

725 


Cub. Ys. 
6,555 

39,204 


Turlouglimore District. 
Lackagh, 
Turlouglimore, 
Corofin, 

Claretuam, 
Ballygaddy, . 
Tributaries, . 


145,708 


103,352 


17,439 


13,305 


72,902 


3,G56 


45,759 


740 

3,000 

7,500 

12,500 

17,G50 


2,320 

5.500 

1.500 
450 
250 


175 

20 

7G 


30G 


580 


: 




Lavally and Dunkellin Dis- 
tricts, 


41,390 


10,020 


271 


30G 


580 


- 


- 


- 


- 


- 


- 


- 


- 


- 


Total amount of works exe- 
cuted in above districts, . 


187,098 


113,372 


17,710 


13,011 


73,532 


3,656 


45,759 
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I annex a table showing the observed maximum discharges in the districts placed under 
my charge, during the last three years, and also a registry of the rain-falls at those places 
where gauges have been placed. 



Observed Maximum Flood Discharge in 1851, 1852, aud 1853. 



District. 






1851. 






1852. 






1853. 




basin at 
Ouifall in 


Date. J 


Maximum 
discharge 
1 in cubic 


Maximum 

discharge 

|icr aero. 




Maximum 
cuuic loot 


Maximum' 

dischargo 


Date. 


Maximum ! 
discharge j 
in cubic 

miuuti*. ' 


Maximum 
discharge 
in cubic 
feet per 

minute, 
per acre. 


Turloughmore, 


196,078 J 


8th Feb., 


ISO, 090 1 


•918 


Ttli Jan., 


1 220,000 I 


1120 


! 5th Jan., 


266,158 


1-45 j 


Lough Corrib, j 


780,000 


11 th Feb. J 


537,750 


•CS7 


Otli Fob., 


643,000 


•824 


Gth Jan., 


718,211 


■92 


Lavally, . | 


28,160 


16 th Feb., j 


11,605 


•412 ■ 


- 


j So * ascertained. 


- 


7th Jan., 


29,417 


1-044 ; 


Dunkellin, . I 


86,630 


10th Feb., | 


48,417 


•558 




! Do., 

I 




7tli Jan., 


90,000 


1-038 



Lough Corrib District. — Fall of Rain. 





1850. 


1831. 


Galway. 


Cong. 


Maam.* 


Galway. 


Cong. 


Maam. 


January, 


5-28 


3-46 


8-70 


S'G4 


9 22 


16-14 


February, 


5-30 


4 '62 


_ 


4'93 


6-75 


G-10 


March, 


MS 


109 


_ 


5-GS 


4-32 


G-12 


April, .... 


3-92 


3-51 


- 


3-70 


3-28 


5- 22 


May. 


2-7G 


1-4S 


3 '43 


o-ss 


0-89 


3'50 


June, .... 


2-28 


1-12 


_ 


5-2G 


3-SG 


11-54 


J uly, .... 


1-25 


2 05 


- 


7-00 


3-98 


5'27 


August, 


2-22 


3-09 


- 


GG6 


2-39 


7-66 


September, . 


1-59 


109 


3-02 


3'7G 


1-97 


5'88 


October, 


2*98 


2-2S 


- 


5'92 


4-86 


7-11 


November, . 


G-52 


G-17 


- 


2'30 


1-40 


1-83 


December, 


5-05 


4-55 




4-32 


2-68 


6-36 




40-33 


35 41 


- 


59-05 


45-60 


82-73 



1852. j 1653. 





Galway. 


Cong. 


Maam. 


Menlo. 


Galway. 


Cong. 


Maam. 


Menlo." 


January, 
February, . 
March, 

April, 

May, . 

June, . 

July, . 
August, 
September, . 
October, 
November, . 
December, . 


21-87 

8-S7 

1-15 

0- 9G 

1- 72 

6- 3G 
1-72 
3-12 
1-44 
3-50 

7 - SO 

8- 50 


712 

5-17 

1- 25 
MS 
1*67 

5- 24 

2- 43 
4-1G 
1-40 

6- 20 
7-35 
9-67 


12-71 

OJS 

20-95 


Ill 

1-0G 
5 35 

7- 46 

8- 03 


7-91 


7-85 


17-69 

- 


G-77 




67-07 


52-78 


- 


_ 




- 




- 



* The Maam gauge was not correctly registered during the months omitted. 



Extract from the Annual Report of Mr. T. Smith, c.e., District Engineer, 

For the Year 1852, dated 18th January, 1853. 

Bally teige District, County Wexford. 

The drainage of this district being wholly dependent for success upon the changeable 
character of a tidal river, a shifting bar at its mouth, and the variable quantity of rain 
falling upon an extensive catchment basin, much investigation was originally directed by 
the Board to these several points, with the view to ascertaining the nature, extent, and 
relative magnitude of the works most likely to insure the greatest amount of permanent 
benefit to the district. So far as the mixed and complicated nature of the questions in- 
volved admitted of being reduced to a final result, each received its due consideration in 
the particular design ultimately adopted ; and the works having been carried out in con- 
formity therewith, I was enabled, towards the end of last year, to report to the Board 
their completion, in accordance with the original design. 
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Amount of Work executed during the Year. 

The only works executed within the past year, were, therefore, such only as became 
necessary for mere maintenance, and a few very slight repairs. 

Records of Rainfalls, Floods, Tides, Sfc. 

The many contingencies which were supposed to beset the successful working of this 
district, had the effect, during the past year, of concentrating attention upon every cause 
which could be imagined to exercise any influence upon the effective operation of the 
works : observations upon the tides and floods in the estuary' and canal have been extended- 
the amount of rain-fall in the district accurately observed and recorded, and the effects of 
the floods and tides upon, or in connexion with the works, have been made the subject of 
continued remark in respect to their amount and duration. 

The improvements effected in this district comprise the reclamation from the sea of 
1,700 acres of mud-land, 1 ,03 acres of low meadow lands and marsh relieved from frequent 
and injurious inundation, and the construction of eight miles of navigable canal, with the 
necessary works pertaining thereto. 

The estuary in which this reclamation lias been effected, conformed more, perhaps, than 
usual, to that remarkable shape or figure, now technically designated by engineers, 
“ conical,” or “pouch” form ; having, however, in this case, the long narrow neck through 
which the tide ebbed and flowed, presented to the sea. 

Former Irregxdarities and Changes effected in Rise and Fall of Tides. 

The extraordinary irregulariticswhich this peculiar configuration caused in the times of the 
ebb and flow of the tides, and in the heights they attained at different distances from the 
mouth of the estuary, have been fully discussed in former Reports, and it may suffice to 
recapitulate here, the more remarkable and influential alterations which have been effected 
solely by the operation of our works. 

The groat embankment at Cull, which encloses the reclaimed mud-lands, excluded a 
certain quantity of the tidal waters which formerly passed over the bar, while the navi- 
gable canal, from Duneormick to Bridgetown, with its branches before referred to, opened 
up some additional space for those waters. Compensation, however, in respect to the 
former state of the tides, did not follow ; and, as anticipated by the Board, it has been 
found that the line of higli-watcr, of extraordinary springs in the estuary, has been elevated 
nearly 5 feet, while that of low-water has been depressed 3 feet, giving an increased range, 
on particular occasions, of nearly 8 feet to the tidal column. The high-water of ordinary 
springs has been elevated 3 feet, while the low-water of those tides has been depressed 2 
feet, giving, on ordinary springs, an increased range of 0 feet to the tidal waters. Hence, 
although the area formerly occupied by the tide has been contracted one-fourth, the 
quantity of water which formerly passed over the bar has been diminished only one-seventh. 

Again, four-sevenths of the tide formerly passed out over the bar during the first 1'om- 
hours of ebb; whilo five-sixths of the whole tide now runs off in the same time; and 
although the entire tide, in the former case, was greater than it is in the latter, there are 
strong reasons for believing that the smaller quantity of tidal-water, operating under new 
and more advantageous circumstances, is equally, if not more efficacious,, in maintaining a 
free passage through the shifting sands of the bar. 

Navigation of the District. 

The navigation of the estuary has, therefore, suffered no injury during the past year, nor 
at any period, by the works executed in this district; but, when the many facilities for its 
improvement arc considered, and w r hcn it is viewed in connexion with the canal ancl tribu- 
taries, which carry the navigation inland a distance of more than eight miles, through 
good land, with a poor, but industrious population, it would appear very desirable to pro- 
mote the great usefulness of the estuary, by, at least, dredging a deep passage out to sea, 
through the hard material of the bar; which,' unlike the shifting sands that move over it, can- 
not be removed by the operation of the currents alone. To bring into general, or extensive 
use, the very efficient canal navigation, already created at heavy expense, as a part of the 
drainage project, to catch and carry off the flood-waters of the district, it is absolutely 
essential that something should be done to facilitate the passage of trade vessels over the 
bar ; not. however, at the expense of the proprietors of the reclaimed lands, but by some 
other means ; because the canal navigation has already been made at their expense ; and 
because the works at the bar, necessary to open the navigation, are not indispensable for 
the effectual drainage of the district. 

Canal Navigation. 

The advantages afforded by the canal and its tributaries to the agricultural districts 
through which they pass, have been made available to some extent during the past year. 
Fifteen lighters have been put on the navigation for the regular carriage of sea-manure, 
coal, culm, limestone, building-stone, &c. ; and several other boats are being built for the 
like purposes. One coal-yard has been opened at Duneormick, in connexion with the na- 
vigation, ancl the sites of tw o others havo boon applied for at the village of Bridgetown. 
There can, therefore, be little doubt that, if the estuary, which communicates with the 
canal, were rendered more accessible to a larger and better class of sea-going craft, by 
opening a passage through the hard material of the bar, a very few years would suffice to 
see a local trade, of considerable importance, established upon this navigation. 
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Rain-falls, Floods , Tides, Storms. 

The past year, particularly the last three months of it, has been one of peculiar severity on 
drainage works of every description; but especially so upon the works of this district, exposed, 
as they were, on the one hand, to the action of destructive floods, caused by continuous and 
extraordinary falls of rain, and on the other, to the overwhelming force of tides and storms, 
which strewed the adjacent sea-beach with the debris of several wrecked vessels, and the 
dead bodies of their crews. Our works, therefore, have been subjected to an amount of 
wear and tear, during the last two months, which few persons, if any, ever expected to 
witness ; and the persevering violence of the weather is but little, if at all, abated, up to 
the date of this Report. 

The quantity of rain which fell in the district has been accurately collected and recorded 
for every day, and for shorter periods than a day, when sudden and extraordinary falls 
seemed to call for special attention to their amount and duration. The following Table 
shows the monthly falls during the past year : — 
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Year 1852. Inches. 



January, 








. 3-959 


February, 








•840 


March, 








. <3-128 


April, . 








. 1-302 


May, . 








. 2-536 


June, . 








. 6-013 


July, . 








. *573 


August, 








. 3-134 


September, 








. 3-821 


October, 








. 4-263 


November, 








. 9-172 


December, 




Total for the year, 


. 6-725 
. 48-466 



The foregoing Table shows the extraordinary quantity of 20 inches of rain as having 
fallen within the last three months of the past year ; and this large amount was by no 
means uniformly distributed over that period ; for, wliile the rains were almost continuous, 
the falls were, nevertheless, distinguished, as in ordinary cases, by their attaining, at certain 
intervals, high relative maximum values. Without going into long columns of figures, which 
I have already furnished to the Board, in another form, I may here state the substance of 
one particular case, as illustrative of those heavy rain-falls, and the records of them, which 
have been preserved. 

During the month of October the rain-fall in this district was 4-26 inches, and within the 
six days preceding the 4th November, there fell T10 inches; so that, on the latter date, 
the ground must have been well saturated, and an ample supply in the drains. At 8 
o’clock, p.m., on the 4th November, rain set in, and, with slight intermission, continued 
till 2 o’clock, on the 5th ; and during the 14 hours which elapsed, there fell 1-52 inches. 
T his caused a flood in the drains, which had partially subsided, on the 7th, when we had 
another fall of '40 inch. Slight showers occurred on the Sth, 9th, and 10th, which, in all, 
amounted to -097 inch. From 6 o’clock, p.m., on the 10th, to 8 o’clock, a.m., on the 11th, a 
period of 1 4 hours, -86 inch of rain fell. 

Now, on the evening of the 11th, the earth was completely saturated ; pools of extraor- 
dinary size being everywhere observable upon the land, and, although the low grounds and 
valleys of the district were not actually covered, yet all the watercourses were brimful, 
and discharging an extraordinary supply. The drains being in this state, on the evening 
of the 1 1th, at 10 o’clock, p.m., another rain-fall set in, and during the next 25 hours, there 
fell 1 ‘645 inches. This quantity gives 4 cubic feet per acre, per minute, the whole of 
which, from the previously saturated state of the ground, must have passed into the drains 
or adjacent low lands. 

The drainage of this district depends, in a great measure, upon sluice power, which can 
be effective only when the low water in the estuary falls sufficiently to permit the sluices 
to act; and as in all similar cases, the level of low water is greatly influenced by the action 
of strong winds blowing from the south and south-west. In the instance above referred to, 
the tides did not ebb out as usual, either in the canal or estuary, and the result was, that 
back-water accumulated in large volumes, flooding the reclaimed mud-lands to the extent of 
94 acres, the floods remaining on the lands for three days on this particular occasion. On 
five other occasions during the past three months, the backwater, from exactly the same 
causes, rose upon the surface of the lands immediately along the edges of the drains to the 
extent of 17 acres, but did not remain more than a day upon them, and, on the whole, but 
little damage has been sustained upon the mud-lands by these partial floodings. 

Along the course of the canal the effects arising from the same causes were more felt ; 
for several days the flood waters passing at a high level down the canal, prevented the 
sluices from opening, during which time backwater collected in large quantities at rere of 
the embankments ; and upon the subsidence of the flood, and the fall of the tide in the 
canal, this backwater rushed out with such force as greatly to impair some of those sluices, 
tearing up their jambs in many cases, and in others rendering it necessary to have them 
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entirely talccn up and reset. The quantity of land flooded at roro of tlie canal embank- 
ments amounts to 87 acres, chiefly pasture, five or six days being required for the floods to 
pass off, viz., from the 12th to the 1 8th November. 

Before the works of this district were commenced, observations were made upon the 
tides and floods which gave their maximum height a small fraction less than 12 feet above 
low water of ordinary spring tides, the datum of the district; arid it was concluded that 
embankments carried up to 10 feet above the same datum — that is, four feet abovo the 
former tides and floods — would give sufficient security. In making this calculation, it was 
clearly foreseen that tho great embankment at Cull would produco important changes on 
the tides and floods in the estuary and canal ; but the exact amount of those effects was a 
final point which accurate calculation could hardly be expected to reach, and experience 
has proved, that while the great principle upon which the original investigations were 
based lias been most amply verified, the precise amount of the offccts which have followed 
were in every case under-estimated. The flood which occurred in the canal on the 13th 
November, was influenced by a 14 feet tide and a most favourable wind, and the tide which 
occurred on tho 27th December was met by only a light flood ; yet in the former case the 
waters rose 15 feet (i inches above datum — that is, to within six inches of the top of the 
embankments — and in the latter case actually overflowed tho 16 feet level; and for some 
hours, on those two occasions, serious apprehensions wero entertained for the safety of the 
embankments across the deep valleys traversed by tho canal. A special report upon this 
danger, and pointing to the amount of property dependent upon their height and stability, 
with suggestions as to tho necessity of raising the embankments in certain places, has been 
presented by mo to the Board. 



Extraordinary Tide and Storm in Estuary. 

But that portion of the district situated immediately upon the estuary below the mouth 
of the canal has suffered most from the violence of the late storms ; and it is to he regretted 
that injury to some extent has been sustained by the occupiers of the adjoining low lands. 
On the morning of the 27th December a fearful storm visited this locality, accompanied 
with a most extraordinary and sudden rise of the tidal waters, the latter sweeping over the 
summit ot many of the sea defences, breaking them up, and submerging the low lands to 
the extent of 340 acres. 

In a preceding part of this lieport the remarkable changes produced upon tho rise and 
fall of the tides in the estuary, by embanking the mud-lands, have been referred to, and it 
may bo here further stated that previous to embanking, the established high and low water 
ot spring tides wore found to ho 10 feet 5 inches, and 5 feet 2 inches respectively; 
and that sinco the embankment was dosed in August, 1850, the same levels liavo been 
established at 13 feet 3 inches, and 3 feet 2 inches respectively, the heights being 
reckoned from tlie same datum. 

Tho highest tide observed in tlie estuary from tho period of closing the embankment up 
to the 27th ultimo, did not exceed 14 feet 5 inches; hut the storm tide of that morning, 
I have since ascertained by accurate levels, rose to 1 H feet 4 inches ; and what may he 
regarded as, perhaps, more singular, is tlie fact that this tide rose the hist four feet of its 
height in about seven minutes, at onco overtopping or levelling banks and walls which 
hitherto had withstood severe storms. 

The extraordinary suddenness of tlie rise of this tide did not aff ord sufficient time for tlie 
waters in the estuary to propagate their level through tho contracted waterways of the 
bridges, and up the canal to tho valleys, otherwise the embankments must have been 
dangerously torn up by the overflow, or perhaps entirely carried away. 

Summary of effects upon the Works. 

The whole of tho effects of tho floods and tides referred to in this Deport — the water- 
marks as they still appear upon tlie banks — the overflowing of the canal waters — the damage 
to the canal sluices — tlie destruction of the sea defences — and tho injury done by the tides 
upon the lands of Blackstone, Itiverstown, and Cull, have all been minutely examined upon 
the ground by Mr. Commissioner Mulvany. An extensive repair, to afford, in tlie first 
instance, immediate relief to suffering interests, and afterwards some heavy additional 
works to afford security against, perhaps, worse visitations in future, are, I apprehend, the 
only feasiblo steps which, under tlie circumstances, can be adopted by the Board, as 
applicable to the present and prospective state of this district, and to tho natural agencies 
which have been either wholly created, or greatly stimulated in their operation by the works 
already executed. 

In seeking to provide against contingencies, so uncertain in their occurrence and effects, 
and so entirely dependent upon the ever-varying influences of meteorological phenomena, 
as extraordinary ram-falls and storm-tides confessedly arc, some difficulty may he felt in 
assigning the precise degree of magnitude and stability which ought to be held in view, as 
the expense may be assumed proportional to tho scalo of tho works proposed. But while 
reasonable doubts may be entertained as to whether it would be prudent in all cases to 
incur tho extra cost of mailing arterial water-courses of sucli dimensions as accidental and 
unireqnent storm rain-falls would require for their discharge, there is one class of 
nydraubc works which, from the degree of danger involved in their magnitude and 
stability, can never safely be designed or executed upon a less scale than that which 
contemplates ample provision against the effects of the most violent storms, namely: 
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embankments of all kinds ; upon the adequate height and strength of which life and Apiendix C. 
property, to a very large amount, are often made to depend. Extract from the 

Under the protection of the embankments in this district there are 1,700 acres of Annual Report of 
mud-land recently reclaimed, together with 900 acres of other low lands already in tillage C ‘ E 

and rich pasture, all ot which are liable to be submerged many feet deep, should those nc nr,me 

embankments at any time unhappily give way. In the absence of the most perfect safety 
against those unaccountable contingencies in weather, which the present season in some 
measure illustrates, time must greatly enhance the amount of risk ; and any calamity of 
the nature we here contemplate, would be only aggravated in severity by the accident of 
its postponement for some years, during which period property is sure to accumulate upon 
those newly reclaimed lands, and the numerous habitations of an industrious community 
be made to occupy the place which, but a short time since, was the bed of the sea. 

Fishery of Estuary and Canal. 

Herrings, which during the last few years, were caught in great abundance on this 
coast, have not been found in any considerable quantities this season, and only a few 
hundreds were taken within the estuary. As anticipated by the Commissioners, white 
trout have become remarkably abundant in the canal waters, and numbers of these fine 
fish were captured during the past summer and autumn, both for private use and public 
sale. Salmon peal have also been taken ; and if the influential gentlemen who reside in 
the district adopt the necessary means to have the breeding fish, spawn, and fry preserved 
in the upper reaches of the tributary rivers, where at present they are liable to some 
depredation, there is not the least doubt that an important fishery would be established in 
the estuary, canal, and tributary waters in a few years. 

Reclaimed Mud-lands, Soils, Treatment, iCc. 

My examinations of a good many varieties and specimens of mud-land reclaimed from 
the sea, would lead me to divide such lands into two distinct classes, whose distinguishing 
characteristics are generally so well defined as to mark their separation with ease and 
precision. These two classes I would designate — 

1. Mineral Mud-lands. 

2. Vegetable Mud-lands. 

The first of these is distinguishable by having the great bulk of its soil entirely 
composed of mineral particles carried in and deposited by the sea. in the mechanical 
condition of very finely comminuted sands, more or less intermixed with an earthy paste, 
and the animal matter derived from the decayed bodies of marine mollusca, and by being 
altogether devoid of vegetable remains. The fracture of a dried lump of this soil is short 
and granular. 

The second class maybe distinguished byits soil being almost wholly composed of decayed 
vegetable matter, or decomposed plants wliich seemed to have lived and died upon the 
spot on which their remains are found ; forming a pulpy paste at first, but when once 
drained and dried by the sun, becomes exceedingly close and solid, and will not readily 
lose the consistence it has attained by being again immersed in water. This soil is further 
remarkable as presenting a finely laminated fracture when broken in dry lumps, and by an 
unusual scarcity, if not a total absence, of sand and shells, and by its brown rusty 
appearance. 

There are, of course, between these two principal classes many intermediate gradations 
in which they are both more or less blended, but the mud-lands of this district may, pretty 
accurately, be divided into these two classes of soils, the area of the former being greater 
than that of the latter in the ratio of about S to 3. 

The corn crops which have been tilled upon the first description of soil have grown 
well, and given a fair return ; but those sown upon the latter have not done so well’; and 
in some cases the soil has repeatedly refused to produce any species of vegetation 
whatever ; and wheat-seeds, which had been two months in this ground, have been taken 
up without any appearance of germination. 

Having given this matter some consideration, I am of opinion, that an effectual cure may 
be found for the barrenness of this soil in the judicious use of caustic lime, or in burning 
the surface to the depth of about 4 inches, using the burned material as a manure. It 
would not be desirable to lower the surface of these lands however little; and when I 
speak of burning the surface, I do not mean that the soil should be burned to an ash, but 
merely charred ;°thus changing the constitution of the material, while its actual bulk would 
be but slightly, if at all, diminished. 

This inert vegetable surface soil is from 0 to 12 inches in depth, and immediately under- 
neath it, there is in all cases found a blue marly silt, containing shells. This subsoil could 
readily be ploughed or trenched up and mixed with the surface, and, no doubt, with great 
effect in fertilizing the inert liumus which forms the super-stratum: but it is probable that 
the mild action of this operation would require too long time in working a thorough cure. 

Nothing, however, has yet been done with the view to improving this unproductive soil, 
and perhaps it would be well to have it analyzed by an agricultural chemist before entering 
upon any specific course of treatment. 

In the autumn of 1850, the sea was permanently excluded from those mud-lands, and 
during the ensuing spring of 1851, every effort was made to get the surface waters passed 
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off so that in the month of April that year, a considerable extent was sufficiently dry for 
cropping A few beds of oats and barley, however, were the only crops put down that 
season merely by way of trial, from which no profits whatever were derived. 

The* corn crops of the past year were sown at various periods, from October, 1851, till 
April 1852 ; some of them wero exceedingly fine, but a good deal were inferior, owing, 
most probably, to a superabundance of crude saline matter in the soil: the average result 
is o-iven in the following tables. The low meadow lands and marshes have, in all cases, 
been vastly benefited, and the amount of improved valuo conferred upon those lands 
during the last two years is very considerable. . 

The preparations made during last October lor the cultivation ot winter corn (wheat and 
black oats), promised a very largo extension of those crops for the year 1853; but the 
extraordinary wet season which set in with the month of November, and which continues 
unabated up to the present time, completely suspended every agricultural operation, not 
only upon the mud-lands of this district, but also on the highest lauds of the surrounding 

Description, Quantity, and Value of Crops Grown. 

The following tabular statements show the description, quantity, and approximate value 
of the crops which have been raised from the reclaimed ancl improved lands in the district, 
in the years 1851 and 1S52, with tho preparations which have already been made for crops 
in 1853 : — 

Table showing the Description, Quantity, and Estimated Value of Crops grown upon 
tho Reclaimed and Improved Lands in the Ballyteige District. 



Year. 


Description of Crop. 


Quantity 
in Statute 
Acres. 


Improved 
Value per 
Acre. 


Estimated 

Amount 

of 

Profits actually 
derived. 






A. it. 1*. 


£ s. </. 


£ s. d. 


f 


Wheat, 


— 


— 


— 


1851, . - 


Barley, 


— 


— 


— 


( 


Mangel, . 








i 


Grass, 


1,532 2 0 


0 4 0 


300 10 0 






1,532 2 0 


- 


300 10 0 


f 




27 1 0 


4 0 0 


100 0 0 






224 3 <) 


] 10 0 


337 2 0 


1852, . J. 


Barley, . 


IS 2 30 


3 0 0 


50 1 3 


1 


Mangel, 


11 2 10 


4 10 0 


52 0 7 




Grass, 


1,532 2 0 


0 5 0 


383 2 0 






1,814 3 0 


- 


937 G 10 


f 


Wheat, 


25 2 20 


4 10 0 


115 0 3 


| 


Oats, 


150 3 10 


2 10 0 


377 0 7 


1853, . 4 


Barley, 


— 


— 


— 




Mangel, 


— 


— 


— 




Grass, 


1,192 2 0 


0 0 0 






1 


1,3GS 3 30 


- 


850 1 10 



The last division of the foregoing return is necessarily imperfect, as it cannot bo nuu e 
to include the amount of the crops which, doubtless, will be tilled in the spring ot tne 
present year : the estimated amount of profits which will bo derived in 1853 is therefore 
considerably less than what, most likely, it will turn out to be. 



Extract from the Extract from the Annual Report of Mr. George Tarrant, c.e., District Engineer. 
Mr'^Geor^e Tyrant, For the year 1852, datod January 28, 1853. 

Engineer !” 01 Districts of Duwmore and Monivca, in the Counties of Galway, Mayo, i-c. 

Dunmore District — Ballygaddy Division, 

From Junction with Turloughmore District to head of Gardcnfiold furlough, the com* 
mencement of Kilcreevanty Division. 

In January and February works were carried on in this division, such as shifting of spoil 
hack from the edge of the cut, and in some places facing same with a rough breasting o 
stone, filling in small taps cut through the furlough, cutting watering slips, and building 
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mearing Trail, 1,500 feet in length, of dry masonry, between the townland of Ballygaddy 
and Pollacorragune. 

Kilcreevanty Division, 

From head of Garden field turlough to 1,000 feet above Kilcreevanty bridge. 

The sides of the channel above the bridge in many places showing a tendency to slip in 
January last, it was deemed advisable to shift back the spoil, and face same with a rough 
breast wall. Several minor drains were cut. through the low marshy lands north-east of 
the bridge, to take off surface water and land springs from the adjacent hilly grounds during 
January and February. During the month of April the sides of the channel above the 
bridge were sloped off, and several bad slips cut out ; also some large breaches made up 
with stone pitching, a watering slip cut, and several shoals cleared out of the bottom. 



ApPEXDIX C. 

Extract from the 
Annual Report of 
Mr. George Tarrant, 
c.e., District 
Engineer. 



Fartamore Division, 

From 1,000 feet above Kilcreevanty bridge, to 4,500 feet above Fartamore bridge. 

The excavation of the main channel was suspended during the months of J anuary and 
February, the only works that were performed during these months being the shifting and 
levelling of spoil, and facing same with rough breast walls, the filling in of taps, and form- 
in o- a roadway on one side of the channel, above the bridge, for the carriage of stone for 
building the Fartamore and Liskeevy bridges. 

In the beginning of March the dams at the head of the division were made up, and the 
breaches in the tap drain repaired, and all available hands removed into the main channel 
between the bridge and the head of the division, the excavation of which through clay, 
"ravel, boulder, and flinty limestone rock, was carried on with all possible vigour, and 
finished off in the end of July. 

The clay and gravel cuttings from the bridge to the lower end of the division, opened 
last season, were resumed and finished off in May last. Breast walls were formed along 
the line of the channel out of the rock excavation at the upper end of the division, and 
several watering slips for cattle made, also tho mearing drain between the townland of 
Fartamore and Lehid straightened, widened, and sunk for 1,500 feet in length. 

In March, three arches of the old bridge were removed, and one segmental arch of good 
ashlar masonry, of 37 feet 6 inches span, and 0 feet versed sine, having a breadth of 
roadway between tho parapets equal to 15 feet 3 inches, built in lieu of same, and the 
approach on the east side widened and straightened. 



Quan'ymount Riser. 

In January, tap drains, for three miles in length, were cut, a great portion of which can 
be kept open as permanent drains ; and in February the water surface of the river Clare 
having fallen, the sinking of the cut, from its junction with that river, for 9,000 feet in 
length, was commenced, and carried on until the 8th of March, when these works were 
suspended, in order to turn all hands into the main river. In June, the floods, from 
frequent rains, caused a partial suspension of the works in the main river, and during this 
period the excavation of the Quarrymount river was resumed, and earned on for a length 
of three miles ; about 4,000 feet are excavated to bottom, and the remainder to within 
about three feet of bottom. The bed of the river, under the bridge of Tonmoylo, lias been 
excavated to the rock, and the abutments underpinned, for six feet iu height, with good 



solid masonry. . . . , 

The lower end of the Knocknagur cut, where it empties itselt into the Quarrymount 
river, has been diverted tor 300 feet in length and excavated to bottom ; this, added to 
what was excavated in 1850 and 1851, make a total length of 8,300 feet of this tributary 
completed. 

Liskeevy Division, 

From 4,500 feet above Fartamore bridge, to 3,150 feet above Liskeevy bridge. 

In the beginning of March the dams above the bridge, enclosing the works commenced 
in 1S51 were made up, and the rock excavations resumed. Oil the loth March the 
excavation of the channel below the bridge was commenced for 700 ieet in length, and m 
April a tap drain having been cut so as to divert the waters of the river from above the 
bridge of Milltown to below the bridge of Fartamore, the excavation of the entire of the 
division, two miles in length, was pnt into operation, and earned on until the end of Jul| 
The lower end of the channel, for one mile m length, through clay, gravel and bouldei, is 
excavated to within threo feet of bottom, and the remainder, through tight limestone rock, 
is tapped to bottom, and the sides taken down for the greater part of its length. 

In the beginning of May threo arches of the old bridge were removed, and one segmental 
arch of goocfashla? masonry, of 37 feet 6 inches span and b feet versed sme, haying a 
breadth of roadway between the parapets equal to 15 leet 8 niches, limit in lieu of 



Milltown Division, 



From 3 150 feet above Liskeevy bridge, to 1,800 feet above Milltown bridge. 

The excavation of the main channel through clay, gravel, and boulder from the lower 
end to 600 feet above Milltown bridge, was commenced early m May, and earned on until 
the end of June when the channel was sunk to within about three feet six inches ot bottom. 
In July three arches of the old bridge were removed, and a temporary bridge put up, so 
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Appendix C. as to admit of a tap being sunk under it. The old bridge, which consisted of ten arches, 
P t- t fTo~ the from eight to nine foot span, built of bad rubble masonry, founded at a level of seven feet 

Annual Bcport of over the bottom of the channel sinking for the drainage of the lands adjacent to the Clare, 

Mr. George Tarrant, Dalgan, and Dunmore rivors, should either bo underpinned or have a portion of it taken 
En"ineei* rlCt down, and an arch of sufficient span inserted, in order to discharge the flood waters under 

•ngincei. t ] lc j cve j 0 f the lands; but the approaches being so crooked and almost dangerous, it was 

deemed advisable, after consulting the County Surveyor, to abandon the old bridge alto- 
gether and build one, consisting of one arch 37 feet (3 inches span, and 0 feet versed 
sine, on a new site 100 feet west of it, which all oration lias afl'orded the means of giving a 
direct and suitable approach to the now bridge from either side of the river. A consider- 
able portion of the embankment of tho new approaches has been formed out of the 
excavation for tho bridge, which has been partly faced with stone pitching. 

Straivberryhill River. 

A tap drain, three miles in length, extending from tho river Clare, opposite Millbrook 
mills, to 1,500 feet above Itosmcaran bridge, on the Strawbcrryhill river, was cut in the 
months of January and February, so as to take the water off the river, and enable the 
works of the drainage cut being carried on without interruption. The greater part of the 
tap drain can remain open, and serve as a permanent drain for adjoining tracts of wet 
marshy tillage and pasture. After tbc completion of the tap, the excavation of the cut 
through clay, gravel, and boulder, for the Strawbcrryhill waters, was commenced and 
carried on, during part of February and March, for a length of 8,800 feet above the bridge 
of Milltown, and lor a depth of about four feet under the lands. On the 15th March the 
works were suspended, in order to turn all hands into tho excavation of tho main channel 
at Liskccvy. On tho 16th June the excavation of the cut. was resumed, in order to employ 
the hands thrown idle in consequence of the frequent rains creating floods, which caused a 
suspension of tho works in the main channel; hut it being found impossible to proceed with 
tho excavation of the cut, except at a great disadvantage and expense for unwatering, it was 
deemed advisable to employ the labourers in opening a tap drain, two miles in length, from 
the Strawbcrryhill river to the Dunmore river, by which means the river Glare and the 
Dunmore river can be laid dry from tho mills of Millbrook for about four miles in length. 
Considerable benefit will be conferred on tbc adjoining wet marshy lands from the opening 
of the tap drain, the greater part of which can remain open as a permanent drain. 

Millbrook Division, 

From 1,800 feet above Milltown bridge to 9,000 feet above tho mills of Millbrook, the 
junction of the Dalgan and Dunmoro rivers. 

In the beginning of April a tap drain, for 3,000 foot in length, above tho mills, was ex- 
cavated, to take the ordinary water of the river, and supply the mills, during the excavation 
of the main channel, which was carried on through solid limestone, rock, clay, and gravel, 
for 3,000 feet in length. Part lias been excavated nearly to bottom, and the remainder to 
within about 5 feet of same. An accommodation bridge has boon put across the tap and 
river, and a temporary road formed, north of the mill, for tho carriage of stone l'or the 
building of tho bridge at Milltown. Also a tap drain made from tho mills at Milltown to 
the mill at Millbrook, by which means the river bed can be laid dry, for the entire length 
of the Millbrook and Milltown division. 

Following is a statement of rain-fall, and of the discharge of the floods, at. tho outfall of 
the district, during the month of December; and of the effects produced on the lands 
through which the drainage operations have been carried on. 

On the 10th of December, half an inch of rain foil, and on the 11th, ono and a-half, 
making a total of two inches of rain, in forty-eight hours, which produced a flood, on the 
12th, of 187,857 cubic feet, por'lninuto ; equal to Id) 5 cubic feet, per acre, of the catch- 
ment basin. From the 12th to 15th, inclusive, one quarter of an inch of rain fell; and on 
tho 16th, from 12 o’clock, noon, to 12 o’clock, midnight, one inch and one-third of rain 
fell, which produced a flood, on tho 17th. of 146,842 cubic feet, per minute, equal to 1'52 
cubic feet, per acre, of the catchment basin. From tho 18th to tho 20th, inclusive, ono 
inch and a third of rain fell, which produced a flood, on the 20th, of 187,857 cubic feet, 
per minute, equal to l’9o feet, per acre, of the catchment basin. From tho 21st to tho 
-5th. inclusive, one inch and one-tenth of rain fell ; and on tho 26th, ono inch and a third 
fell; which produced a flood, on the 27th, of 187,857 cubic feet, per minute, equal to 1'95 
cubic feet, per acre, of the catchment basin. The foregoing floods remained at their 
greatest height, generally for a period of twenty-four hours. 

The maximum discharge which took place, previous to the improvements being effected, 
was 150,000 cubic feet, per minute. 

From the lower end of the district to Ballygaddy bridge, tho lands were under water 
for part of January, February, November, and December, in consequence of the non-com- 
pletion of the works. These lands, previous to the drainage operations, were usually 
flooded for six months in the year. From Ballygaddy to Kilcrcevanty bridge, tho lands 
were free from floods, with the exception of about eighteen acres of the Gardenfield tur- 
lough ; and 26 acres of the Ballygaddy turlough, which were flooded on tho 4th January, 
5th February, 12th, 17th. 20th, 26th, 27th, and 28th December, for a height of about 2 feet. 
Previous to _ the drainage operations, tho duration of the flood was from 9 to 12 
months, and its height from 2 to 6 feet. 
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From Ivilcreevanty to Favtamore bridge, about 140 acres of the lands were flooded, on Appendix C. 
the 4th January, 5th February, 12th, 17th, 20th, 26th, 27th, and 28th December, for about Extract Wcmi the 
twenty-four hours, to a height of about IS inches. Previous to drainage operations, the Annual Report of 
entire of the lauds were flooded, 4 feet in height, from six to nine months in the year. 3fr. George Tarrant, 

From Fartamore to Liskeevy turlough, the lands were free from floods the entire year, Engineer!” 01 
with the exception of about sixty-one acres, which were flooded for about twelve hours, on 
the 4th January, 5th February, 12th, 17th, 20th, 26th, 27th, and 2Sth December, to a 
height of 18 inches. Previous to drainage operations, these lands were flooded for six 
months in the year. 

The Liskeevy turlough was flooded during the mouths of January, February, March, 
part of June, November, and December, in consequence of the non-completion of the works. 

Previous to drainage operations, it was flooded from six to nine months in the year ; tho 
greater part of it for nine months. 

From Liskeevy to Milltown, the lands were flooded in January, February, March, No- 
vember.and December, in consequence of non-completion of works. Previous to drainage 
operations these lands were flooded from six to nine months in the year. 

From Milltown to Millbrook, the lands were flooded in January, February, November, 
and December, from non-completion of works. Previous to drainage operations these 
lands were flooded six months in the year. 

The lands along the stream, from Tuam to Ballygaddy, and along the Curraghan and 
Knocknagur stream, were free from floods the entire year. These lands were, previous to 
drainage improvements, generally flooded from three to six months. 

The lands along the Lough Aclaureen stream, and Quarrymount river, were free from 
flood during the entire year, except for a short period in December. Heretofore these 
lands were flooded for six months in the year. 

The lands along the Strawberry hill river, which I have seen flooded, even in the sum- 
mer months, were partly free from flood during the last autumn and winter season ; and, 
although the excavations are only partly carried out, still, I anticipate that these lands will 
derive benefit from what has been done. 

The length of main channel opened is ten miles ; and of tributaries ten miles ; and of 
minor drains and taps fourteen miles: and the total quantity of flooded and injured land 
relieved is 2,332 acres; and partially relieved 1,103 acres of pasture, meadow, and tillage.* 

Considerable improvement is already apparent in the quality and quantity of the grass, 
which heretofore afforded but coarse herbage, available only for a few uncertain months in 
the year, is now used for sheep and cattle feeding, for nearly the entire year. 

About 156 acres of the relieved lands have been tilled, and produced crops of potatoes, 
oats, and turnips, of a good description ; particularly the potato crop, which escaped the 
blight ; although the crops in the uplands, in tho immediate neighbourhood, were consider- 
ably blighted. 



Year. , 


Description of Crops. 


Total for 


Observations. 


Potatoes, j 


Oats. 




i Wheat. 


Eye. 


Turnips. I 


Meadow 




the year. 


1849 


7 


R. P. 
0 0! 


A. 

5 


it. 


r. 

o! 


a. a. pJ 
0 2 0: 


A. It. P. 


L ,„l 

1 3 0 


23 


it. 

1 


p. 

O' 


a. a. p. 
3S 0 0 


Irish equivalent to- 
A. It. P. 

61 2 8 Stat. 


1850 


G 


3 0 


G 


3 


0 




0 2 0 


2 2 1! 


30 


3 


o' 


47 1 1 


76 0 20 „ 


1851 


15 


2 0 


9 


3 


0 


0 2 0j 


0 3 0 


5 3 0 


32 


3 


°j 


65 0 0 


105 1 5 „ 


1852 


20 


4 Oj 


25 


3 


0 


0 2 0: 


6 2 0 


8 2 0 


34 


2 


1 


96 3 0 


156 2 34 „ 



The total quantity of rock removed is 31,952 cubic yards; and of earth 263,746 cubic 
yards, for six months. 

The works of the drainage of the district having been commenced under the provisions 
for Summary Proceedings, which require that no larger sum he expended than £3 per acre, 
until the assents of the proprietors bo again obtained ; and, as the expenditure has nearly 
reached that prescribed limit, the works have been suspended. 

The Supplemental Report is being prepared, and will soon he ready to lay before the 
proprietors. Annexed is a return of rain-fall for each month, during the year 1S52 : — 






January, 










. 8-04 


February, 










. 4-10 


March, . 










. 0-72 


April, . 










. 0-96 


May, . 










. 1-20 


June, 










. 5-88 



* 245 acres of the relieved lands \ra 
February, and December. 



■e flooded, for a short period, 



he unusual high floods of January, 
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Appendix C. 

Extract from the 
Annual Report of 
Mr. George Tarrant, 
c.E., District 
Engineer. 



July, . 

August, 

September, 

October, 

November, 

December, 



Monivea. District — Ardskca Division, 

From junction with Turloughmore district to Annagli demesne. 

There were no works executed in this division during the year 1802. 

Brooklodge Division, 

From western boundary of Annagh demesne to Pallas bridge. 

The excavations for the new channel in this division, were completed in the year 1851, 
with the exception of the taking down of the sides of that portion of the channel between 
the site of the weir at Ballyglooneen, and the new bridge, which work was performed in 

F< Two uontrellis bridges, 28 feet span each, having 18 feet width of roadway between the 
handrailing have been erected on stono abutments in Brooklodge demesne. 

The public road bridge at Ballyglooneen, commcnccdin 1851, was completed in February 
last and tlic embanked approaches, formation of roadway, and metalling same, together 
with the building of- the greater part of the fence walls, wore completed in June last, with 
the exception of a pass between severed lands under the embankment. 

Pallas Division, 

From Pallas bridge to Abbey bridge. 

Tho excavation of tlic main cliamiol was carried on until the 4th January, when the rainy 
season sot in, and put a stop to further operations until the hemming of March, when the 
works were resumed, by excavating an unwatonng course from Abbey bridge towards 1 alias 
bridge on the south side, to meet the old river course used as a tap, and by cutting aeon- 
tour drain from Abbey bridge to near Pallas bridge on tho north side, to take oil the sup- 
plies from the Boggan river, and numerous small streams, by winch means tho entire reach 
of the works was laid dry between Pallas and Abbey bridge, and the excavation of the mam 
channel through clay, gravel, boulder and rock, carried on until the middle of May, when 
same was completed, with tho exception of some side dressing, and forming of spoil, near 

Pallas bridge. . . 

Abbey Division, 

From Abbey bridge to one-fourth of a mile above Newtown bridge. 

In April, a head drain was made across the now channel (partly excavated m 18o0) 
below Newtown mill, and the river turned into the uu watering course, by which means the 
reach of tho works between Abbey and tlic head dam was laid dry, and the excavation m 
clay, gravel, boulder and rock, for 1 /iOOfeet in length of the mam channel above the bridge 
was carried on, and sunk to bottom, by the middle of May. 

The old bridge, consisting of five arches, from 4 to 7 foot span, being only 9 feet m 
width between tlic parapets, and in consequence of having its piers founded at a level ot 
8 feet over tho bed of the new channel, it became necessary to removo it, and build m its 
place one of good solid ashlar masonry, consisting of one segmental arch, *29 feet span, and 
6 feet versed sine, having a width of 19 feet of roadway between tho parapets. In addition 
to this, 1 arch of 20 feet span, and 5 feet versed sme, has been constructed on the north side 
of the bridge, for carrying off the tail water of tlic Abbey mill. 

Killaghclogher Division, 

From Killaghcloghcr bridge to Licldea bridge. . 

From the beginning of tho year to tlio middle of February, all operations mttemMn 
channel were suspended in consequence ot floods, and tlio low haneb kept on wot. ™ 
ployed cutting taps, so as to enable the excavations being proceeded with when 
weather would sot in. On tho 16th of February all hands woxo toned into tho n^n tom- 
nel, and the excavation through clay, gravel, and boulder, earned on ira tone inn 
length, which added to what was executed in 1850 and 1851, make a total lcu 0 th of 
of two and a- quarter miles opened and sunk to within 2 feet of bottom. jj. ii 0 f 

Following is a statement of rain-fall, and of the discharge of tho floods at the 
the district* during the month of December, and of the effects produced on the lanas 



through which drainage operations have been earned on. . . , o _ llfirter 

On the 10th December, half an inch of rain fell, and on tho 1 ltli, ono inch ai Q > 

making a total of one inch and three quarters of rain in 48 hours, which produce >d . 



of 88,342 cubic feet, per minute, equal, to 1-63 cubic feet per aero of the catchm _ • 

From the 12th to tho 15th inclusive, one quarter of an inch of ram fell, and on tn , 

from 12 o'clock noon, to 12 o’clock midnight, three quarters of an inch oi ’ 

which produced a flood on tho 17 th, of 51,019 cubic feet, per nunnte, eq 
cubic feet, per acre, of the catchment basin. From tlio 18th to tlio 19 , 
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one inch and a half of rain fell, which produced a flood on the 19th, of 116,956 
cubic feet per minute, equal to 2' 16 cubic feet, per acre, of the catchment basin. 

From the 20th to the 25th inclusive, one inch of rain fell, and on the 26th, three 
quarters of an inch fell, which produced a flood on the 26th, of 93,839 cubic feet, per 
minute, equal to 1*73 cubic feet per acre, of the catchment basiu. 

The foregoing floods remained at their greatest height generally for a period of six 
hours. 

The maximum discharge which took place previous to the improvements being effected, 
was 70,000 cubic feet per minute. 

From the lower end of the district to Abbey, the lands which, previous to the improve- 
ments, were flooded from six to nine months in the year, were free from flood water during 
the maximum state of the foregoing floods ; but there were trifling lodgments of surface 
water in a few instances. The lands north of the river between the Tuam and Athenry, 
and the Tuam and Monivea roads, including the turlougli of Ballynapark, were flooded 
by the waters of their own catchment basin, in consequence of there being no outlet made 
for their discharge into the main channel. 

From Abbey to Newtown, part of the lands, in consequence of the non-completion of the 
works, was flooded during the maximum state of the floods for 12 inches in depth, which 
remained for 12 hours. Previous to the drainage operations, the entire of the lands were 
flooded for six months in the year, and from two to three feet in height. 

The lands in the Monivea demesne, which, previous to the now channel being made, 
were flooded for six months in the year two feet in height, were only flooded twice this 
season, on the 19th and 2Gth December, and that for about six inches in depth, and for a 
period of about 1 2 hours. 

The lands from Monivea demesne to the upper end of the new cut were free from floods, 
except on the 19th and 26th December, when some low spots were flooded adjoining the 
new cut. 

The continual and unusual falls of rain during the months of November and December, 
have afforded a favourable opportunity of testing the capacity of the channels already 
opened in the district ; and, from my observations, I have come to the conclusion, that 
although the channel at the outlet has discharged the floods within its banks, should such 
unusually wot seasons occur after the main artery and various tributaries of the entire 
of the district shall have been fully opened, that it will be scarcely sufficient for the 
accelerated and increased body of water that the catchment basin will yield after heavy 
falls of rain. 

The length of the main channel opened is ten miles, and the total quantity of flooded 
and injured land relieved is 1,600 acres ; the greater part is in pasture and meadow, the 
grass of which is considerably improved in quality and quantity, and is now suitable, in 
many instances, for sheep feeding, which heretofore afforded but coarse pasture for black 
cattle, and that for a short and uncertain period of the year. 

279 acres of the above 1,600 acres adjoining the main channel were flooded by the 
unusual high floods of December, in consequence of the excavation of the channels not 
having been completed, and the mill-dam at Abbey not being removed. 

The total quantity of rock and earth removed up to the 15th May, when the works were 
suspended for second assents, is 98,500 cubic yards. 

It is to be regretted that the works should have been suspended in consequence of. the 
proprietors not giving their assents, as required by the acts, as, funds having been provided 
for their completion, considerable progress could have been made in their execution from 
the period of suspension to the end of the year, and injury by wear and tear of the banks 
and other evils incidental to works in their unfinished state prevented. 

Annexed is a return of rain-fall for each month during the year : 

In. Dec. 

January, . 

February, 

March, 

April, 

May, 

June, 

July, 

August, 

September, 

October, . 

November, 

December, 

Total, . 39*91 



3*60 

0*4S 

0-36 

1*20 

5*00 

1*44 

3*72 

0*24 

3*00 

5*64 

9*12 
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Report op the Inspecting Commissioners of Fisheries, for 1852. 

Coast Fisheries. 

So short an interval lias passed since our last report, which embraced the fishery up to 
the close of .Tilly, that wo are not able to furnish any very interesting details in reference 
to the coast fisheries further than what may bo gleaned from the returns of the coast guard 
department. 

Herrin;/ Fishery. 

At Ilowth, and the oast coast generally, the harvest fishery for herrings continued to a 
period later than usual. Several of tho Cornish vessels remained up to the close of 
October ; and among the extraordinary events which may be mentioned, wasa large export 
of fresh herrings by train from Dublin to the Galway market. This circumstance has been 
attributed, in several announcements by the local press, lo the indolence and indomitable 
prejudices of the Oladdagh fishermen, and to the insufficiency of their means of capture. 
We have, however, good reason to believe that it was mainly owing to a deficiency of supply 
since autumn, and to the extreme severity of tho weather. The Inspecting Commander of 
the Galway district states “ that the condition of the fishery establishment is very much 
worse than the preceding year, and that there are no signs of improvement whatsoever 
but the contrary.” lie adds, “ that the habits of the fishermen are very disorderly and 
quarrelsome, unless allowed to do exactly as they please.” Wo regret to state, that having 
made several visits to Galway during the autumn, wo arc obliged to confirm this statement. 

The Board having been urged by some respectable persons, who wished to promote 
peace, to alter the limits for trawling in the Bay of Galway to a line drawn “ from Spiddal 
to Black Head,” determined, before they should hold any public meeting for the purpose 
of hearing evidence, to cause a practical examination to be made, under the direction of 
an intelligent coast-guard officer, recommended by tho late Inspecting Commander; and 
with the permission of one of the managing directors of the Royal Irish Fisheries Company, 
then trawling in the Bay, lie accompanied one of the vessels in several trips, and closely 
examined the produce of each shot of the trawl, but could observe nothing resembling the 
spawn of fish. The summary of his report will ho found in tho Appendix. 

The Board having been desirous to obtain all possible information on this very embar- 
rassing question before they should adopt further restrictions, determined that one of the 
Inspecting Commissioners should visit Torbay ; and Mr. Barry's report on tho subject will 
be found in the Appendix. Jt would have been quite useless to make the proposed change, 
as nothing short of closing the whole I lay against trawling, &<;., from the Arran Islands 
inwards, would satisfy tho unreasonable demands of tho Chuldngh fishermen ; and a com- 
munication has recently been made by the Commissioners to the Government, expressing 
their conviction that nothing but the constant presence of a small armed steamer will secure 
the preservation of order, as tlioy tear that nothing else can break down the spirit of insub- 
ordination, the result of prejudices, which prevails. Happily it is the only part of Ireland 
in which there have been any disorderly proceedings ; and out of forty district returns, 
there aro but two in which the fishermen are not represented lo ho “ orderly, quiet, and 
peaceable, neither quarrelling among themselves, nor molesting strangers.” 

In the first case, it has been stated that the unfortunate and progressively declining 
community at the Claddagh can alone ho charged with a habitual spirit of insubordination. 
The other case is more to be wondered at, because it is in tho immediate vicinity of the 
metropolis. We greatly regret to state, that during the last season several aggressions 
have been committed upon the bo.its and nets of the Cornish fislionnenboth at Ilowth and 
Kingstown. Active measures were adopted by tho coast-guards and constabulary, and every 
aid wa,s afforded by the local magistracy to discover the offenders — a large reward was 
offered by the gentry and by the Board of Public W orks, as Commissioners of Kingstown 
Harbour, for the discovery of the offenders, and ive arc. especially indebted to Captain 
Symonds, tho late Inspecting Commander, for his active assistance ; but all was in vain, the 
offences were committed at night, and no discovery lias been made. But, though fruitless, 
we must say, every exertion towards the discovery of tho offenders was made by the 
harbourmaster of I-Iowth, who has uniformly rendered great service to the fishery, in 
the regulation and preservation of order in that Harbour, now become decidedly the most 
important fishery station on the coast of Ireland. That most exemplary body of men, tho 
crews of the Cornish fleet, are very easily managed ; hut when upwards of 200 sail of vessels 
are assembled, and the whole of their fish is daily sold, it requires no ordinary exertion, great 
judgment, and local knowledge, to prevent frauds and to repress outrage. The markets of 
Dublin were abundantly supplied through the season ; and to that circumstance, generating 
a spirit of jealousy and monopoly on the part of the trawlers and line fishers, may have been 
attributed the aggressions committed against the Cornishmcn. The byc-law of the 14th 
February, 1851, obliging the trawlers to keep off the shoal ground on the eastern coast, has 
been most gratefully received by the Cornish fleet ; and to it, in a great measure, they 
attribute their extraordinary success last year. We havo resolved upon using increased 
precautions this year, and confidently hope that we shall be able to prevent any recurrence 
of impropriety. 
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Fisheries for 1852. 



Cod and Ling Fishery. App endi x D, 

The very severe winter and spring has rendered this fishery more than usually unpro- KeiJOrt of inspecting 
ductive. Commissioners of 

Decrease of numbers engaged in the Fisheries. 

We are not yet able to authenticate an unexceptionable return of the registry of boats 
and men; but we have the best reason to believe that the decline in numbers of both is 
more than proportioned to the diminution in the population generally. Emigration from 
the seaport towns and the coast districts still continues unabated, and the unusual demand 
for seamen has induced a great efflux, most especially from the southern ports of Waterford, 

Dungarvan, and Kinsale. This state of things is, however, said to have produced a great 
improvement in the condition of the boats and men actually employed, and being accom- 
panied by an increasing demand for fish, the inducement to exertion will, it is hoped, soon 
return a fair balance. 

Oyster Fisheries. 

We have received the most gratifying assurances from some of the parties who have, 
under the licence of the Board, planted oyster layings. One gentleman, who has estab- 
lished large beds in the River Kemnare, states that the space which he has covered will 
soon become more valuable than double the quantity of his best land. The demand for 
oysters increases with the facility of transport by rail ; aud we have been urged from several 
places, in a most improvident spirit, to extend the open season, most especially in Dublin, 
where at all times we have found it most difficult to produce an observance of the law. 

The bye-law for regulating the oyster fisheries of Cork Harbour, referred to in our last 
Report. Appendix G . page 254, still remains before the Privy Council, having been submitted 
for the opinion of the law officers. 

We cannot close this part of our Report, without referring to the opinions expressed in 
former Reports, and declaring that we still continue to retain the same convictions ; and we 
beg to call attention to the following extract from the Report of the Commissioners of 
Bntish Fisheries for 1852, page 10, in which we most cordially concur : — 

« The Commissioners have to state, that an increasing experience serves but the more to 
“ confirm to them the vast dangers and heavy drawbacks under which the fisheries, in 
“ Scotland particularly, are prosecuted, and the necessity for greater national efforts to 
“ give the protection of harbours on the coasts, and to gain an introduction to those 
“ markets hitherto sealed against us.” . 

We have before noticed the important subject referred to in the latter part ot tins 
extract— under the head of “ Markets for cured fish,” page 169, Appendix to Report of 
« Select Committee on Fisheries,” printed July 20, 1849— and we have since then had 
several communications from persons who would willingly form curing establishments on 
our coasts if they could only hope for a steady foreign demand. \\ e have recently had 
interviews with wine merchants of this city, who, on behalf of some extensive commercial 
establishments in Spain and Portugal, have expressed the deepest anxiety on the subject. 

It seems extraordinary that the very same cause of complaint which existed m March, 

1824, should still continue. (See Appendix 19 to Report ot Select Committee of 1849, 
page 170.) 

r Salmon Fishery. 

In our last annual Eeport we stated that a promise of improvement existed, and we are 
now able to state that this anticipation has been, to a considerable extent, realized. IV e 
referred to the high price to which salmon had attained, being a luxury only available to 
the wealthy portion of society—' the extension of railroads and steam navigation affording 
means of cheap and quick transit to distant and numerous markers theretofore excluded 
from such supplies. A further progress in this respect has been experienced and stiU 
continues tire short supplies offered for consumption m tire home markets, and the increased 
price demanded, being proportionate. But this prosperous state of things as regards the 
' proprietors of exclusive fisheries, and the humbler and numerous persons who avail them- 
es of the public right of fishing, by which the commerce of the country is so 
materM y improved, is not without an attendant drawback as regards the administration 
of the laws provided for the protection and improvement of this valuable branch of our 
fisheries - W for too many persons, actuated by selfish motives, complain that they cannot pur- 
ehaX Z non for their own use at the low prices formerly existing, and avad themselves of such 
dataasatest to establish an erroneous conclusion that the fisheries have declined as legislative 
interference^ need, unjustly and inconsiderately attributing to the laws recently 

enaefed that^ which mines from the onward march of industry and civilisatom-namely an 

hiiweased value i 1 ..^ 11 , ^^^^j^o^d^w^are^gladT^ the 

market! improvement of our salmon fisheries, more particularly in all the important districts, 

Xre a reasonable degree of activity has been exorcised in carrying out the aws, is 
SSlv ov “coming tire prejudices which may have arisen from the causes to which we 
W referred and we have derived great pleasure and encouragement latterly from many 
nave referred , , , changed by practical experience, and who have volun-- 

Krome fa£5T £ tMft* - now se^e Vt much good has been done, and that 
taiuy come iorwai J stead perseTerauce and increased confidence in the 

Sreiple of our fisherf laws simulating tlreir better administration, the ultimate results 
will be of great, importance to the country.” 2D 2 
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In support of the foregoing observations, wo give the following extracts from replies to 
queries put to the several Boards of Conservators. They apply to the past season of 1 852, 
comparatively with the preceding year, as regards productiveness and the stock of breeding 
fish preserved, and fry observable: — 

District of Cor) fc— J. P. Carleton, Clerk to Board of Conservators.— More productive; 
average price, Is. per lb.; nearly all purchased for exportation; stock of breeding fish 
believed to be greater; quantity of fry greater. 

District of Londonderry — I. B. Gregor, Clerk to Board of Conservators — Produce has 

exceeded that of 1851; price ; generally shipped to England; supply of breeding 

fish greater ; fry much the same as preceding year. 

District of Dublin — A. Brophy, Clerk to Board of Conservators. — Moro productive ; 
average price, Is. (if?, to 2s. per lb. ; double the. quantity purchased for exportation to that 
for homo supply; quantity of breeding fish greater; quantity of fry greater. 

District of Wexford — T. J. Fetberston, Honorary Clerk to Board of Conservators. — Last 
year better than 1851 ; average price, Is. Of?, per lb. ; the quantity sold to the gentry bears 
a very small proportion to what is sold to exporters ; quantity of breeding fish much 
greater — too early to judge of the fry. 

District of Waterford — A. N. O’Neill, Clerk to Board of Conservators.— The general 
state of the salmon fishery most decidedly one of improvement ; the take of spring fish this 
season has been considerably larger than for many years ; prices range from 2s. 6d. to 
Is. 3d. per lb. ; nearly all purchased for exportation ; the number of spawning fish far 
greater ; fry at this period (March 24) not abundant— it is expected greater quantities 
will appear. 

District of Lismore — W. IT. Parker, Clerk to Board of Conservators. — The general state 
of salmon and inland fisheries much enhanced ; the year 1852 has been more productive 
in this district than the preceding year; the average price tor the season about Is. per lb. ; 
almost exclusively purchased for exportation, the proportion would bo more than 100 
to 1 ; the number of breeding fish for the last season has been tho largest for some years; 
too early to report on tho fry. 

District of Skibbereen — J. F. Levis, Clerk to P>oanl of Conservators. — Productiveness 
something better than a year or two previous; average price, Ad. per lb. ; more purchased 
for exportation ; breeding fish rather greater ; fry much the same, it is thought less were 
destroyed. 

District of Bantry — John Mcara, Clerk to Board of Conservators — The state of the 
salmon fishery generally bad, but much better the present than for some years past; price, 
4 d. per lb. ; purchased for exportation, 9!) in 100 are sent away ; breeding fish considerably 
more ; quantity of fry greater. 

District of Kmmare — C. O’Sullivan, Clerk to Board of Conservators.— Fishing rather 
improving, having been most discouraging until within the hist year; 1852, as compared 
with preceding year, considerably improved ; price from Ad. to Od. per lb. ; nine-tenths is 
exported ; the quantity of breeding fish is considered to be greatly increased; the fry con- 
sidered to be greatly increased. 

District of Limerick — J. B. Alton, Clerk to Board of Conservators. — Tho general state 
of tlie fishery much improved — 1852 much more productive ; average price about Is. 8 d. 
per lb. — it opened at 2s. Ad . ; the greater part is exported — very little retained for 
local consumption ; tho quantity of breeding fish considerably greater ; tho fry have not 
yet appeared (March 24). 

District of Galway — Samuel Cross, Clerk to Board of Conservators. — The year 1852 
much less productive than 1851 and 1850 ; average price, 3d. per lb. ; nono purchased for 
exportation; much less breeding fish in 1852 than 1851, l believe, owing to the works 
carried on here ; no fry appearing, from the manner in which tho Galway river has been 
cut up. 



Note. — The opening of communication with Laugh. Mask, by which salmon can ascend 
to its many valuable spawning tributaries, must, produce valuable results. The Charter 
Fishery at Galway has been, purchased by the Messrs. Ashworth, of Stockport , who have 
commenced protection vigorously, and have had a person employed for the past winter in 
the artificial management of the ova, the results of which are. watched with great interest. 



District of Ballinakill — P. Caulfield, Clerk to Board of Conservators. — 1852 has been 
much more productive; average price, from od. to fir/, per lb.; purchased for home supply 
in the Dublin market ; tlie quantity of breeding fish has been much greater ; tho quantity 
of fry cannot as yet be judged (March 24). 

District of Bangor — M. Gallagher, Clerk to Board of Conservators. — 1852 lias been 
much more productive ; average price, Ad. per lb. ; all for exportation ; tlie quantity of 
breeding fish much greater ; tho quantity of fry much greater. 

District of Ballina — William Little, Clerk to Board of Conservators. — The general state 
of the fishery is slightly improving; a little more salmon caught last season than the preced- 
ing, the last season was not above two-thirds of the old avorago catch; average price, about 
Ad. per lb.; purchased for exportation — should suppose 100 times moro than for home 
supply ; breeding fish a little moro ; the fry arc only now beginning to appear (March 24). 

District of Sligo — T. Bussell, Clerk to Board of Conservators. — Last year better in 
general ; the proprietor of the Sligo fishery refuses to give the average price; almost all 
exported; never was more breeding fish seen than last season; no fry seen yet (March 24). 
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District of BaUyshannon — James Lipsett, Clerk to Board of Conservators. — The gene- 
ral state of the fishery improving for the last two years; produce better in 1851; average 
price, od. per lb. ; quantity of breeding fish greater in 185 1 ; quantity of fry less in 1851 
— it is supposed floods carried away spawn beds. 

District of f.etterkcnny — James Watt, Clerk to Board of Conservators. — 1852 much the 
same as preceding year ; average price, Gd. per lb. ; altogether for exportation ; quantity 
of breeding fish greater ; no fry appeared yet (March 24). 

District of Ballyccistle — G. Morton, Clerk to Board of Conservators. — The general state 
of the salmon fishery decreasing; average price, id. per lb.; nine- tenths exported ; breeding 
fish less; fry less. The Conservators are of opinion that the falling off in the take of fish 
is chiefly attributable to the extension of the open season from August 12 to September 1. 

District of Droylicda — James Somers, Clerk to Board of Conservators. — 1S52 rather 
better; average price, from Is. Ad. to Is. 8 d. per lb.; chiefly for homo consumption; quantity 
of breeding fisb greater ; quantity of fry increasing. 

District of Killorglin — James Barry, Clerk to Board of Conservators. — The general 
state of the fishery an improvement on last year; the take of spring fish more productive; 
average price, from Is. to Is. 1 d. ; the salmon in this district are exported, and I should 
say that 5 per cent, of it is consumed at home; the quantity of breeding fish greater; 
fry a decided increase this spring. 

The foregoing extracts from tiro replies furnished by the Hoards of Conservators, apply 
to the year 1852, being the third year after the 1 1 & 12 Viet., c. 92, came practically into 
operation, which constituted, for the first time, an organized body for general protection 
of the salmon fisheries, which had been rapidly falling into decay in consequence of the 
absence of any fund for the payment of water keeping ; and the greater portion of those 
fisheries in Ireland being open to the public, whose interests, from local circumstances, are 
very conflicting, there appeared no possibility or reasonable hope of co-operation, either in 
voluntary subscription or unity of action, in attending to the enforcement of the law during 
the fence months ; the act referred to having imposed licence duties on engines employed 
in fishing, thereby creating a fund, and the election of Conservators by the parties taxed, 
authorizing a body to administer them for the special purpose of protection, we find that 
a general improvement has been experienced after the lapse of three years, which is tho 
earliest period when the produce of tho first breeding fish protected could be looked for, 
according to the doctrines of those who have studied the natural history of the salmon, and 
proved by experiments, the period required to arrive at maturity after the ova has been 
deposited. Before the passing of that act, the little protection afforded was confined to a 
few proprietors of valuable chartered or exclusive fisheries in particular rivers, whose 
individual interests rendered it imperative upon them to protect for their own advantage ; 
but no general system existed, and the laws, though stringent in their provisions against 
the destruction of fish during the fence or breeding season, were without arms to wield 
their power, until the act in question provided them. We find, by returns obtained from 
the Clerks of Petty Sessions throughout Ireland, the following results for the three first 
years after that act came practically into operation. 

Out of 003 petty sessions districts formed in Ireland, there have been prosecutions for 
offences against the fishery laws, in 295 : — 



1S50, 1,081 

1851, ' S51 

1852, 804 

Total, . . 2,736 

By Coast Guards, 41 

By Constabulary, 302 

By Water Bailiffs under Boards of Conservators and 

others, 2,393 

Total, . . 2,730 

Total number of Convictions, .... 2,054 

„ Dismissals, . . . . 682 

Total, . . 2,736 



This return proves that much activity has prevailed on the part of Boards of Conservators 
and their officers, and also exhibits a gradual diminution of offences; and the form in the 
Appendix annexed will show results more fully in detail. 

We have had before us a copy of a bill brought into Parliament this session, entitled, 
“ A Bill for the improvement of the Irish Fisheries.” We have received communications 
from many Boards of Conservators, highly disapproving of its principle, in which we 
entirely concur. It would have the effect, in our opinion, of not only arresting the progress 
of that improvement so generally stated to have commenced by the Boards of Conservators 
which we have quoted, but would lead to utter confusion, by overturning all modem 
principles of legislation adapted to the condition of the times we live in, by such a sweeping 
retrograde as that contemplated. It is proposed by that bill to repeal the existing fishery 
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statutes applying to Ireland (which are six iu number), and to substitute no less than 32 
statutes, commencing in the reign of Henry the 7th, in force in England, or rather not 
repealed, for many of them, doubtless, are obsolete. The salmon fisheries of England are 
few and inconsiderable compared with those of Ireland, that country not possessing the 
same extent or character of inland fresh waters to produce them ; and if the deteriorated 
condition of the few salmon fisheries which do exist in England are to be considered as the 
rule by which the efficacy of tho existing legislation is to be judged, we can see no ground 
for encouragement in the proposed substitution ; and bearing upon this question, we 
refer to the notes taken by Mr. Harry, on the River Fisheries of South Devon, in October 
last, which will be found in the Appendix. 

The salmon fisheries of Scotland, which may bo considered in a great degree parallel 
to those of Ireland, are governed by laws similar in principle, tho only difference being a 
modification in the mode of their application, the necessity for which arises from the 
circumstance, that while the salmon fisheries in Scotland are generally, if not entirely, 
private property, the great bulk of those in Ireland are public; and hence tho necessity of 
some control, through responsible functionaries, to superintend their regulation, and cause, 
so far as the powers with which they are invested enable them, tho due application of the 
law for the general benefit of the many mixed and conllicting interests which are involved. 

Having submitted our views to the Board with respect to the necessity of regular 
periodical inspections of the proceedings and money transactions of Boards of Conservators, 
as provided for by the law, and their Lordships of the Treasury having sanctioned the 
adoption of this course, we hope to be able to correct the irregularities which have existed 
in some districts, and to prevent their repetition ; and in the performance of this duty, 
though it will necessarily involve an additional demand upon our time, we shall endeavour, 
as much as possible, while engaged therein, to embrace some of tho many other matters 
connected with the sea and inland fisheries, so constantly calling for our attention, 
which incidentally may be attended to. 

J. Redmond Barky, ) Inspecting Commissioners 
Wm. J. Ffennell, J of Fisheries in Ireland. 

Dated at the Office of Public Works, 

Department of Fisheries, 30tli April, 1853. 



No. 1. 

Coast of Devon Inquiry. 

Fishery Office, 

Sir, 15 th November, 1852. 

On the 18th of August last, it was resolved by the Board, on reading my report of 
the 18th June, that I “ should proceed to tho coast of Devon, for the purpose of collecting 
information bearing upon the question of trawling, and the laws, usages, and regulations 
in force relating thereto, and that when the Commissioners were in possession of my 
report, they would take into consideration the. propriety of holding a meeting at Galway, 
to receive evidence as to altering the limit at present defining the trawling ground at . 
Galway.” 

Having been prevented by an unusual pressure of business in the officii, from immediately 
undertaking this important mission, I determined to occupy the time in making such pre- 
liminary arrangements as should facilitate my inquiries ; and I have to express my best 
thanks to tho Collector of Customs iu Dublin, and to the Inspecting Commander of Coast- 
guards of the district, for their kind co-operation in furnishing me with valuable introduc- 
tions to Exeter, Torquay, Brixham, and Dartmouth. 

My next course was to communicate with some of tho fishermen of Galway, and with 
some respectable persons there, interested in their behalf, informing them of my intended 
visit to tho coast of Devon, and soliciting their aid in inducing the fishermen of the Clad- 
dagh, to select some intelligent person of their own body to accompany me, and to be 
present at the several investigations which I proposed to make, so as to be able to authen- 
ticate any statements which I should be enabled to make in reference to the practice and 
regulations observed by a community so prosperous as the fishermen on that coast. — 
With this object, I visited Galway twice within the month of September, and finally obtained 
from one of the gentlemen who undertook to negociatc the matter with the fishermen, 
a letter bearing date the ‘23rd September, conveying a direct negative to the propo- 
sition. I subjoin a copy of Mr. Wade's communication. 

“ My dear Sir, Galwa}', September 23, 1852. 

“ According to your wish, I went into the Claddagli village, and spoke to two men of 
*“ intelligence and substance, and, as I considered, men who have some influence with their 
“ follows. They declined my proposal to go to Torquay — first, because they might lose the 
“ herring fishing here ; and also they did not relish the idea of being implicated in theintro- 
“ ductiou of trawling in this bay. This latter objection they admitted freely to mo. They 
“ have boats of their own suitable for the work, but they fear tho vengeance of those who 
“ have nothing to lose. Ihey say, that in one week after their return from England, on 
“ such an errand, they would be without a boat. I did not go further, as I well know the 
•• people, and. feel convinced that no amount of eloquence would ever change their long- 
“ rooted prejudices. I was near catching it the other evening, for allowing my dog to run 
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on board a boat ready for sea ; so that you have two powerful elements to contend with — Appendix n. 

superstition and prejudice But with all this, they are a hardy race, and there are some „ , — 

^ good moil among them I have not much doubt, that if there were sufficient constant SmblaeTot 
protection given by the Government, you would see, before twelve months, manv of them- fbM» i®»- 
„ ac ™ tra .™ , S ™ Iny. There are 40 to 50 boats here from 12 to 15 tons, which 
would suit the purpose, and some only require to sec the thing well established, when I 
„ ? m ““''yced, they would quickly follow. What is required then, iu my humble opinion, 

* s a smal1 Y ar S i te ?, mer , ni t ie roads > always ready for sea, with sufficient boats attached 
l( t?t^° , s . ial '°' v ba ys anf l creeks, to protect those who will work and not idle. 

,, * u e iem, igs are in season, at present the custom is, first to ascertain whether the 
„ sell-created lords of the bay intend to go out to fish. If they are in the mood to go, 

({ . f n . ma - v t,a l cc tbeir chauce; but if they say, no, then, monstrous to say , the manv 
mdustnuus men who would try their luck, must obey the mandate, and lose, often the 
best nshmg nights. This occurred a few nights since, when some country boats stole a 
march on them, and had a fair take; though they only made one shot. The rascals 
heard of it, and no doubt would have roughly handled them, but tliev could not find 
„ f tbe herrings. The same thing occurred with myself. This is a most 

« + 6 i? - ia * S taf. te The hay is literally alive with herrings and mackerel, but the 

. , 1S , so tr’ifing, it is only sufficient to supply the town. They have never exceeded two 
„ D1 S hts . in ™ e week. As I mentioned the steamer, I had better suggest to the Board, the 
necessi ty of establishing a small force in shore, right among them, who would very quickly 
« - own “ ie most turbulent of them, and keep them in most effectual check — for at 
best they are cowards— and, like all cowards, soon overawed. It is my impression that 
u sa , * proceeding WO uld be warmly welcomed by those who have anything in the shape 
a °\r, 8 a , tac , *° . 0 > tl)e .y would be glad to be protected from the lawless, beggarly 
, w,1 ° are “ ie instigators of all the mischief. It is known, that, long since, the latter 

u ? lass determined, when tliev caught Mr. Synge’s trawler at a disadvantage, to scuttle 
« vi" 5 -Ft t * rown t ‘ 1G cre ^ 5 but fortunately the affair got wind and no attempt was made ; 
u . ™ 0 - v S e t opportunity when the autumn fishing is over, and poverty and starvation 
tt f tann S t ' ,em m tIlG f ace, then their vengeance will turn on those who, they do not 
hesitate to say, have destroyed their fishing. In almost all their acts with regard to 
Galway bay fishing, they set the law at defiance, and until they are taught by force to 
lt ®‘ )e y f ie law, no good can be got from them. When they find force wo’nt do, and feel 
‘ that others are reaping the harvest they ought to gather, then, perhaps, kindness — and, if 
t( possible, assistance to enable some of them to get the necessary tackle to go to sen, and 
" provide themselves with sufficient provisions for a week or ten da vs — you, my dear sir, 

“ ma 7 depend on it, that, a very short period would elapse until you would see them once 
“ move comfortable and happy. If Government would only consider the subject, and extend 
“a helping hand in time, the thing could be easily done, and a large class of men saved 
tt ii? m the workhouse and gaol. For alter all that has been said of them and against them, 

“ with scarcely one redeeming trait, yet they are good fishermen, and very many among 
them would jump at any employ that, would put bread in tlicir children’s mouths. 
tt ‘ “ ^ can be of any assistance or service in carrying out such a laudable work, I shall be 
“ most happy to render all in my power, to save them from impending ruin ; for there is 
“ not at this moment in the village one dozen spillets, or one dozen boats able to take 
“ sufficient provisions to sea for a fortnight, and all this when the cod and round fish are 
“just coming in. 

^ I was induced to write you thus fully on the subject from our conversation to-day. 

“ You know the people, and so do I ; and I really hope the Commissioners in recommending 



“ the Executive to send cannon balls, will also not forget to send the means of earning 
‘bread. Should this letter have any weight, then I have no apology to make for my 
“ suggestions ; but I hope that you will not feel I have inflicted a long and useless 
“ letter on you ; 

“ And am, my dear Sir, yours very truly, 

“To J. R. Barry, Esq.” (Signed) “Thom as Wade. 



I left Dublin on the evening of Saturday the 9th of October, and reached Bristol the 
following evening. There I learned that the chief supply of fresh fish to that important 
market is received from the coast of Devon, by the Bristol and Exeter and the South 
Devon Railways. The trade is exclusively earned on by extensive fishmongers, who 
have their agents at Brixham and Dartmouth, and sell only in their own shops; none but 
the coarser description of fish being exposed in a public market. Bristol is, however, 
generally supplied most abundantly, and at prices, the moderation of which quite surprised 
me. Salmon may be said to be the only fish for which they depend on Ireland, with 
occasionally some baskets of solos and turbots from Waterford. 

Mr. Bigwood, one of the largest dealers in Bristol, kiudly gave me introductions to his 
agents at Brixham. He like others, expressed an anxious desire to see increased supplies 
coming in from Ireland ; and assured me, that such was, at present, the growing demand 
for fresh fish in the interior of the country, that every new line of railway opened addi- 
tional markets, far beyond the present means of supply. I next proceeded to Exeter, 
where I visited the superb markets recently erected in Queen-street ; but in the space 
allotted to fish, I saw a very miserable supply indeed, for which very exorbitant prices 
were demanded — small sized soles, 3s. a pair ; lobsters, 2s. 6d. each, and turbot certainly 
not less than Is. 6d. per lb. At Exeter, I saw scarcely any fishmonger’s shops ; the 
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whole business seems to bo dono in tlio public market, on the mornings of Tuesday and 
Friday on neither of which days was I there. There were some very poor-looking hakes, 
whitings pollocks, and cod fish ; and some small oysters, for which the lowest price was 
(id per dozen, or 5s. tlio hundred. The inhabitants here complained that the supply is 
very poor, and that oyervthing very prime runs through to Bristol and, liy tlio Groat 
Western to London, and all the intermediate towns. Such a thing as a salmon is rarely 
seen at Exeter, except when specially ordered from Bristol or London. _ .... 

I next proceeded to Torquay, whore the progress of improvement is most rapid. It 
seems to ho chiefly resorted to for health or pleasure, and molluscs to he soon abundantly 
provided with all tlio necessary appliances. A market which seems sufhciontly capacious 
for a larger population is about to ho superseded by olio upon a magnificent scale ; lint I could 



see vcey little fish indeed, though it is within a very short run ot Brixham, and liassoveral 
boats belonging to the port engaged in the drift-not or lino fishery; but it is rather a 
remarkable fact” that there is no trawler ; and, before I was an hour there, I discovered that 
there was the same jealous and hostile feeling entertained there against trawling that one 
finds in some parts of Ireland. The motives lor tins feeling are two-fold. 1st The 
practical injury which they occasionally sustain ,n tlio destruction of their nets and linos, 
without being able at night to distinguish tl.e aggressors; and next, a . ittlo sprit of mono- 
poly which makes tiie local fishermen desire to have to themselves tlio exclusive supply 
of a wealthy and fashionable community. . r , , „ ,, 

I was received most cordially by Captain Storey, r.n., the Inspecting Commander of the 
district, resident at Torquay, to whom 1 had been introduced by Captain Symonds, of 

D The important port of Bl'ixham is within his district, and ho complains that not only in 
a disregard for the revenue laws, and a disposition to an occasional bit ot smuggling, 
but in not observing the fishing regulations, lie finds this community not so very amenable 

as tlioy should be at all times. . . i v i • 

The fishery regulations of this important ; district arc cmcvfly embodied m those 
appended to the Convention with France, confirmed by the Act 0 & 7 Victoria, chap. 1 9, 
with this addition, that tlio 2nd section of that Act especially saves anil to accitiun degree, 
amends or explains an Act passed in the 13th and 14th Charles 11., chap. 28, toi the 
especial regulations of the pilchard fishery in the counties of Devon and Cornwall. 

This last recited Act establishes the principle of a close time or fence months, from the 
1st of June to the last day of November, during which time, it is interdicted to ; take any 
fish of any kind with any drift-net, trammel, or stream-net, or any other nets ot that sort 
or kind, unless it he at the distance of one league and a-ha t at leant from tlio lespective 
shores. A former Statute, 3rd James I., chap. 12, and a subsequent one -nd George L, 
chap. 18, contained stringent regulations m reference to tlio size ot meshes of nets, and 
even the dimensions of the fish which it should he lawful to bring on shorn 

The more recent Act, G & 7 Victoria, see, 2, confirming the terms of the Convention un h 
France, refers only to the Act of Charles II., lor the purpose ot more clearly dofamug 
the distances from shore, outside which trawlers should keep; and all the regulations as 
to the size of the meshes of nets, with still more minute restrictions as to the length ol the 
poles, the weight of the trawl-irons and chains, &e., arc to be found in tlio articles oi tlio 
Convention from 1G to 20. • 

The Convention with France was the result of two parliamentary inquiries, the 1 st n 
1817, before a select Committee on South Devon Fisheries ; the next m 1833, betoietno 
select Committee on tlio Bristol Channel Fisheries. , 

The Committee of IS 17 was appointed at tlio especial instance of the fishermen ot 
Brixham, and in the proceedings of the second Committee they also took an active pan. 

The headlands which form Torbay, arc Berry Head and Dope’s Nose, the distance 
across about five miles, the depth of the hay about three and a-lialt miles, soundings 
vary from two to ten fathoms; the tide rises m springs 17, and ordinary tides l . 6 iee . 
Captain Storey has found it extremely difficult to enforce the marking regulation. 
Complaints are sometimes made that the lines and nets of the inshore fishermen arc came 
away, but believes that trawling within the bay is very rare at any time, but especiauj 
during the fence months. There are a fow very small boats belonging to lorquay, tuhc 
sometimes use light beam trawls. , t 

I next proceeded to Brixham. The conveyances aro by coacb and bus, along tne we 
shores of the bay. The distance is about 8 miles. A railway communication is contem- 
plated between Brixham and Torquay, a continuation or branch from the boutli JJei 
line, mainly for the transport of fish to Torquay station, an route for Exeter, &c. 

This undertaking would have progressed long since, hut for the disappointmen 
perienced by tho numerous victims of the atmospheric delusion on the South Devon m , 
where £42(1,000 was expended in that visionary project. 

Brixham is become a place of considerable importance as a fishing port, having no * 
population of over six thousand inhabitants. It has what, when built, was considere 
spacious artificial harbour and pier ; but, at present, it is wholly insufficient for the acc 
modation of tho growing fleet. It certainly presents moro tho appearance of a prosper 
fishing community, than any other place 1 have ever seen. * 

The history of the pier and harbour furnishes an interesting picturo of the industry 
this body, from a very early period. , 

Mr. Saunders, harbour-mastor of Brixham, and landlord of the Old George Inn, st. * 
that tradition attributes to the united exertions of tho fishermen themselves, the first ru 
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struotufe, which was formed then by manual labour. In I SOS, June 4th. as is recorded by Armani »■ 
an_ inscription on the pier, tile first stone of an improved structure ivas laid, and it was n eDort of Insnectinu 
finished bysubscript, on from the inhabitants. In 1808, it was finished ata cost of £6, 000; cSEtafflfdT 
. a | ! I" harbour and not sufficiently capacious, a new breakwater was commenced Fisheries for 1852. 

^ !i i a , 1S no T P r0 6 ress ™g as fast as funds can be procured from the increasing tolls 
of the harbour and the market, which, according to a return kindly furnished me by the 
authorities, amounted last year to £1,690 7s. 5 d. The details will he found in the docu- 
inent accompanying. I am thus minute, because it affords a fair idea of the great impor- 
tance ot the place, derived from persevering industry, self-dependence, and frugal 
management. * 1 ° 

Lieutenant Hoblyn, r,n., chief officer of coast-guards, from whom I received every 
assistance, states, that there are now 221 trawling vessels marked and numbered out of 
the poit, langing from 25 to 45 tons, all cutter rigged. They are called sloops, carvel 
built, and all exclusively beam trawlers. He describes them as generally well appointed. 

Lach vessel has 4 men and a boy, or 3 men and 2 boys. There are besides from SO to 
100 smaller class boats chiefly engaged in the lioob and long-line fishing, and, when the 
herrings appear, in the drift-net fishing: they 7ary in size from 4 to 15 tons — the smaller 
class being called yawls. He observes no had spirit between the two classes ; indeed they 
are sometimes greatly annoyed by a class of persons called pirates ; strangers who come 
from distant places and rob their nets at night. All the regulations of the French Con- 
vention are generally observed, and the fence months are seldom encroached upon. The 
trawlers finding that when the weather permits, their most productive ground is far out- 
side the limits, they never trawl in the hay, unless it should be blowing a gale of wind 
outside, and very rarely during the fence months under any circumstances. They 
generally trawl in the offing between Start Point and Hope’s Hose, about 5 miles from the 
entrance to the Bay, sometimes in 30 fathoms, but they vary their ground according to the 
state of the weather. With a strong easterly wind the fish lie off in deep water. It is a 
mode of fishing particularly liable to casualties. A sloop will sometimes lose her whole 
gear, to the value of £40 and upwards. The laws relating to fence months are not well 
understood, but yet they seldom trawl in the hay ; the ground is only fit in the centre, 
being all foul along shore on both sides. Knows of no instance of a breach of the 25th 
article of the Convention, requiring trawlers to keep 3 miles from herring boats. The 
French boats, from Dieppe and Bourdeaux often come in during the winter, in large 
numbers. They do not attempt to fish within the limits, hut purchase skate, which is 
taken in very large quantities, but no other fish. They are always well received, as good 
customers for a kind of fish otherwise very unsaleable. 

The fishermen have a large club-room at the George Inn, and elect a president and 
other officers.^ Their regulations refer chiefly to a system of insurance. They call them- 
selves “ The Friendly Society of Fishermen.” The chief object of the society is to make a 
provision for the payment of a certain sum of money to any member who may he so 
unfortunate as to lose his fishing vessel. The terms upon which one can continue a mem- 
ber of the society require an annual inspection of the boat, and a certificate of its sea- 
worthiness and proper equipment. I obtained a copy of the regulations, which I give at 
the end of this Report. The Brixham vessels are not only increasing in numbers, hut their 
size and general style of equipment improve every year. 

I visited the establishment of Mr. John Upham, a respectable shipwright. He had a 
fine specimen of the improved kind of sloop on the stocks, built upon a most substantial scale. 

She will he 53 tons, o.m. The 9 lower planks, of elm ; all the rest, English oak, 2& inches 
thick. 

Length of keel, . . . .47 feet. 

Aloft, . . . . . 56 „ 

Beam, . . . . . . 15 „ 

Depth, . . . . 8 „ 6 inches. 

All copper-fastened below in the elm, and galvanized iron in the oak. The spaces between 
the frame are all filled up with a composition of lime and sand, so as to make the whole a 
solid mass. Inside or ceiling plank, 2 inches for 3 streaks, and li inch down ; deck 
beams inches square ; deck, yellow pine, 2 inch. 

£ s. d. 

Price of the hull and spars, complete, . 320 0 0 

Canvas, cordage, and gear, all of the best kind, . 2S0 0 0 



£600 0 0 



There is a public establishment on one of the quays for the preparation of materials for 
harking sails. A composition of bark boiled with a small quantity of tallow, some red or 
yellow ochre, and a ladleful of Stockholm tar, to give it a consistency. The sail is spread 
out on the dry pavement, and the mixture is worked into it with mops made of canvas 
pieces. They use only hark and Stockholm tar with their nets, altogether rejecting the 
use of catechu, so extensively used by the Cornish fishermen. In the barking house 'there 
are two large coppers (metal boilers will not answer), one of 4S0, another of 300 gallons ; 
a large cistern for holding water, supplied by a cock from the outside. The fishermen find 
their own materials and fuel, and pay 8s. a day for the large, and 6s. per day for the small 
boiler. The arrangement is a source of great accommodation to the fishermen, and profit 
to the renter of the premises. 

2 E 
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They object to the regulations of the Convention requiring the sails to be marked with 
oil paint, 'it rots the canvas in a short time; ami the regulation has been modified by 
the Inspecting Commander permitting the substitution of coal tar, which is quite harmless 
even in tarpaulins. It is ascertained, that when paid with coal tar, they will last double 
the time as when Stockholm tar is used. . 

Mr. Nicholas Smith, President of the Friendly Society of Fishermen, called on me, and 
stated, trawling is the ouly mode resorted to for the capture of Hat fish. They are never 
taken by spillards or long-lines, which are only used for taking cod aiul ling. 

There is scarcely ever any trawling in the bay from May to November ; these are what are 
called fence months; but trawling, even within that time, would not do half the mischief 
that is done by seines hauled on shore, by which thousands of the. young of turbot and 
other fish are taken in places where the trawlers could not work. From November they 
trawl within the bay productively, except when the herrings fall in, in which case they 
desist. Fish certainly spawn in the shoal water, and on sands protected by rough ground. 
About November it is usual for a large number of the boats, 30 or 4 0, to proceed to Hull, 
to Ramsgate, or to Tenby. Only the owners of the new and well appointed boats venture 
on these voyages. When they go, they regularly break up tlieir establishments at home, 
and take their moveables and ‘families with them, shutting up their houses. The Mount’s 
Bay herring fishers, and thoso from Worthing. Rye, and Ramsgate, come into the hay in 
spring Most of the boats belong to wealthy owners on shore, but the crews and masters 
generally have shares of the vessels. The division of the fish is in the proportions of— 

Owner, 1 sliarc 

Vessel, . • • • • ’ i ” 

Master, . • • • • ’ o ” 

Crew, . • • • • • 2 ” 



5 shares. 

The vessel’s share keeps up the equipment. Tho provisions are found by owners. The 
ordinary wear aiul tear of a boat and gear, without allowing for casualties, may be set 
down at a £100 per year, or thereabouts. 

It is tho custom for all the boats to come into harbour on Friday afternoon, and to 
remain till 11 o’clock on .Sunday night ; the Saturday being devoted to repairs and pre- 
parations for tlio following week. The number in on Friday the 15tli October, was 120. 
Mr. Samuel Saunders, harbour-master, was once a trawler himself. 

There arc old laws and regulations about fence months and limits; but. they are not 
much remembered. Lord Vernon, who lived at Churston, was anxious some time ago, 
over thirty-five years since, to seo tlioso regulations enforced ; but the people did, tor a 
short time, observe them, and have fallen, since, into the old ways, “ governed only by the 
“ common law of the land against doing injury one to another, and by the law of bod and 
“of conscience; hut their conviction is, the move trawling tlio more fisli. llicy see no 
“ diminution in the supplies, though the number of takers is daily increasing. It is like 
“ ploughing the ground, the small worms are roused up, and then come the shoals ot fish 
“ after them.” , , , 

On further inquiry I found that this interference of Lord Vernon's, referred to by tne 
Harbour-master, had, in 1817, produced the parliamentary inquiry, by a select Committee 
on the South Devon Fisheries, at tho instance of the great body of fishermen on that coast, 
by whom a document was signed to the following effect : — 

“ Brixliam-quay, Torbay, Iltli .Tune, 1817. 

“We, tho undersigned, being persons concerned in the fisheries between Start and 
“ Exmouth Bay, do hereby declare our opinion, that it will materially promote and benefit 
“ the said fisheries, if trawls and drag-nets are prohibited boing used in Torbay ironi 1 st 
“ May to 1st November; in Start Bay, from 1st May to 1st October.” 

The recommendation of this Parliamentary Committee, after hearing evidence, was 
“ That it will conduce to tlie benefit both of the public and the fishermen themselves if 
“ Start Bay, Torbay, and Exmouth Bay, on the southern coast of Devonshire, are kept 
“ free from trawl and shore drag-nets during tho spawning season; and they are the moie 
“ induced to recommend some regulations to that effect, as it has been clearly shown tha 
“ it will not throw any fishermen out of employment during those months, and will e 
“ the means of increasing the quantity of cheap and nutritious food, on which all the lower 
“ ranks of society in that part of the country chiefly subsist.” 

By the evidence taken before that Committee it appeal’s, that there were, at that time, 
employed in the trawl fishery — 

• “ Four or five hundred men and boys, and about one hundred vessels.” 

The Returns of tlie coast-guard officer, given to mo, show tlio number more tnan 
doubled. . , 

The whole of the Report from which the above extracts have been made, with t 
evidence upon which it was founded, is deserving of attention, as expressing the unanuno 
opinion of that day. 

It was ordered to be printed 20th June, 1817. . f , 

The next parliamentary inquiry was in tho summer of 1833, by a “Committee ot ti 
British Channel Fisheries.” 

Thirty witnesses were examined before this Committee. 

Tho inquiry embraced several very important subjects. 
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1. Interference of the French fishermen. 

2. Scarcity of fish in the channel. 

3. Oyster Fisheries. 

4. Devon and Cornwall Pilchard Fisheries. 

And under this last head the Committee recommend “that the provision of the 14th 
“ Charles II., chapter 2S, which enacts that no person or persons shall, in any year, from 
“ the 1st day of Juno till the last day of November, presume to take fish in the high sea, 
“ or in any bay, port, creek, or coast of, or belonging to Cornwall or Devon, with any drift- 
“ net, trammel, or stream-net or nets, or any other net of that sort or kind, unless it he at 
“ the distance of one league and a-lialf at least from the respective shores, be duly enforced; 
“ and that in such Bill, as may hereafter he brought into the House in reference to the 
“ Channel Fisheries, a pow or of summary conviction before the magistrates in petty sessions, 
“ with sufficient penalties to secure the observance of this, may he inserted, and conserva- 
“ tors appointed to enforce it.” 

Amongst the witnesses examined before this last committee, was Mr. Walker Smith, 
who had been sixty years a fisherman of Brixham. 

His evidence, extending to 1 1 folio pages, is deserving of consideration, its whole 
tendency is to the recommendation of protection, for which he assigns reasons practical 
and scientific. 

lie states the fact, that when he first went to sea, which might have been about 1773, 
or sixty years before, there were but seven fishing vessels in the place. There were then, 
in 1833, 112. 

The first measure following these inquiries was, the appointment of a Joint Commission 
by England and France, under the terms of a Convention signed at Paris, on the 2nd of 
August, 1839. 

A code of regulations, embodied in 89 articles, was signed by the Commissioners, on the 
24th May, 1843; were, on the 23rd Juno following, approved of hv the authorities of both 
countries, and fully confirmed by Parliament, in the Act 6th and 7th Victoria, chapter 79. 

The second section of that Act refers especially to the Act of diaries II., substituting 
for the limits of one league and a-half prescribed in that Act, “the distance specified in the 
“ said Convention and Articles, ami specified as the distance within which such taking of 
“ fish, as is therein mentioned, is forbidden; that is to say — the distance of three geogra- 
“ phical miles, of which sixty make a degree of latitude, which distance shall be reckoned 
“ from low water mark, except in bays, the mouths of which do not exceed ten such 
“ geographical miles in width, and for such bays shall he reckoned from a straight line. 
“ drawn from low water mark off one headland to low water mark off the other headland 
“ respectively.” 

All the bays on the coast of South Devon are of the description last-mentioned, and 
an application of this last, anil now, only Statute, regulating trawl fishing, to Torbay, 
would exclude all trawlers from May to November, from fishing within a line drawn three 
miles ontside Hope’s Nose and Berry Head. 

That this law is not strictly observed, I know, having myself seen vessels trawling within 
that line on the 14th October. 

I attended the Brixham fish-market on Friday, the loth October. It certainly was a 
most interesting scene, and was conducted with the greatest order and regularity. 

The market is a covered space, open on all sides, supported on pillars, adjacent to the 
pier. No sort of accommodation seems to have been provided for laying out the fish ; and 
as the boats drop in, the fish is brought in large and small open baskets, which are laid 
upon the ground, under the direction of the women — the only uncivil persons I met. The 
numerous sorts are classified according to quality. The soles, of which a great many 
seemed to bo small and unsizable, were divided into small baskets about 18 inches to 2 
feet long, the large fish being generally put at top. 

I have seldom seen so great a variety. Turbots, of which the largest were not the most 
prized, 12s. to 20s. each; soles; dories,, estimated very highly, indeed, as I was told, 2s. 6d. 
each ; red mullet, not larger than good sized herrings, Is. eacli ; whitings, whiting pollock, 
hake, rays, in great quantities, and an immense glut of monster crabs. The selling does 
not commence till nearly all the boats have discharged, so that the gross supply may be 
ascertained. In the meantime the principal dealers have their spring vans ready horsed 
on the quay, some drawn by four spanking horses that would not disgrace the Biauconi 
stud, and are to he seen ranging through the market, sometimes whispering offers, some- 
times cracking jokes with the jolly fishwives ; but between their unwillingness to enlighten 
me as to prices, and the unintelligible jargon in which they spoke, I acknowledge that 
the information which I acquired through my eyes was all that I can state, as to be relied 
upon. I only know that, soon after sunset, there was not a fish to be seen in the market ; 
and I was assured by several persons that the produce of the fish sold exceeded £1,000. 

From Brixham I proceeded to Dartmouth, where I was most kindly received by the 
Collector of Customs, to whom I had received an introduction from the Collector of 
Customs of Dublin. He placed the revenue boats at my disposal, and I passed the day in 
the examination of this fine harbour. It is occasionally much resorted to by the Brixham 
•fishing sloops, trawling between Start Bay and the French coast. 

• When a strong northerly or north-easterly wind prevents their beating up to Brixham, they 
discharge their cargoes of fish, and it is taken over land to the Brixham market, which is 
the great centre to which the buyers look for their supplies. The distance is about seven 
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Dartmouth, is approached from the cast by a floating bridge across the upper part of the 
harbour, which, when it was first constructed, was worked by a small steam-engine, but 
the distance across being very short, only one-third of a mile, or 3} cables, and the time 
occupied only a few minutes, while there was considerable delay at each side, it was 
found necessary on each arrival to let off the steam, so that the consumption of fuel was so 
great as to make the proceeding very expensive and unromunerative to the projectors 
They have since substituted a couple of old horses, and the wholo affair goes on well and 
yields a fair return. I was assured that a horse in low condition soon becomes fat and 
thrives on the work. 

From Dartmouth I went, by steamer, up the beautiful river Dart to Totncss, where X 
devoted some hours, in a ramble further up the river, to inquiries connected with the 
management of the salmon fisheries, which I continued to pursue at Teignmouth and 
Exeter, on my return, and which shall form the subject of a soparato report, which, I trust 
will be found to contain some interesting matter. 

Before I close, it may bo proper to mention, that in addition to the Statutes to which I 
havo before referred, as exclusively affecting the fisheries of the coasts of Devon and 
Cornwall, the whole coast of England and Scotland is included in the Statutes for the 
regulation of the British White Herring Fishery, now 13 in number, commencing with 
the 48th George III., cap. 1 10, passed into law 1S08, and ending with the 14th and 15th 
Victoria, chapter 2(i, passed in 1851. I have carefully examined all these Acts, and I find 
that up to the passing of the Gtli and 7th Victoria, chapter 79, passed in 1843, known by 
the name of the Convention Act, only one of the Statutes passed for the encouragement 
of the British Herring Fisheries contained any restrictive regulation as to engines, namely, 
the 48th George III., cap. 110, section 12, regulating the sizes of meshes of herring 
nets ; so that the Convention Act, a comparatively recent enactment, and to the provisions 
of which Scotland is subject, was the first measure of legislation restraining trawlin" on 
the English and Scotch coast generally ; but after 9 years’ oxperince of this Act the 
Guardians of the British Herring Fisheries, have, in a special Statute, 14 th and 15th Victoria, 
chapter 20, section 0, repeated the restrictions upon trawlers in the vicinity of herring 
fisheries, when the regular herring fishery is commenced. 

Although I am desirous to abstain from the expression of any opinion which I mavhave 
formed on the result of this inquiry, reserving myself for the general discussion of the 
question before the special Board fixed for Monday next, the 1 5th inst., I fool hound to 
wind up with a general summary of conclusions which scorn to 111 c fully deduciblc from 
the facts which have been stated in this report. 

1st — The cast coast of Devon, from the mouth of the Exe to Start Point, is remarkable 
for a productive and most valuable fishing of a mixed kind, as to engines, the trawl net 
being that most used. 

2nd. — That the hay or inshore fishing has, for the last 190 years, boon, by law, under 
restraints prescribed by the 13th and 14th Charles 11., cap. 28, rendered moro stringent 
by the Convention Act, Gth and 7th Victoria, cap. 79, and still further confirmed by the 14th 
and 15th Victoria, cap. 20, section 0. 

3rd. — That the restraint prescribed by the Convention Act, was the result of, and 
strongly urged by the two successive Parliamentary Committees in 1817 and 1833. 

4th. — That a strict observance of these restraints and regulations generally prevails, 
though there may have been occasional breaches. 

5 tli. — That notwithstanding the progressive increase in the numbers of vessels, the 
supplies of all sorts of fish keep pace with the increased means of capture. 

Gth.—' That tire last measure of legislation, 14th and 15th Victoria, chap. 2G, section 0, 
extending to the w'holo coasts of Scotland and England, lias been enacted at the instance 
of the Commissioners of British Fisheries, having a largo and well trained staff’ of officers, 
watching closely the interests of tho most important and most prosperous fishing commu- 
nity in the empire, and that it may be considered an unqualified affirmation of a similar 
regulation in the French Convention Act, hut in more stringent terms, and after 9 years’ 
experience of its effects. 



To E. Ilornsby, Esq. 



J. Redmond Barky, 
Inspecting Commissioner of Fisheries. 



Having been extensively engaged in the fish trade in Scotland for the last fifteen years, 
I have observed, with very much regret, the great injury done to the white fishings, by 
the use of trawl nets. JS early about ten years ago, the trawl net was introduced into the 
hrith of l'orth, and m accordance with the increase of the use of it, the gradual decrease 
m the take of white fish lias been the result. Also on the west coast of Scotland (particu- 
larly the Ayrshire coast) it is a well known fact that ever sinco the introduction of the 
trawl net, there has also been a gradual decrease in the take of white fish; and lam fully 
convinced 111 my opinion that the use of trawl must cither destroy the spawn of the fish 
or the young fry. L 

ntion, that from 0110 station I had from 700 to 800 young turbot in one 
arcely a marketable fish amongst the whole, the most of them not weigh- 
0 1 g-lbs. Ihese were some of tho produce of tho trawl ; and my objec- 
J P | 1 _ es fillets, hays, or near the shore. My object being to get as many 
nsh as possible, I am, of course, in no way interested in the prevention of 
de of taking fish,' which shall not he injurious to tho fisheries in general. 



1 may also me 
day lately, and sc; 
ing more than 1 t 
tion principally aj 
prime marketable 
any particular mo 
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I speak from great experience, I being tbe owner of large stations in the Island of the 
Lewes, in the Frith of Forth, the west coast of Scotland ; my principal head-quarters being 
in Glasgow, and one way and another employing from S00 to 900 hands. 

(Signed) Thomas Axderson, 

October 29, 1852. Fish-Hall, Glasgow. 
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Notes on the River Fisheries of South Devon. 

During my short tour through this interesting district, I could not fail to hare been 
struck with the number and apparent importance of its rivers. J. find, in a work published 
by Mr. Marshall in 1796, that the produce of the rivers of the district is said to have been 
chiefly salmon ; yet the geueral statement which has been made to me was, that such a 
thing as a salmon is rarely seen in any of the rivers of South Devon. 

Marshall states a curious fact, which, if true, was analogous to the case of our Munliim 
and Owenmore, in Mayo. The beautiful River Tamar rises in the northern extremity of 
Cornwall, and before it reaches the estuary near Saltash, about five miles north of Ply- 
mouth, traverses nearly 40 miles. The Tavey, much a smaller river, one of its tributaries, 
rises in Dartmoor, and joins it some miles above Saltash. Salmon used to go up the Tavey 
in February, and is never found in tbe Tamar till near May. 

“In those days,” Marshall complains, “it is a practice, in every district, perhaps, for 
“ the dissolute part of those who live near the sources of rivers, to take salmon in the act 
“ of spawning, a crime for which scarcely any punishment can be too severe.” 

Besides these rivers, there are the Exe, the Teign, the Dart, the Taw, the first rising in 
Exmoor, and the three last in Dartmoor ; the Otter rising in Somerset, and terminating 
near Buclleigh Saltertown, a few miles from Exmouth. All these should be salmon rivers, 
and all were once remarkable for their produce; but, alas ! it was a period only remem- 
bered. My. first object was to find, in the splendid town of Exeter, how many fishing- 
tackle shops there were, 1 could hear only of one ; and I found the proprietor of the Golden 
Perch, High-street, most anxious to give me all possible information ; and learning that 
there had once been a society for the preservation of tbe Exe, I waited on the secretary, 
at Salisbury-place, St. Sid well’s, and he kindly accompanied me to the house of a veteran 
brother of the angle, not less zealous than himself. Both gentlemen received me most 
enthusiastically, hoping that even from Ireland there may come some chance of a regenera- 
tion of their rivers. The season for the Teign is 4th March to 4th December; for the 
Exe, 1st January to 1st October; the Otter, 1st February to 1st August. The lliver Axe 
is not preserved, and has no fixed season ; it used to bo very good indeed. 

There are many mill weirs on the Exe, and nearly every weir has its hatch for killing 
fish without control or regulation. One of these gentlemen said, “ : Tis vain for any voluntary 
“ unauthorized association to attempt preservation ; all efforts have failed, and the fish is 
“ nearly extinct. We want a general Act of Parliament for doing away with these nuisances. 
“ There are 19 miles of the Exe, between Exeter and Tiverton, staked with several thou- 
“ sand stakes to prevent netting, ’tis our only mode of protecting; but they poison pools 
“ in the Exe and several of its tributaries. The vitriol from paper mills is also very 
“ destructive.” The Coculus Indians, made up in balls, is in common use ; and unfortunately 
there is an opinion prevailing that fish is in the finest state when full of spawn. As the 
laws stand at present, it is hopeless to regenerate our rivers. The same opinion prevails 
amoug the most intelligent persons interested in the Severn. This gentleman is a full 
believer in the doctrines of Shaw, Young, and Professor Agasis on the question of the parr. 

The summary of the statements of these intelligent gentlemen proved clearly the cause 
why there was no fishing in the rivers of South Devon, and thoroughly realized the antici- 
pations of Mr. Marshall in 1796. ... 

From Dartmouth I went up the river to Totness, whore I found a most enthusiastic 
an <der. He accompanied me on a short ramble up the Dart. He states that the river is 
hefd by lease under the Duke of Somerset, by the master of the Castle Inn ; the fishing 
season of eiriit months is from 5th March to 5th November ; he fishes with draft nets of 
sma U mesh, and catches all he can; takes no trouble about the preservation of the upper 
waters ; he fishes four miles down the river to Stokemouth. The owners of the mills near 
Totness have a fishing cruive immediately adjacent to their mill-race, which we found in 
full working order ; though it was Sunday, the inscales were not removed. The taking of 
salmon or of sea trout is now very rare. . . .. 

The lady of the Manor of Dartington, issues cards permitting fishing ; but there are 
no keeporsnor other means for preservation, consequently scarcely any fishing except a few 
trout “ The Dart, from its source at Cranrnere Pool on Dartmoor, to the point where 
“ it falls into the sea at the mouth of Dartmouth Harbour, traverses a course of about 
“ 40 miles •” it has several nice tributaries. The Avon, which rises in Brentmoor, is or was 
managed by an association who issue cards at 30s. a year, or Is. 6 d. per day • their season 
is from the 5tli February to the 5th September. Both here and on the Exe, the tributaries 
are said to be earlier than the main river. The mischievous practice of poisoning with 
lime prevails in the upper waters and tributaries of the Dart, most especially in “ the 
Harbourne ” It is also believed that much injury is sustained by tbe working of the mines. 
My companion mentioned a fish called a tmff, which is believed to be of the salmon species, 
and which comes up soon after the peal; it is from 4 to 5 lbs., while the peal are often 
irnder a pound. He deplored bitterly the total absence of any thing like an organized 
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Appendix D. system of protection in this or any of tlie rivers of the country ; voluntary associations 
Report oFliispecting were found to he quite fruitless, without legislative powers and without funds. It is true 
Commissioners of S the magistrates at quarter sessions have power to regulate the fence months; but their 
Fisheries for less, orders are little regarded, and consequently the fisheries arc declining. Ilis statements 
and inferences quite accorded with those of the gentlemen at Exeter. 

At Teignraouth I learned, that excepting only an occasional draft at the mouth, fishing 
is scarcely known on the ltiver Tcign. Their season is from 4tli March to 4th December”: 
but the spawning time, in the close of the latter month, is the favourite period for the use 
of the spear in the upper waters. 

In short, I left South Devon with the full conviction that notwithstanding the great room 
there is for improvement, we manage our river fisheries bettor at homo. 

.Tajiks Redmond Barry. 

Bristol, October 20, 1852. 

No. 3. 

Abstract of Returns received from Clerks of Petty Sessions, relative to prosecutions for 
Offences against Fishery Laws. 

Districts , . . . The number of Petty Sessions Districts in Ireland 

amounts to, . . . . . 603 

The number of Petty Sessions Districts in Ireland 
in which prosecutions for offences against the 
Fishery Laws have taken place amounts to, 295 

Prosecutions, . . . The number of prosecutions for Fishery offences 



in year 1850 amounts to, . . 1,081 

The number of prosecutions for year 1851 

amounts to, ... .851 

The number of prosecutions for year 1852 

amounts to, . . . . . 804 

Total number of prosecutions for three 
years, ending December 31, 1852, . 2,136 

Coast-guards, . . Number of prosecutions by coast-guards, 4 1 

Constabulary, , . Number of prosecutions by constabulary, 302 

Water-bailiffs and others, Number of prosecutions by water- 

bailiffs, &c., .... 2,393 



2,736 



Convictions, , . . Out of the number of cases prosecuted, viz., 

2,736, the number of convictions amounts to, 2,054 

Dismissals, , . . Number of dismissals amounts to, . . 682 

£ s. d. 

Penalties, , . . The total amount of penalties indicted for 

Fishery offences for tho three years, 2,059 13 7 
Out of which there has been paid by the 
parties convicted a sum of, . . 538 18 5 

Leaving a balance unpaid of, . £1,520 15 2 

For which warrants have been issued, 
and parties, in some cases, left the 
country, or for which the parties con- 
victed have suffered imprisonment. 

Costs, . . . On the number of persons convicted there 

has been inflicted for costs a sum of, 203 15 9 
, Out of which there has been paid, . 116 7 8 

Leaving a balance unpaid of, . £87 8 1 

Penalties and Costs, , The amount inflicted for penalties and 

costs in the year 1850 is, . . 1,209 6 7 

The amount inflicted for penalties and 
costs in the year 1851 is, . . 1,147 8 7 

The amount inflicted for penalties and 

costs in the year 1852 is, . . 806 14 2 
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Nets, 



Fish, 



Coast-guards, 



Total amount of penalties and costs in- 
flicted for Fishery offences for the three 
years ending December 3 1 , 1852, is, . 
Out of which there has been paid a sum of. 

Leaving a balance unpaid of, 



£3,163 

655 



£2, SOS 3 3 



The number of cases in which nets have 
been forfeited amounts to, . 8 

The number of cases in which nets have 
been destroyed amounts to, . 1 

The amount received by sale of forfeited 
nets is, ... 

The number of cases in which fish caught 
in possession illegally amounts to, 2 
The amount received by sale of forfeited 
fish is, .... 



The number of cases prosecuted by the 
coast-guards amounts to, . 41 

The amount of expenses incurred by the 
coast-guards in the above number of 
prosecutions is, 

The amount of expenses incurred by the 
above prosecutions allowed by the 
magistrates is, . . 

Balance, . 



Appendix D. 

Report of Inspecting 
Commissioners of 
Fisheries for 1S52. 



i\ o. 

Extract from Journal kept by Chief Boatman, Mr. Anthony 0 Flaherty, while on 
hoard the trawling cutter “ Druid,” when trawling in Galway Bay. 



Quantity taken. 









Saleable Fish. 






Unsaleable Fish. 


Observations. 


Date. 


























Plaice 


| 


Hake, 


Plaice 


Ray, 






Soles.- 


Turbot. 


Brit. 






Bays, 


Dalis. 












Dabs. 


d 


i;c. 


&c. 




1852. 
















20 




July 8, . 


96 


2 


1 


70 


11 


5 


150 




86 




7 


151 


21 


10 


90 


53 


Basket full of small and un- 


» u! . 


14 






9 


30 


3 


_ 


_ 












marketable fish. 


„ 15, . 


224 


~ 


14 


130 


40 


IS 




‘ 


Two baskets full of same, 
impossible to count, and 
5 small congers, and 4 




















dog-fish. 


„ 16, • 


252 


2 


8 


- 


! 47 


3 


- 


- 




„ 26, . 
„ 27, . 


170 

147 


1 


6 

12 


139 


36 


49 

81 


161 


62 


A large quantity of ofi'al 
and shell-fish. 


„ 29, . 


32 


: 


2 


5 

39 


2 

! 10 


3 

7 


6 

39 


S 

11 


And a few small rays. 



Quantity of fish conveyed by the .Midland Great Western Railway to Dublin, from the 



Salmon, turbot, lobster, 
Cod, haddock, hake, &c., 
Eels, . 

Cured fish, 

Oysters, 



Total, 



Tons. 


Carts. 


Qrs. 


150 


19 


— 


57 


3 


3 


22 


14 


2 


19 


11 


2 


273 


8 


0 


523 


16 


3 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Appendix D. 

Report of Inspecting 
Commissioners of 
fisheries for 1852. 



210 IRELAND APPENDIX TO TWENTY-FIRST REPORT 

Quantity of fish conveyed by tlio Groat Southern and Western Railway to Dublin 

1st April, 1852, to 1st April, 1853. ”■ 11014 

c , Tons. Certs. Qrs. lbs. 

Salmon, , . . 129 1 3 14 

Herrings 134 19 j 17 

Cod, tic., . . . 70 4 3 12 



Total, 



334 



0 15 



Quantity of fish conveyed by the Dublin and Drogheda Railway to Dublin from 
1852, to 1st April, 1853. 

Weight of fish, .... 447 tons. 



1st April, 



Applications received by Commissioners. 



District or Fla© 
to bo affected by Appli 




future of Application. 



Observations. 



Galway District, 
Galway Bay, 

Ballinskellig’s Bay, . 
Lctterkenny District, . 
Londonderry District, 



Wexford District, 



Skibbereon District, 
Drogheda District, 

Cork District, . 



Sligo District, . 

Ballina District, 

Bonn River, 
Blackwater River, 
Ballysliannon District, 



. To define mouth of Oorrih river, 

. To extend the line inside which trawl 
ing is prohibited. 

. To prohibit trawling within the Bay, . 

. To alter close season, . 

. To prohibit trawling in Lough Foyle, . 

. To have draft not fishing for pollen in 
Lough Neagh prohibited. 

. To increase licence duty on hag riots, . 

. To reduce the licence duty on pollen 
nets from 15s. to 10s. 

. To prohibit seine not fishing from Wex- 
ford Bridge to Enniscorthy. 

. To define mouth of River Slaney, 

. To prohibit seine net fishing in Bar of 
Lough during salmon close season. 

. To alter close season, . 

. To have a legal Queen’s share put in 
Rnssnareo and Oldbridgo weirs. 

• To alter close season, . 

. To have Bandon weir regulated, 

. To raise licence duties on bag and draft 
nets. 

. To alter close season, . 

. To alter boundaries, 

. To alter boundaries, . 

. To extend the season for cel fishing, 

• Obstructions to ho removed, . ° . 

. To have fixed fisheries valued, 



Complied with. 

Under consideration. 

Not granted. 

Not yet granted. 

Under consideration. 
Ditto. 

Not granted. 

Granted. 

Under consideration. 

Ditto. 

Ditto. 

Not granted. 

Under consideration. 

Ditto. 

Ditto. 

Not granted. 

Ditto. 

Ditto. 

Ditto. 

Ditto. 

Further information required. 
Being valued. 



B* e-laws, Orders, &c., made by the Commissioners. 



Place affected. 


Nature of Law or Order. j Datc< 


Limerick District, 


Change of season, 


19 February, 1853. 


Licences to form or plant Oyster Beds 


Licence granted to 


Place. 


Dntc. 


Thomas Whyte, 
J. C. Garvey, 


On the shores of the lands of Cnllina- 
morc, in the bay of Ballisodare, 
county of Sligo. 

On the shores of certain lands in tlio 
bay of Westport, barony of Mur- 
nsk, county of Mayo. 


17 November, 1852. 
Ditto. 



Mouths of Rive hs defined. 



Names of Rivers. 


Date of Order defining 
Mouth of River. 


Suave, or Coomliola, . 

Ouvane, or Ballylickey, ] 

Cashen, . . . ' 

Dunmoran, . 

Corrib, . . , [ ' 


2 Juno, 1852. 
Ditto. 
Ditto. 
Ditto. 

5 J unc, 1852. 
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Name. 


Place. 


Observations. 


William Lane, . . J 


On the shores of certain lands in Lough 


Under consideration. 


Foyle, county Londonderry. 

On the shores of certain lands in the 


Ditto. 


T. 0. Woodliouse, 


hay of Mulroy, county Donegal. 





Report of Inspecting 
Commissioners of 
Fisheries for 1832. 



Applications to define Mouths of Rivers. 



Rivers. 


Decision. 


Emlaghmore, .... 


Under consideration. 


Tiuncliy, .... 


Ditto. 


Doonbeg, .... 


Ditto. 


Ftale, 


Ditto. 


Cushendall, .... 


Ditto. 


Slaney, 


Ditto. 


Boyne, ..... 


Ditto. 


Erne, 


Ditto. 


Bundrowes, .... 


Ditto. 


Teelin, ..... 


Ditto. 


Roury, ..... 


Ditto. 


Ownahincby, .... 


Ditto. 


Lackagh, ..... 


Ditto. 




Kb object to be attained by 




defining mouth of river. 


Carrigaline, .... 


Ditto. 



2 F 
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State of the Registry of Fishing Vessels on the Coast of Ireland to 1st January, 1853, pursuant to the 



Name 

op District. 


Boundaries. 


Registering Officer. 


1st C 


in 1852. 


10,0,1 


2nd Class employed 
in 1852. 


1st C 


Hass employed 
in 1853. 


2nd Class employed 
in 1853. 






I Vessels. J Men. 


Boy, 


i. Vessel! 


».| Men. 




(.Vessel! 


H . | Moil. 


Boy 


»■ Vessel: 


s. Men, 


Boys, 


Dublin, 


. From whip of water to 
Breach es, Co. W icklow 


' T. E. Symonds, . 


40 


130 


40 


150 


482 


" 


40 


144 


41 


145 




1 41 


Gorey, . 


From the Breaches to 
the Sluice. 


J. Bowie, 


174 


1,121 


00 


84 


315 


53 


100 


1,255 


107 


02 


308 


» 


Wexford, . 


From the Sluice to Fe- 
thai'd. 


It. A. Stewart, 


03 


241 


» 


410 


1,880 


20 


30 


120 


4 


253 


1,310 


G 


Waterford, . 


From [Barrow Bar to 
Bollyvoile Bridge. j 


W. G. Mansfield, . 


52 


230 


25 


324 


1,300 


38 


0(1 


250 


20 


335 


1,342 


38 


Youghnl, 4 


From Bollyvoile Head 
to Ballywilliam Cove. 


C. Bagsliot, . 


77 


451 


30 


300 


1,010 


102 


■08 


470 




334 


1,412 


139 


Cove, . 


From Ballywilliam to 
Flat Head. 


0. P. Knott, 


117 


350 


35 


750 


2,003 


20(1 


112 


330 


37 


701) 


2,270 


107 


Kinsale, , 


From Flat Head East 
to Inchy Bridge. 


J. W. Douglass, . 


03 


040 


42 


015 


5,330 


40 


80 


(500 


70 


774 


4,040 


50 


Skibbereen, . 


From Iucliy Bridge to 
Three Castle Head. 


J. H. Norcoclc, 


43 


215 


30 


1,001 


3,100 


100 


40 


280 


25 


700 


3,000 


280 


Whitehorse, 


From Three Castle Head 
to Whitehorse Head. 


W. Townsend, 


- 


- 


- 


24 


50 


" 


27 


50 


10 


13 


10 


« 


Castletown, . 


From Whitehorse Head 
to Innislierky. 


T. Hungerford, . 


07 


200 


3 


1,744 


8,007 1 


33 


01 


218 


3 


1,073 


1,072 : 


L20 


Westcove, . 


From Shirley Island to 
Paver Eena or Inny. 


John Adam, 


- 


- 


- 


5G 


444 


13 


4 


20 


- 


00 


410 


50 


Knightstown, [ 


From Eena Eiver to 
Casflemaine. 


W. Lyons, . 




_ 


- 


271 : 


L,330 


1 


1 


3 




210 : 


L,000 


1 
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5th and 6th Viet., cap. 106, showing the Increase or Decrease in the different Districts since January, 1852. 



Vessels. Men. Boys. 



Vessels. Men. BoyB. 



Vossols. Men. Boys. 



Vessels- Men. Boys. 



\ Substance of Observations niaile by Inspecting Coni- 
! m&ndcrs of Coast-Guards and other .Registering 
Officers, up to tlio 1st J auuary, 1853. 



Tho general condition of tlio Fishing Establishment 
in this district inferior ill every respect. Tho second 
class boats have increased ; the gear is rather bettor. 
Tho take of iisli has been less productive generally ba- 
the Irish, but equally successful amongst the Cornish 
fishermen. The salmon fishery is nearly extinct in tins 
district. No Caring Establishments. The only instance 
of disagreement is that between the Cornish nu n and 
tile Dublin trawlers, in which tho latter weru the aggres- 
sors. The conduct of the fishermen is generally orderly 
and peaceable. Vessels should be employed expressly 
for the purpose of maintaining order on llie difl'crcut 
fishing grounds. 

flio condition of the Fishing Establishme nt much hotter. 
The class of heats and nets somewhat improved. Tlio 
take of fish was not so good as last year. Scarcely an y 
salmon on this lino of coast. Improvod nets used at 
Coortowu, but no fish taken. No Curing Estabhsh- 



The condition of tlio Fishing Establishment considerably 
worst! in every respect, both as to boats and gear, and 
no sign of improvement whatever. The take of fish by 
far less productive thau any yoar. Tlio past was the 
worst season lor salnu-u fishing ever known on tins 
coast. No Curing Establishments. Tho habits of the 
fishermen remarkably orderly. No conflicts. 



Tlio condition of boats and goat much wi 
with 1844. Tlio take of fish less productive, owing to 
tho hail condition of tlieir boats and gear. The salmon 
fisheries havo not improved. Bag nets have lint been 
introduced. There are no Curing Establishments. No 
conflicts. The fishermen orderly aud peaceable. 

The condition of tho Fishing Establish ment appears to 
bo on tlio decline, both ill boats and gear. Tho take of 
all kinds of fish has been less productive. Tho salmon 
fisheries have improved. Bag and tly nets have been 
used on tlio coast with good success. A Curing Estab- 
lishment was formed at Hclvick Head, but it was 
broken up about tbreo years since. There a 



There is no sign of improvement whatever in the condition 
of the Fishing Establishment in this district The take 
of fish has been rathor more productive. Some slight 
improvement has taken place in tho saJmun fisheries. 
There aro no Curing Establishments. No conflicts. 
The fishermen orderly- aud peaceable. 

Thorc is one small Fishing Establishment in this district. 
The boats, and gear, and nets, aro kept in better order 
than in 1844. There lias been but a small take of fish 
this last year. There aro no salmon fisheries in this 
district, except up tho Bandon river, whieli bns rather 
declined than otherwise. No Curing Establishments 
havo been formed within tho last throe years : there is 
a small one in existence belonging to Mr. llawson, of 
Kinsale. The fishermen arc most peaceable and orderly. 
No conflicts. 

Tho Fishing Establishment is dcolining rapidly. Gear 
generally defective. No sign of improvement. Thero 
has been a large quantity of hako taken during tho 
summer. In other respects tho taka of fish has been 
avorago one. No improvement in tho salmon 



The goneral condition of the Fishing Establishment very 
bad. There is no sign of improvement whatover. Tho 
take of fish has been much leas than last year, scarcely 
any fish having been taken. There are no salmon 
caneht in tills district. No Curing Establishments in 
this district. No conflicts. The habits of tho fisher- 
men are orderly, and peaceable. 

The Fishing Establishment not in such good condition 
as in 1841, and no sign of improvement. No marked 
difference in the take of fish. Tlio salmon fisheries In 
this district are very limited. No new modes intro- 
duced. No Curing Establishment at present in tho 
district. No conflicts. The habits of the fishermen 
most orderly and peaceable. The fisheries of this dis- 
trict might bo considerably improved by small grants 
of money, to be repaid under certain regulations, as 
parts of the coast abound with fish. 

The Fishing Establishment was better off in 1844. They 
are rather improving. The take of fish this year would 
have equalled, if not exceeded, last year, hut that the 
severe storms have hardly let a hako trammel net for 
the poor fishermen be sci. The salmon fisheries have 
not improved. No Curing Establishments. Tho fisher- 
men very peaceable. 

The boats in this district are in a very had condition, and 
tho nets nearly worn out; tho fishermen are so poor 
they are unable to replace them. Tho take of fish last 
year has been much less than tlio preceding years. 
Tho salmon fisheries have not improved. There aro 
two Curing Establishments at Killorglin. The fisher- 
men are extremely orderly and peaceable. It is gene- 
rally believed, if mackerel and herring nets were intro- 



duced the fishermen 



would be much 



2 F 2 
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State of the Registry of Fishing Vessels on the Coast of Ireland to 1st January, 1853, pursuant to tlra 



namr 




Registering Officer. 


,«c 


iTlS52 l . ,10y0<l 


2nd Class employed 
in 1852. 




ass employed 
n 1853. 






Vessels 


Men. 


Boys 


Vessels 




Boys 


Vessels 


Mon. 


..... 


Dingle, 


From Inch Point to 
Blennerville. 


Win. Sterne, 


17 


7!) 


3 


131 


047 


4 


20 


82 


5 


Ballylieige, . 


From Blennerville to 
Bollybumiion. 


H. Lawrence, 


29 


73 


21 


37 


104 


5 


21) 


73 


00 


Kilrusb, 


From Limerick to Fnr- 
rahie Bay. 


J. J. Palmer, 


IG 


48 


- 


88 


108 


- 


23 


400 


09 


Seaficld, 


From Fan-ali! e Beach 
to Black Head. 


E. J. Morriss, 


- 


- 


- 


08 


201 


- 


- 


- 


- 


Galvay, 


From Black Head to 
Mason Island. 


T. Prichardson, . 


100 


500 


00 


500 


2,000 


20 


253 


1,012 


157 


ClifJen, 


From Mace Head to 
Itaauna Point. 


A. C.Moy, . 


05 


88H 


3 


480 


2,253 


14 


B 


288 


10 


Westport, . 


From P.unnna Point to 
Acliill Head. 


J. A. Macdonald, . 


14 


» 


- 


880 


1,130 


- 


10 


- 


- 


Keele, . 


From Achill Head to 
Dana Castle. 


B. E. Qnaddling, . 


10 


80 


4 


171 


003 


- 


0 


18 


- 


Dulongli, 


From Dima Castle to 
Brandy Point. 


W. Dawson, 


- 


- 


- 


180 


520 


- 


- 


- 


- 


Dimkeelian, 


From Brandy Point to 
Glensky Cove. 


F. Corey, 


- 


- 


- 


43 


12(1 


40 


- 


- 


- 


Bollycastle, . 


From Glensky Cove to 
Ballina Bridge. 


A. Henri, 


- 


- 


- 


125 


012 


- 


- 


- 


- 


Pullendiva, . 


Fx-om Lower Bridge iu 
Ballina to Lr. Bridge 
in Sligo. 


E. E. Thompson, . 


1 


3 


- 


82 


423 


- 


1 


3 


- 


Mullnghmore 


From Abbey Bridge, 
Sligo, to Abbey Point, 
Donegal. 


J. A. Pritchard, . 


7 


28 


- 


180 


900 


- 


0 


30 


2 


Killibegs, . 


From Abbey Point, 
Donegal, to Glen 
Loch. 


Cbas. Blyth, 


5 


23 


4 


284 


1,230 


120 


0 


27 


4 




120 308 LI 



00 177 8 



735 2,040 163 



500 1 2,31* I - 



210 813 - 



11!) 1,005 



185 077 5! 



37 100 



130 083 -j 



80 405 S' 



117 800 



820 1,085 1454 j 
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5th and Gth Viet., cap. 106, showing the Increase or Decrease in the different Districts since January 1852. 
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State of the Registry of Fishing Vessels outlie Coast of Ireland to 1st January, 1853, pursuant to the 









iBtCkuw omployod 

in 1862. 


2nd Cla 
ii 


9 employed 
1852. 


1st Clan 
h 


omployod 

1853. 


2nd Class omployod 
in 1853. 


OP District. 






7ossels. 


Mon. 


0)J 


/cssols. 


Mon. j Boys. 


yesauls. 


Mon. Boys. 




Mon. |’ 


oys. 


Lichrus, 


From Glen Lough to 
Gv.eebarra Bar. 


T. Moore, . 




- 


- 


50 


107 


5 


- 






00 


107 


5 


Rutland, 


From Gweelmrra Bar to 
Bloody Foreland. 


E. Heard, . 


- 


- 


- 


351 


,371 


21 


- 


- 


- 


325 


1,217 


78 


Sheephaven, 


From Bloody Foreland 
Point to FannetPoint. 


J. Mitchell, . 


- 


- 


- 


283 


803 


00 


- 


- 


- 


202 


345 


40 


Eathmullen, 


From Fannet Point to 
llamelton, the East 
side of Lough Swilly. 


M. Knox, . 


- 


- 


- 


70 


280 


- 


1 


4 


- 


GO 


125 


00 


Came, 


From Leenan Bay to 
Innishowen Head. 


G. J. Penfold, . 


- 


- 


- 


115 


703 


- 


- 


- 


- 


88 


504 


50 


Greencaslle, 


From Innishowen Head 
to Down Hill. 


H. R. Itnye, . 


11 


34 


1 


173 


710 


25 


1!) 


•13 


- 


102 


(103 


28 


Ballycastle, . 


From Magilligau Point 
to Mountain Stream, 
South of Drumnasloe. 


J. A. Abbott, 


- 


- 


- 


200 


052 


120 


- 


- 


- 


230 


500 


44 


Corrickfcrgus 


From Drumnasloe to 
Bars Port. 


A. Little 


20 


01 


10 


•130 


1,171 


115 


21 


05 


0 


103 


544 


72 


Danaghadee, 


FromBors Port toBally- 
quinton Point. 


E. Studdert, 


104 


471 


10 


528 


1,003 


181 


107 


482 


10 


001 


1,140 


104 


Straugford, 


From Ballyquinton to 
Shcepland Head. 


J. J. Keeling, 


8 


(10 


18 


073 


1,405 


070 


8 


08 


10 


400 


1,432 


04 


Newcastle, 


From Gunn’s Island to 
River Foott. 


C. J. Austin, 


3 


18 


2 


121 


404 


73 


2 


13 


1 


00 


395 


09 


Carlingford, 


FromRiverFoott to Bal 
lagan Point, including 
Carlingford Lough. 


:C. Servante, . 


12 


80 


- 


270 


1,210 


8 


0 


S2 


1 


235 


1,102 


7 


Dundalk, 


From Ballagnn Point tt 
Maiden Tower. 


J. Sibbald, . 


2 


12 


- 


104 


451 


70 


2 


12 


- 


113 


452 


04 


MalaMde, 


From Maiden Tower tc 
Whip of Water. 


J.. Irwin, 


40 


823 


38 


41 


140 


12 


52 


333 


54 


50 


218 


7 
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5th and 6th Viet., cap. 106, showing the Increase or Decrease in the different Districts since January 1852. 





To 


tal employed 
in 1852. 


Total employed 
in 1858. 


Increase since 
1852. 


Decrease sinco 
1852. 


j Substance of Observations made bv Inspecting Com- 




Vessels 


| lien. 




Vessels 


I Men. j Boys. 


Vessels 


1 Men - j Bo I®- 


| Vessels 


| Men. 


|b„. 


Officers, up to the 1st January, 1853. 




50 


197 


5 


50 


107 


5 








~ 


“ 




The condition of the Fishing Establishment much worse. 
Tho take of fish much the same as last year. The 
salmon fisheries have improved last season. No Curing 
Establishments. No conflicts liavo taken place. Tho 
habits of the fishermen always orderly ami peaceable. 




351 


1,371 


21 


325 


1,217 


78 






00 


20 


154 




Boats appear better, hut as to gear, tho fishermen have 
scarcely any. No sign of improvement. The take of 
fish has been less productive. Tho salmon fisheries 
have improved tlio last season. There are no Curing 
Establishments. No conflicts on this part of tho coast 
forsomo years. The fishermen are pcaceablcand orderly. 




283 


803 


100 


202 


345 


40 








81 


458 


00 


No alteration for the better in the Fi-hing Estald ishment. 
No sign of improvement. No differcnco in llic take of 
fish. Bag nets have been established for the capture of 
salmon, anil last season was an average one. No Curing 
Establishments in this district. There has been only 
ono instance of conflicts, and that was in reference tie 
salmon fishing. The fishermen arc orderly and peace- 




70 






70 


129 


100 






100 




51 




The Fishing Establishment is very much fallen off, from 
want of means to conduct the fishery and liny the neces- 
sary materials. Not tho least sign of improvement. 
Tho take of fish has been quite as productive as firmer 
years. Tim salmon fisheries have fallen off. No new 
modes of fishing have been introduced. No Curing 
Establishments. No conflicts. The habits of the fisher- 
men orderly and quiet. A much larger quantity offish 
could bo caught if tho fishermen were provided with 
boats and lines, as bait can ho procured in quantities. 




115 


793 






501 


50 






50 


27 


280 




There lias been a great falling off in tho number of boats,, 
and in the state of their gear, owing to tile extreme 
poverty of tho fishermen. No sign of improvement 
whatever. The tako of fish this last year has been less 
productive than usual. The salmon fisheries have 
fallen off considerably. There are no Curing Establish- 
ments. No conflicts have occurred. Tho fishermen are 
as orderly ami peaceable as could bo wished. If a loan 
fund were established for the benefit of the fishermen 
it would bo a great boon. 




184 


713 


20 


181 


090 


28 


- 


- 


2 


3 


47 


- 


Tho Fishing Establishment in this district lias been much. 




























less productive, with tho^ exception of salmon,, which 

sal introduced. ^ There are no Curing Establish^ 

ments. No conflicts. The habits of tho fishermen are 
orderly and peaceable. 




300 


052 


129 


230 


5GG 


44 


- 


- 


- 


03 


380 


85 






























are* no Curing Establishments in this dhtriet!* Conflicts 
have been very rare, tho fishermen being generally 
orderly and peaceable. 




4G5 


1,262 


125 


214 


500 


78 








251 


003 


47 


The condition of the Fishing Establishment is improving 
slightly. Cod and haddock were more productive, but 
mackerel and herriugs less than usual. Tho salmon 
fisheries have improved. There are no Curing Estab- 
lishments. No conflicts have taken place. Tho habits 
of the fishermen are orderly and peaceable. 




032 


1,504 


197 


008 


1,108 


210 


30 


04 


IS 


~ 


' 


’ 


Tito Fishing Establishment appears to be rather on the 
decline. The take of fish has been somewhat less. No 
improvement in tlte salmon fisheries. No Curing Estab- 
lishments have been formed. Them are no conflicts. 
The habits of the fishermen pcacoalilc and orderly. 




CS1 


1,525 


OSS 


45S 


1,500 


04 








223 


25 


024 


No improvement whatever In the Foiling Establishment 
in this district, but rather on tho decline. Tho tako of 
lisli less productive. There are no salmon fisheries in tho 
district. No Curing Establishments. Conflicts never 
occur. The habits of the fishermen arc. orderly and 
peaceable. 




121 


483 


75 


08 


408 


70 








2e 




5 


The Fieiiing Establishment is Tory had, except at Lee- 
stones, where it is rather improved. The. tako of fish 
has been less productive, except at Leestoncs, whore 
■the herring fishing has been luoro produfctive, and tlte 
other fishing much the same. Tho salmon fisheries 
liavo not improved, but quito tho reverse. There are 
no Curing Establishments. No conflicts. Tho habits of 
tho fishermen orderly and peaceable. 




282 


1,200 


8 


244 


1,214 


8 








38 


85 




Tlte condition of tho Fishing Establishment very inferior. 
The boats and gear much worse. Tito take offish more 
productive, especially in tho herring fishery. No salmon 
fishery in this district. No Curing Establishment in 
tho district N« conflicts. Tho fishermen in general 
orderly and peaceable. 




10G 


403 


70 


115 


461 


94 


0 


1 


18 








Boats and gear in a fair condition. Thu take of fish less 
productive. The salmon fisheries have not improved. 
No new mode introduced for taking salmon. NoCuring 
Establishments, or any attempts made to euro fish. No 
conflicts have taken place. Tito habits of tho fishermen 
are orderly and peaceable. 




90 


403 


50 


m 


551 


01 


21 




11 








Tho first-class boats at Skerries and Howtli improved, 
hut retrograded much at Balbriggan, and tlte gear, &c. 
very defective. Little or no improvement. The take 
of fish similar to last year. No salmon fisheries. No 
Curing Establishments. No conflicts. Tho habits of 
the fishermen orderly and peaceable. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




224 IRELAND APPENDIX TO TWENTY-FIRST REPORT 
Appendix D. Abstract of Statembnts from Boards of Conservators a 



... ... ,1 fii'iiprnl state or llin 

Number mid Name oi , Snlm ,,„ u ,„i ]„liunl 
District. Fisheries of lroliuul. 



Whether the Tnltii of 
Spring Fish this Year li 
Iioku room or loss pro- 
ductive, mid llie Prospects 
for present Henson. 



2. — Wexford, . 



4. — T.isinore, 



O' . — Skibbereen, 



Ci' 4 . — IConmnre, . 



V. — K Blarney, . 
8. — Limerick, 



9.— OaUvay, , 

10‘. — Ballj'imkiU,’ 

10 a . — Bangor, . 



['in* state of tin* Fish- 
eries in litis district 
progressing slowly. 



Tlio general opinion is 
against iniprovuineiil, 
though it is too early 
to form a correct 
judgment. 

Meal decidedly im- 
proving. 



If the fish passes were 
made oil the well's, the 
district would improve. 

With the exception of 
the river lion, there 
is no fish to signify in 
the other rivers. In 
tltii lien there is little, 
if any, increase. 

The state of the Fish- 
eries generally bad ; 
hut tnnuli hotter at 
present than for some 
years past. 

The state of the Fish- 
eries is rather improv- 
ing, having linen most 
diseonrngingtill within 
tlio last. year. 

An improvement on last 

The salmon mid inland 
Fisheries much im- 
proved. 



r lias licc-n less 



Less productive; only li 
spring fish taken ns v 
though 111 nets. ire Ic- 
ing. lTospeets bad. 

The take of spring lisli 

lias this season 
considerably larger than 
for munv years past, anil 
good fishing is antiei- 

J lilted this season, 
milt move productive 
tlio fish heavier mul 
better, with a prospect 
of a fair take for tlm 
ensuing portion of i 

In general about, tlio sai 
No fish for several ill 
taken in the upperwnl 



The Fisheries of this 
district are at present 
much in the same con- 
dition ns former years. 

Tlie Fisheries of this 
district slightly im- 
proving. 



12.— Sligo, 


There appeal's to he a 
good prospect at pre- 
sent of the salmon 
Fisheries improving. 


13. — Ballyshannon, . 


The Fisheriesliave been 
improving for the last 


14. — Letterkeuuy, 


Tlie general state of tlie 
salmon Fisheries un- 
productive. 


13. — Londonderry, . 


So far they are unpro- 
ductive, hut this is to 
he attributed to the 
present cold weather. 

The salmon Fisheries 
gradually decreasing- 


10. — Bally-castle, 


17. — Drogheda, . 


The take of fish has 
been less, hut tlio fish 



Spring fish m 
in any linn 
liny. 



season promises to b 
very productive. 

'.ess productive than o 
former years, and n 
great appearance for lli 
ensuing year, 
x'ot inueh spring fish i 
yet. There were la 
few spawning fish i 



much less prmhu'.iiv 
than last year. Camu 
yet form an accural 
opinion ns to the pm 

l'lie take of spring fis 
the same as last year. 



The spring fishing 
about an average to tl 
present date. 



opinion as h 

Up to tlio p 
greater than last year. 



has been less this year. 



Whether the Take of 
Salmon in 18.'* a was moro 
or less productive than 
in 1851. 


Average price of 
Salmon obtained by 
the Captors. 


Last, year more produc- 
tive than 1831. 


From Is. (Id. to 2s. per lb. 


Lust, year was hotter 
than 1851. 


About Is. to ls.0d.per lb. 


Some slight improve- 
ment in the whole of 
lost season's take, ns 
compared with Unit of 
1831. 


This season it has been 
from is. 3d. to 2». Oil 
per lb. 


More productive than 
the preceding year of 
1801. 


About Is. per lb., . 


More productive in a 
very small degree. 


Is. per lli., . , 


The take of fish 
much tlie sniiiii. Both 
seasons iudilfci'cnt, 
though Something bel- 
ter than a year or two 
previous. 

The take of lisli last 
year was less prodiic- 


About -id. per lb., 
About li’. per 11 ,, 


The take of salmon Inst 
year has luiunidumldy 
improved. 


From ill. to Oil. per lb., 


; Moro productive, 


About Is. per lb., , 


Much more productive, 


About from Is. id. to Is. 
Dil. per lb. 


i The year of 1852 was 
i miii'ii less productive 
i in (he lake of salmon 
than 1801. 

i Thu lake of sahnon has 
L been more productive. 


About 8d. per lb., . 

From Oil. to B d. per lb., 


i Much more productive, 


About 4fL per lb., . 


i A lilllo more salmon 
i caught lust, year (linn 
t the preceding, though 
• last season was not 
above two-thirds of 
the old average catch, 
l The take of salmon last 
year better in general. 


About 4d. por lb., . 

Cannot say, . 


s Tim take of salmon was 
a better in the year 1801. 


About Btf. per lb., 


t Tho take of salmon 
■, much tlie same as in 
l 1851. 


About Gd. per lb., 


t 1852 lias exceeded that 
of 1801. 


About the same as last 
year. 


li Gradually decreasing, . 


About 7i7. per lb., 


li Tlio take of salmon 
last year lias been 
rather better than tlie 
preceding. 


About. Is. 4d. to Is. 8 d. 
per lb. 
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to the State of the Salmon and Inland Fisheries of Ireland. 



Whether Salmon 
purchased chiefly for 
Exportation or Home 
Consumption. 


The Amount of Protection 
during Close Season of 
1853, as compared with pre- 
ceding Year of 1851. 


Whether the quantity 
of Breeding Fish ob- 
served in the Bivers 
has been greater or les 
than preceding Year. 


Whether the quantity 
of Fry appearing in 
Bivers this Spring is 
greater or less than pre- 
ceding Spring of 1851. 


Chiefly for exporta- 


The amount of protection 
has been considerable, 
thongh the funds have 
been very small, and 
slight support given by 
the Constabulary. 

Last year's protection lias 
been very well carried 


Greater, . 


Greater, 


Principally for expor- 


Much greater, . 


Bather too early to 
judge, but from the 
number of slack fish 
the supply of fry must 


Nearly all purchased 
for exportation. 


No very material differ- 
ence in the amount of 
protection between the 
years 1801 and 1853. 


Much greater, . 


be very great. 

It is expected greater 
quantities of fry will 
appear during the pre- 
sent than the past 
spring, but it is rather 


Almost exclusively for 


The protection afforded 


The number of breed- 


early to judge. 




last close season much 
the same as former year. 


ing fish lias been 


is expected. 


Nearly all for expor- 
tation. 


Protection was carried out 
as far as the funds would 
admit, as strictly as pos- 


Apparently greater, . 


Greater, 


None purchased for 


The protection has im- 


The quontityof breed- 
ing fish has been 
rather greater. 






proved, though not suffi- 


the same. 


Almost exclusively for 


There was hut little pro- 


Considerably more, . 




exportation. 


tection given. 




Almost exclusively for 
exportation. 


Protection has been about 
the same. 


Greatly increased, . 


Greatly increased, . ] 


Chiefly for exporta- 


The amount of protection 
1ms been greater. 


Greater. 


Decided increase, . 


-The greater portion 


The protection was very 
great both years, but 
better organized lastyear, 
and consequently more 
ell'ective. 


Considerably greater, 


Fry do not generally 
appear in the Shannon 
until the month of 


None purchased for 


Much greater protection 


Much less in 1853 




exportation. 


in the close season of 
1803 than that of 1801. 


than 1851, 


p earrng. 


Principally purchased 


Protection last close sea- 


The quantity of breed- 




for home supply in 
the D ublin markets. 


son equal to former. 


ing fish has been 
much greater. 


district much sooner 
tlmn^ the middle of 


All for exportation. 


Much better protected 
this season than last. 


Much greater, . 


Much greater. 


Chiefly for exporta- 


Protection during last 


A little more breed- 


Fry ore only now begin- 


close season much the 
same as that of previous 


ing fish than pre- 
ceding year. 


ning to appear. 


Almost all exported. 


The Fisheries were never 
better protected. 


There never was more 
breeding fish seen 
than last year. 


Ho fry appearing yet. 


Chiefly for export a- 


The protection improving, 


Greater, . 




Altogether for expor- 
tation. 


The amount of protection 
during the past close 
season was much the 
same as preceding year. 


Greater, . 


No fry appearing in the 
river yet. 


Principally for expor- 


Much the same as pre- 
ceding year. 


Greater, . 


Much about the same Ir 
as preceding year. 


Chiefly for exporta- 


The protection much the 
same as formerly. 


Che quantity of breed- 
ing fish less. 


The quantity of fry less. 


Chiefly for home con- 
sumption. 


Increased protection, 


Greater, . 


The fly has been in- C 
creasing. 



building fish passes. 
Moiety of fines ought to 
go to Conservators, &c. 



protection is calculated 
to improve the Fisheries 
of this district to an un- 
limited extent 
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Schedule of Licences’ Duties received by the Boards 









Number and Dosoriplio 


n of Lie 


... 


...Hi 


« 








1851. 

Amount 

Licence 

Duty. 


1851. 

Per centago 

Poor Law 

Valuation. 


1801, 

Total 

Amount 

received. 


Number 3- j 

employed. • | 


w 


3 


1 


S 

fi 


e 

p 


I 

1 

s 

£ 


•X 


1 


I 


X 


K 




u 


i 




2 


i 

* 










































1' 


a. 


l. 


£ t. d. 


£ «. 


d. 




1. Dublin, 






02 


a 


- 


10 


- 


- 


1 


J 


- 


- 


- 


- 




- 


" 


- 


- 


01 


» 


0 


~ 


01 0 


0 


143 


2. Wexford, . 






23 


- 


- 


31 


- 


3 


- 


t) 


- 


- 


- 


- 


- 


- 


- 


- 


- 


82 


15 


0 


- 


82 10 


0 


251 


3 . Waterford, . 






71 


70 


107 


14 


ll 


- 


- 


j 


- 


10 


20 


e 


211 


- 




- 


- 


403 


15 


0 


- 


403 15 


0 


1,094 


4. Lismore, . 






00 


44 


1G 


0 


- 


- 


- 


* 


1 


23 


HI 


- 


- 


- 


- 


- 


- 


307 


10 


0 


50 0 0 


307 10 


0 


376 


3. Cork, . 






111! 


39 


- 


03 


- 


- 


- 


18 


- 


- 


- 


8 


- 


- 


" 




- 


215 


0 


0 


- 


215 0 


0 


580 


IP. Skibbereon, . 






12 


- 


- 


0 


- 


1 


- 


- 


- 


- 


- 


- 




- 


" 




- 


14 




0 


- 


14 0 


0 


44 


0*. Bontiy, 






2 


- 


" 




- 


- 


- 


" 


- 


- 






" 


- 


- 


■ 


- 


5 


10 


» 




5 10 


0 


20 


11°. Kenmavo, . 






21 


- 


- 


0 


- 


- 


- 


- 


- 


~ 


" 


" 




5 






- 


30 


0 


0 




39 0 


0 


100 


7. KiUaraey, . 






21 


4 


0 


41) 


- 


- 


- 




- 


4 


- 




" 


- 


" 


- 


- 


133 


0 


'» 


- 


183 0 


0 


867 


8. Limerick, 






104 


30 


23 


03 


- 


- 


12 


18 


G 


30 


- 


14 


192 


- 


- 


- 


- 


G3G 


15 


0 


- 


030 15 


0 


1,014 


9 . Galway, 






50 


8 


- 


2 


- 


- 


- 


- 


- 


- 


- 


8 


10 


- 


- 


- 


- 


05 


10 


0 


- 


05 10 


0 


100 


lO'.Bnllynakill, . 






22 


- 


- 




- 


- 


1 


- 


- 


- 


- 


« 


- 


- 


- 


- 


- 


20 


«» 


0 


- 


20 0 


0 


74 


10®. Bangor, 






12 


- 


- 




- 


- 


- 


- 


- 


- 


- 


1 


" 


" 


- 


- 


- 


10 


1) 


0 


“ 


JO 0 


0 


05 


11. Bnlliun, . 






41 




- 


10 




- 


- 




- 


- 


- 


ll 


- 


- 




- 


- 


137 


10 


0 


103 0 II 


240 10 


0 


102 


12. Sligo, . 






20 


- 


- 


11 


- 


- 


- 


7 


- 


- 


- 




4 


- 


- 


- 


- 


5(1 


" 


» 


- 


50 0 


0 


121 


18. Ballyslmnnon, 






31 




11 


- 


- 




i: 


- 




- 




- 


- 




- 


- 


- 


205 


10 


0 


26 12 0 


232 2 


0 


2G7 


14. Lettcrkenny, 






12 


- 


- 




- 


- 


- 




- 


1 


- 


: 


' 


- 


- 


- 


- 


41 


10 


0 


- 


41 10 


0 


57 


10. Londonderry, 






45 


11 


- 


31 




142 




2' 


- 


11 


- 






- 


- 


- 




304 


0 


0 


281 10 0 


035 10 


0 


G06 


1G. Ballycastle, . 






21 


- 


1 




- 


- 


- 


31 


- 


- 


- 






- 


- 


- 


- 


122 


0 


0 


- 


122 0 


0 


216 


17. Drogheda, . 






05 


11 




4: 


" 


- 


- 


" 






- 




* 


- 




- 


- 


154 


5 


" 


- 


154 5 


0 


385 



Salmon rods, , 
Cross linos, 

Snap nets, , 



1 man. 

2 men. 
4 do. 



Draft nets, 
Drift nets, . 
Trammel nets, 



'J'lio estimate of tlio average number of 



fi men. Polo nets, 

5 do. Hug nets, 

2 do. Ply nets, 



4 do. 
4 do. 
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of Conservators for Years 1851 and 1852, 




Stake nets, . . 4 men. 

Head weirs, . . 1 man. 

Box, crib, &c. (every 5)2 men. 


1 Gap, eve, &c. . 

Sweepers, 

| Coghills, 


: I 


X.oop or Frame nets, . 1 man. 
Trammel nets, . . 1 do. 

(used only in Londonderry district.) 




* Eel nets at 20s. 


+ No return rei 


eeived from this district for 1852. 
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